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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 

Bid  and  Contract  Opportunities 


Volume  VIII  No.  26 


January  10,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract 


MATERIALS,  SUPPLIES.  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE BUYER 


3361 

3362 
3366 
3368 

3370 

3371 

3377 

3382 

3383 

3384 

3378 

3379 

3380 

3381 

3386 
3391 

3387 

3388 

3389 

3390 

469 

470 
473 
94011 


4,000,000  ea  Subway  Transfers,  2"  x 5"  (Cincinatti  Time  Recorder) 

20,000  ea  Booklets,  printed.  School  coupon,  15  tickets  per  booklet 
200  se  Restraining  Ring,  6"  (Consisting  of  2 halves,  2 ea  washer  etc) 

1 ea  Air  Dermatome,  Zimmer  8801  w/  handpiece,  hose,  autoclave  case  etc. 
60  ea  Ammunition  Pouch,  Leather,  Black  Basket  Weave  etc. 

200  bx  Laundry  Detergent,  Control  Plus,  in  50  1b  boxes 

20  ea  Hanger  Assy,  WABCO,  #59064-3001;  100  EA  Splicer  2/0  WABCO  etc. 

1 ea  Endoscope  Camera,  3 Chip,  Stryker  Model  #777  etc. 

1 ea  Microscope  and  Photomicrographic  System,  Olympus  etc. 

1 se  Slit  Lamp,  Haag-Sterit  A6#900  BM/CN 
3 ea  Compaq  386n,  3MB  memory,  1.2MB  floppy  drive  etc. 

40  ea  Receiver,  Television,  color  19",  Zenith  #H1952W  w/o  remote 
3 ea  Brother  HL-8e  Laser  Printer  w/15'  cable;  1 ea  3COM  Etherlink  Plus 
12  ea  Microsoft  Excel  latest  version;  12  ea  Microsoft  Word  for  Windows 
20  cs  Combs,  Hair,  Men's  Plastic;  36,000  ea  Toothpaste,  3/4  oz  etc. 

10  mx  30-06  168  grn  Boat  Tail  Match  Load,  Remington 
1 ea  Everex  Step  386/33mhz,  4mb  RAM  installed 

1 ea  Acme  Security  System,  Furnish  and  Install,  PC-based  card  reader 

2 ea  Hewlett  Packard  IIP  laser  printers  w/  HP  toner 

500  reels  New  Tape,  Magnetic  1/2"  x 2400'  9 track  ez  load 
Computer  Equipment;  Gateway  PCs,  Epson  & QMS  Printers 
Pinion  Gear  sets,  110  ea  with  Pinion  Bearing  installed 
Emergency  Generator,  1 ea.  Skid  mounted,  350  KW  etc. 

Microfilm  Service  for  Hetch  Hetchy  Water  and  Power 


01-14-92 

01-14-92 

01-15-92 

01-15-92 

01-16-92 

01-16-92 

01-17-92 

01-21-92 

01-21-92 

01-21-92 

01-21-92 

01-21-92 

01-21-92 

01-21-92 

01-21-92 

01-21-92 

01-22-92 

01-22-92 

01-22-92 

01-22-92 

01-17-92 

01-17-92 

01-24-92 

01-13-92 


J.  Louie 
J.  Louie 
C.  Carlos 
R.  Williams 
C.  Crawford 
C.  Crawford 
T.  Fiore 
R.  Kimball 
R.  Kimball 
R.  Kimball 
R.  Low 
R.  Low 
R.  Low 
R.  Low 
C.  Crawford 
C.  Crawford 
R.  Low 
R.  Low 
R.  Low 
R.  Low 
R.  Low 
T.  Fiore 
T.  Fiore 
R.  Low 


DOCUP^EMTS  DEPT. 

\ 0 1552 

SAN  FRANCS3CO 
PUBLIC  '^RARY 


* • • ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES  * * * 


9201  PRINT  VOTER  INFORMATION  PAMPHLET  The  Registrar  of  Voters  wishes  to  solicit  bids  for  printing,  binding  and 
delivery  of  Voter  Information  Pamphlets  and  Sample  Ballots.  Estimated  quantity  500,000  per  election.  A pre-bid 
conference  will  be  held  on  Friday.  January  17.  1992  at  9:30  a.m.  in  Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


12:00  Noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


9202  PRINT  ABSENT  VOTER  BALLOT  The  Registrar  of  Voters  wishes  to  solicit  bids  for  the  printing,  binding  and 
delivery  of  Absent  Voter  Official  Ballot  booklets.  Estimated  quantity  70,000  to  120,000  per  election.  A pre-bid 
Cgnfergnce  will  be  h£l.d.j?n._Fj:id9y . Jgn^^giry  17.  1992  gt  9:QQ  9-m.  in  Rqiym  158.  City  H»ll. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  Noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour,  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


9203  PRINT  VOTER  PAMPHLET-CHINESE  AND  SPANISH  The  Registrar  of  Voters  wishes  to  solicit  bids  for  the  printing, 
binding  and  delivery  of  Spanish  and  Chinese  Voter  Information  Pamphlets.  Estimated  quantity  of  12,000  per 
election.  A ore-bid  conference  will  be  held  on  Friday.  January  17,  1992  at  9:30  a.m.  in  Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


9204  TRANSLATE  VOTER  PAMPHLET  - SPANISH  Translate  and  typeset  Voter  Information  Pamphlet  and  other  election 
material  into  Spanish.  A pre-bid  conference  will  be  held  on  Friday.  January  17.  1992  at  11:30  a.m.  in  Room  158. 
City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


9205  TRANSLATE  AND  TYPESET  VOTER  PAMPHLET  - CHINESE  Translate  and  typeset  Voter  Information  Pamphlet  and  other 
election  material  into  Chinese.  A pre-bid  conference  will  be  held  on  Friday.  January  17.  1992  at  11:30  a.m.  in 
Room  158.  City  Hall . 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 
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9206  TYPESET  VOTER  PAMPHLET  Typeset  Voter  Information  Pamphlet  and  other  election  material  in  English  and 
Spanish.  A pre-bid  conference  will  be  held  on  Friday.  January  17.  1992  at  11:30  a.m.  in  Room  158.  City  Hall 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


9207  PRINT  OFFICIAL  BALLOT  PAGES  Print,  trim  and  deliver  Official  Ballot  Pages.  Estimated  quantity  7,500  sets 
per  election.  A pre-bid  conference  will  be  held  on  Friday.  January  17.  1992  at  10:30  a.m.  in  Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


9208  ASSEWLE  OFFICIAL  BALLOT  PAGES  Assemble  Official  Ballot  Pages  for  "Votomatic"  type  voting  devices. 
Estimated  quantity  7,500  sets  per  election.  A pre-bid  conference  will  be  held  on  Friday.  January  17.  1992  at 
11:30  a.m.  in  Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


9209  PRINT  BALLOT  CARDS  Print,  pad  package  and  deliver  Official  Ballot  Cards.  Estimated  quantity  450,000  per 
election.  A pre-bid  conference  will  be  held  on  Friday.  January  17.  1992  at  11:00  a.m.  in  Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


9210  ELECTION  NAILING  SERVICES  Provide  mailing  services  for  Voter  Information  Pamphlets  and  other  election 
related  material.  Estimated  quantity  500,000  per  election.  A pre-bid  conference  will  be  held  on  Friday.  January 
17.  1992  at  2:30  p.m.  in  Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


47602  SFPL: ECONO  JRS 
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9211  PRINT  CONTINUOUS  FORM  ENVELOPES  Design,  print  and  deliver  Continuous  Form  Envelopes  for  absentee  voting. 
Estimated  quantity  100,000  per  election.  A pre-bid  conference  will  be  held  on  Friday  January  17.  1992  at  1:30 
p.m.  in  Room  158.  City  Hall. 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


OOS-92  APPLIANCE  PURCHASE  PROGRAM  Procurement  of  stoves  and  refrigerators  for  PHA  dwelling  units;  procurement 
of  replacement  parts  for  the  purchased  appliances  after  the  warranty  period  expires.  Estimate:  over  $100,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


Wednesday,  January  29,  1992  at  2:00  p.m. 
Two  years 

San  Francisco  Bay  Area 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


* * • CONSTRUCTION  • * * 


5701E  SAN  FRANCISCO  MUNICIPAL  ASPHALT  PLANT  MODIFICATIONS  Erect  the  baghouse,  install  ductwork  and  upgrade 
the  main  service  distribution  switchboard.  Estimate;  $278,000. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


January,  15,  1992  (Due  date  extended) 

120  calendar  days 

Jerrold  and  Quint  Streets,  San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6168E  OPERA  HOUSE  SOUTH  FREIGHT  ELEVATOR  MODIFY  DOOR  The  work  is  to  modify  door  and  update  part  of  the 
circuitry.  Estimate:  $38,000. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


January  15,  1992 
3 1/2  months 

Opera  House,  San  Francisco 
Public  Works 

Robert  M.  Jew  (415)  550-2750,  Room  353,  City  Hall,  San  Francisco,  CA  94102 


5149A  SUNSET  BRANCTI  LIBRARY  RENOVATION  Install  a new  elevator,  handicapped  access  ramp,  toilet  accessories, 
seismic  work  and  general  remodeling.  Estimate:  $650,000. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT; 
CONTACT : 


January  15,  1992 
8 months 

Sunset  Branch  Library,  18th  Avenue  at  Irving 
Public  Works 

Glenn  Hunt,  (415)  554-8452 

Room  265,  City  Hall,  San  Francisco,  CA  94102 
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6437E  CROCKER  AMAZON  LIGHTING  Install  security  lighting  and  ballfield  lighting.  Estimate:  $700,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  15,  1992 
7 1/2  months 

Crocker  - Amazon  Playground,  San  Francisco 
Public  Works 

Shannon  Maloney  (415)  554-8200 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


3370H  DE  BOOM  STREET,  SEWER  REPLACEMENT  Replace  269  feet  of  15"  VCP  sewer  with  12"  VCP  sewer.  Estimate: 
$52,810 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  15,  1992 
20  calendar  days 
De  Boom  Street,  San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


3362H  HARRIET  STREET,  SOUTH  OF  BRANNAN  STREET,  SEHER  REPLACEMENT  Replace  309  feet  of  12"  diameter  VCP  sewer. 
Estimate:  $75,880 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  15,  1992 
30  calendar  days 
Harriet  Street,  San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


CROC  - HVAC  REHABILITATION  Complete  and  build  a heating  system  to  service  2,900  sq  ft.  Bid  should  include  all 
electrical  work,  cost  of  materials,  cost  of  labor,  and  be  in  compliance  with  federal  and  local  ordinances. 
Pre-bid  conference  on  January  2.  1992  at  2:00  P.M.  at  655  Geary  Street.  San  Francisco.  Estimate:  $15,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


January  17,  1992 
3 weeks 

655  Geary  Street,  San  Francisco 

Mayor's  Office  of  Housing  & Community  Development  - CRDC 

Denise  Garcia  (415)  775-8880 

655  Geary  Street,  San  Francisco,  CA  94102 


HH-829R  O'SHAUGHNESSY  SEPTIC  SYSTEM  REHABILITATION  PHASE  II  The  work  consists  of  furnishing  and  installing  a 
generator  at  the  lift  station,  repairing  the  walls  of  the  lift  station,  installing  a parallel  septic  tank  with 
filters,  repairing  the  existing  septic  tanks,  and  replacing  the  sewer  from  the  chalet  to  the  lift  station.  A 
pre-bid  conference  will  be  held  on  January  3.  1992  at  10:00  A.M.  at  2640  Geary  Boulevard.  San  Francisco.  CA. 
Estimate:  $144,900 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  21,  1992  at  2:15  P.M. 

90  calendar  days 
O'Shaughnessy  Dam 
Hetch  Hetchy  - PUC 

Contracting  Section  (415)  554-0789,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 
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MR-1039R  CURTIS  E.  GREEN  LIGHT  RAIL  FACILITY  GENEVA  SITE  - MAINTENANCE  BUILDING  PAINT  BOOTH  FANS  MODIFICATION 
The  work  to  be  performed  under  this  contract  consists  of  furnishing  all  labor,  materials  and  services  required 
for  replacing  four  existing  fans  with  four  new  centrifugal  fans  and  accessories  for  a complete  installation  at 
the  Curtis  E.  Green  Light  Rail  Facility,  Geneva  Site.  A pre-bid  conference  will  be  held  on  Thursday.  January  9. 
1992  ?t  1Q;QQ  ?-m.  Estimgtg;  $^2.5Q.Q., 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT; 

CONTACT: 


Monday,  January  9,  1992,  10:00  a.m. 

90  calendar  days 

2301  San  Jose  Avenue,  San  Francisco 
San  Francisco  Municipal  Railway 
Rosa  Rankin,  (415)  923-6172 

949  Presidio  Avenue,  #150,  San  Francisco,  CA  94115 


HD-2093  6 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  PERRY.  STILLMAN,  FREELON,  WELSH,  ZOE  AND  RITCH  STREETS  Work 

under  this  contract  consists  of  replacing  5,200  linear  feet  of  existing  4,  6,  and  8 inch  cast  iron  mains 
installed  in  1063  and  1869.  Pre-bid  conference  will  held  on  January  2.  1992  at  10:00  A.M.  at  2640  Gearv  Street 
San  Francisco.  Estimate:  $422,420 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  28,  1992 
90  working  days 
San  Francisco 
Water  Department  - PUC 

Bernie  Ancheta  (415)  554-0789,  1145  Market  Street,  Room  600,  San  Francisco,  CA  94103 


DOLORES  STREET  COMMUNITY  CENTER  REHABILITATION  Install  new  sprinkler  system.  Site  walk-throuah  on  January  21 
1992  (Friday)  at  9:00  A.M.  at  208  Dolores  Street.  San  Francisco.  Attendance  is  Mandatory.  Estimate:  $40,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT; 
CONTACT : 


January  28,  1992  (Friday)  at  10:00  A.M. 

90  calendar  days 
San  Francisco 

Mayor's  Office  of  Housing  & Community  Development  - Dolores  Community  Center 

Ms.  Jerene  Broadway,  (415)  861-6251 

208  Dolores  Street,  San  Francisco,  CA  94103 


6094E  ELECTRICAL  SYSTEM  PHASE  II,  SAN  FRANCISCO  ZOO  Install  lighting  fixtures  with  poles  and  electrical 
equipment.  Estimate:  $220,000 


BID  DUE: 

DURATION; 

LOCATION; 

DEPARTMENT; 

CONTACT: 


January  29,  1992 
150  calendar  days 
San  Francisco  Zoo 
Public  Works 

Sherman  Horn  (415)  554-8285,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5305A  LAGUNA  HONDA  HOSPITAL  LAUNDRY  RENOVATION  Renovate  existing  laundry  building  including  selective 
demolition  and  renovation,  furnishing,  installing  and  relocating  laundry  equipment,  structural,  plumbing, 
mechanical  and  electrical  work  and  minor  asbestos  abatement  at  mechanical  connections  and  lead  paint  abatement. 
Mandatory  site  walk-through  on  January  10.  1992  at  2:00  P.M.  at  Laouna  Honda  Hospital.  Estimate:  $1,684,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


January  29,  1992 
285  calendar  days 

Laguna  Honda  Hospital,  San  Francisco 
Public  Works 

Linda  Alonso  (415)  554-8474,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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6665E  AUXILIARY  HATER  SUPPLY  SYSTEM  EXTENSION  Install  20"  Auxiliary  Water  Supply  System  (AWSS)  pipe, 
construct  precast  reinforced  concrete  valve  vaults  and  install  electrical  conduits  and  pull  boxes  at  Ingalls 
Street  and  Revere  Avenue.  Estimate:  $1,003,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  29,  1992 
270  calendar  days 

Ingalls  Street  and  Revere  Avenue,  San  Francisco 

Public  Works 

Bob  Jew  (415)  431-9430 

Room  351,  City  Hall,  San  Francisco,  CA  9410 


375  EDDY  APARTMENTS  General  rehabilitation  work  on  35  unit  apartment  building  including  painting  interior  and 
exterior,  upgrading  of  kitchens  and  bathrooms,  upgrade  of  heating  and  individual  unit  electrical;  general  repair 
of  walls,  windows,  floors  as  needed.  Remove  and  repair  roof  as  part  of  seismic  work,  replacing,  repainting  brick 
walls,  reinforcing  of  steel  frame  of  building.  Pre-bid  walk  through  on  December  10.  1991  and  December  17.  1991 
from  10:00  A.M.  to  1:00  P.M.  at  375  Eddv  Street.  San  Francisco.  All  bidders  must  attend  the  walk  through. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


See  contact  person  for  date 
Seven  months 

375  Eddy  Street,  San  Francisco,  CA  94102 

Mayor's  Office  of  Housing  and  Community  Development  - Indochinese  Housing  Development  Corp. 

Michael  Weintraub  (415)  984-1467 

1525  Grant  Ave.,  San  Francisco,  CA  94133 


HAMILTON  FAMILY  CENTER  REHABILITATION  PROJECT  Multi -zone  fire  alarm  system;  South  alleyway  railings; 
Ventilation  at  shelter  rooms;  Doors  and  frames.  Site  Walk-throuoh  will  be  held  on  January  29.  1992  (Wednesday) 
at  9:30  A.M.  at  1525  Waller  Street.  San  Francisco.  Attendance  is  mandatory.  Estimate:  $35,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  5,  1992  (Wednesday)  by  10:00  A.M. 

90  calendar  days 

1525  Waller  Street,  San  Francisco 

Mayors  Office  of  Housing  and  Community  Development  - Hamilton  Family  Center 

Kathleen  Connally  (415)  665-2354 

1525  Waller  Street,  San  Francisco,  CA  94117 


1217H  HESTSIDE  INTERFACE  Install  portable  screenings  grinder,  variable  frequency  drives  for  main  pumps,  new 
high  head  impellers  in  main  pumps,  pneumatically  operated  pinch  valves  with  controls  and  a Sodium  Hypochlorite 
Injection  System,  replace  existing  programmable  logic  controller  and  modifying  the  Central  Graphics  Panel,  the 
dewatering  pump  discharge  and  the  Intercom/Paging  System.  A pre-bid  conference  will  be  held  on  January  23.  1992 
at  10:00  a.m.  in  Room  282,  City  Hall.  San  Francisco.  Estimate:  $790.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  5,  1992 
210  calendar  days 

Westside  Pump  Station,  Great  Highway  at  SI  oat  Blvd. 
Public  Works 

Brian  Henderson,  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 
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91-54  HOOERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  overhead  traction  passenger  elevators.  Pre-bid 
conference  on  January  16.  1992  at  9:00  a.m.  at  666  Ellis  Street.  Project  CAL  1-28.  Estimate:  $200.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  4,  1992  (no  later  than  2:00  p.m. 

140  working  days 
666  Ellis  Street 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


91-55  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  overhead  traction  passenger  elevators.  Pre-bid 
conference  on  January  16.  1992  at  10:00  a.m.  at  350  Ellis  Street.  Project  CAL  1-27.  Estimate:  $200.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


February  4,  1992  (no  later  than  2:30  p.m.) 

140  working  days 
350  Ellis  Street 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


91-56  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  traction  passenger  elevators.  Pre-bid  conference  on 
January  21.  1992  at  9:00  a.m.  at  320  Clementina  Towers.  Project  CAL  1-21.  Estimate:  $200.000. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  6,  1992  (no  later  than  2:00  p.m.) 

140  working  days 

320  Clementina  Towers,  San  Francisco,  CA 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


91-57  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  traction  passenger  elevators.  Pre-bid  conference  on 
January  21.  1992  at  10:00  a.m.  at  330  Clementina  Towers.  CAL  1-21  Estimate:  $200.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  6,  1992  (no  later  than  2:30  p.m.) 

140  working  days 

330  Clementina  Towers,  San  Francisco,  CA 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


] 


1960B  ELECTRICAL  IMPROVEMENTS  Replacement  of  cables  12MTR-1  and  12MTS-1.  C-10  California  Contractor's  License 
required.  Pre-bid  conference  on  February  3.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road  (Engineering 
Building)  at  $.F.  International  Airport.  Estimate:  $1.050.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  12,  1992  until  2:00  p.m. 

120  calendar  days 
S.F.  International  Airport 
Facilities,  Operations  and  Maintenance 
Angel  Camerino  (415)  737-7752 
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3067  TRAFFIC  SIGNAL  MODIFICATION  C-10  California  Contractor's  License  required.  Pre-bid  conference  on 
February  4.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road.  (Engineering  Building)  at  S.F.  Airport. 
Estimate;  $95.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  13,  1992  until  2:00  p.m. 

75  Calendar  days 
S.F.  International  Airport 
Facilities,  Operations  and  Maintenance 
Angel  Camerino  (415)  737-7752 


HD-2085  8-INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  GEARY  STREET  BETWEEN  JONES  AND  KEARNY  STREETS  Work  under  this 
contract  consists  of  replacing  3,000  linear  feet  of  existing  4,  6,  and  8 inch  cast  iron  mains  installed  in  1861 
and  1870.  Pre-bid  conference  on  January  31.  1992  at  10:00  a.m.  at  2640  Gearv  Boulevard.  San  Francisco. 
E?timate;  $414.900 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
100  working  days 

Geary  Street  between  Jones  and  Kearny  Streets 
Water  Department  - Utilities  Engineering  Bureau 
Bernie  Ancheta  (415)  554-0789 
1145  Market  Street,  San  Francisco,  CA  94403 


* * • CONSULTANTS  • * * 


#140-91  TOBACCO  CONTROL  LEGISLATIVE  CAMPAIGN  Develop  and  implement  a city-wide  legislative  campaign  to  modify 
or  strengthen  existing  tobacco  control  ordinances.  The  campaign  will  include  a policy,  media  and  promotion 
component.  A pre-proposal  conference  will  be  held  on  December  9.  1991  at  10:00  A.M.  at  1540  Market  Street.  Suite 
250.  San  Francisco.  CA  94102.  Estimate:  $290,377 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  13,  1992  at  12:00  noon 
June  1,  1992  through  December  31,  1992 
1540  Market  Street,  Suite  250 
Public  Health 

Mele  Smith  (415)  554-9154 

1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 


#91-517  AUTOCAD  CONSULTANT  SERVICES  Review  and  analyze  the  present  CDD  Computerized  Mapping/Records 
operation;  develop  cost  estimates  for  implementation  of  newer  technologies  and  future  expansion,  and  provide  the 
flexibility  to  accommodate  integration  with  other  systems;  conduct  feasibility  studies  to  organize  work  areas; 
provide  additional  training  and  technical  support;  recommend  additional  computer  data  storage  / electronic 
backup  capability;  create  a manual  for  users;  assist  during  installation,  testing  and  operation  of  any  system 
implemented.  Pre-bid  conference  will  be  held  on  December  23.  1991  at  10:30  A.M.  at  949  Presidio  Avenue.  Room 
200.  San  Francisco.  CA  94115.  Estimate:  $48,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January,  14,  1992  by  4:00  P.M. 

Four  (4)  months 
1990  Newcomb  Avenue 
CDD/Water,  Engineering 

Joseph  Pelayo,  (415)  550-4916,  1990  Newcomb  Avenue,  Room  112 
San  Francisco,  CA  94124 
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ARCHITECTURAL  DESIGN  SERVICES  - POTRERO  HILL  NEIGHBORHOOD  HOUSE  Architectural  design  services  are  sought  for 
the  rehabilitation  of  the  facility.  Pre-bid  conference  will  be  held  on  January  3.  1992  at  953  De  Haro  Street 
San  Francisco  at  4:30  P.M.  Attendance  is  mandatory.  Estimate;  $3,000. 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


January  14,  1992 
12  months  or  less 
953  De  Haro  Street,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development  - Potrero  Hill  Neighborhood  House 
Gayle  Justice  (415)  826-8080,  953  De  Haro  Street,  San  Francisco,  CA  94107 


#2877  CONSULTING  SERVICES  The  City  of  San  Francisco  Purchasing  Department  Central  Shops  wishes  to  receive 
proposals  from  consultants  who  will  be  required  to  appraise  the  needs  of  the  shop  for  the  purpose  of  identifying, 
evaluating  and  recommending  for  purchase  an  automated  Fleet  Maintenance  Management  Information  System. 

Estimate:  $25,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  15,  1992 
3 months 

Various  Central  Shops  locations  within  San  Francisco 
Purchasing  Department  - Central  Shops 

Charlene  Vejdovsky,  Fleet  Manager  (415)  550-4600,  1800  Jerrold  Ave,  San  Francisco,  CA  941! 


#70  FINANCIAL  ADVISORY  SERVICES  - GENERAL  OBLIGATION  BONDS  The  City  is  seeking  a Financial  Consultant  to 
advise  the  City  on  selling  and  issuing  at  least  two  series  of  general  obligation  bonds  over  the  course  of  the 
1992  calendar  year.  The  consultant  will  assist  in  the  structuring,  marketing  and  sale  of  general  obligation 
bonds.  In  addition,  the  Consultant  may  also  be  called  upon  to  provide  financial  advisory  services  for  other 
financing  projects  the  City  may  be  considering.  Estimate:  Over  $50,000 


RFP  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  15,  1992 

One  year 

San  Francisco 

Chief  Administrative  Officer 

Laura  Wagner-Lockwood  (415)  554-4858,  289  City  Hall,  San  Francisco,  CA  94102 


SPECIAL  TAX  CONSULTANT  - MISSION  BAY  PROJECT  The  City  is  seeking  a tax  consultant  to  advise 
developing  and  establishing  a Mello-Roos  Community  Facilities  District  (CFD)  for  the  Mission 
Consultant  will  work  with  the  City's  financing  team  for  the  Project  to  determine  the  special 
structure  needed  to  support  bonds  issued  by  the  CFD. 


the  City  on 
Bay  Project.  The 
taxes  and  tax 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  15,  1992 

One  year 

San  Francisco 

Chief  Administrative  Officer 

Laura  Wagner-Lockwood  (415)  554-4858 

Room  289,  City  Hall,  San  Francisco,  CA  94102 


FINANCIAL  ADVISORY  SERVICES  - MISSION  BAY  PROJECT  The  City  is  seeking  a financial  consultant  to  advise  the 
City  on  structuring  a Mello-Roos  Community  Facilities  District  (CFD)  for  the  Mission  Bay  Project.  The  consultar 
will  assist  in  the  structuring,  marketing  and  sale  of  the  initial  debt  issued  by  the  CFD  for  the  Project. 
Estimate:  Over  $50,000 


RFP  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  15,  1992 

One  year 

San  Francisco 

Chief  Administrative  Officer 

Laura  Wagner-Lockwood  (415)  554-4858 

289  City  Hall,  San  Francisco,  CA  94102 
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ARCHITECTURAL  DESIGN  SERVICES  - YMCA  OF  SAN  FRANCISCO  (CENTRAL  BRANCH)  Architectural  design  services  are 
sought  for  the  rehabilitation  of  the  facility  including:  Installation  of  HVAC  in  the  Youth  Center;  Add 

children's  toilet,  replace  urinal  with  toilet  and  lower  sink  in  Youth  Center  bathroom;  Renovate  kitchen,  new  sink 
and  upgrade  fire  escape;  Replace  flooring  and  lighting  in  Refugee  Training  Center.  Estimate:  $41,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  January  17th  1992  by  2:00  P.M. 

12  months  or  less 

220  Golden  Gate  Avenue,  3rd  floor 

Mayor's  Office  of  Housing  and  Community  Development  - YMCA 

Peter  Phleger  (415)  775-9622,  220  Golden  Gate  Avenue,  San  Francisco,  CA  94102 


LABORATORY  DESIGN  Design  a laboratory  for  analyzing  organic  constituents  in  a variety  of  matrices  including 
wastewater  effluent  discharges,  industrial  waste  discharges,  soil,  sludge,  biological  tissue,  marine  sediments 
and  various  sources  of  marine  and  fresh  water  for  priority  pollutants,  fuels  and  hazardous  materials.  Est:  $15,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  17,  1992 
n/a 

Bureau  of  Water  Pollution  Control 
Public  Works 

Gwen  Westbrook,  (415)  648-6882,  Water  Pollution  Control,  750  Phelps  St,  S.  F.,  CA  94102 


91-516  ALAMEDA  CREEK  WATER  RESOURCES  STUDIES  The  San  Francisco  Water  Department  (SFWD)  of  the  City  and  County 
of  San  Francisco  is  soliciting  cost  plus  fixed  fee  proposals  from  qualified  firms  to  provide  water  resources 
planning  and  engineering  services.  The  firm  chosen  will  investigate  the  potential  for  improved  water  resource 
utilization  in  the  Alameda  Creek  watershed  and  possible  establishment  of  a trout  fishery  via  instream  reservoir 
releases  which  will  be  recaptured  for  consumptive  use.  Recommendations  to  SFWD  management  regarding  future 
planning  efforts  will  also  be  required.  The  firm  chosen  may  also  provide  planning  needed  to  implement 
environmental  review  should  additional  water  supply  facilities  be  recommended.  Estimate:  $200,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  17,  1992 
2 years 

Alameda  Creek  Watershed,  Sunol , CA 
Water  Department,  Watershed  Management 

Ed  Stewart  (415)  872-5931,  1000  El  Camino  Real,  Millbrae,  CA  94030 


91-527  COMPREHENSIVE  WATERSHED  MANAGEMENT  PLANS  Consultant  services  are  requested  to  provide  comprehensive 
watershed  planning,  environmental  technical  studies,  and  public  participation  program  facilitation,  leading  to 
preparation  of  a General  Watershed  Policy  and  Program  Report,  Draft  and  Final  Watershed  Management  Plans,  and 
integrated  Draft  and  Final  Program  Environmental  Impact  Reports  for  Watershed  Lands  owned  and  operated  by  the  San 
Francisco  Water  Department.  Estimate:  $1,500,000. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  31,  1992 
3-4  years 

San  Mateo,  Santa  Clara,  Alameda  Counties 
Water  Department,  Watershed  Management 

Ed  Stewart  (415)  872-5931.  1000  El  Camino  Real,  Millbrae,  CA  94030 


RFP  #015-91  BANKING  SERVICES  The  San  Francisco  Housing  Authority  is  seeking  a qualified  banking  institution 
to  handle  its  banking  needs  related  to  the  collection,  depositing  and  recording  of  payments,  provision  of  timely 
and  accurate  cash  management  data  and  information,  and  the  facilitation  of  investment  related  activities  for  its 
operations.  More  specific  needs  are  detailed  in  the  request  for  proposals. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  20,  1992 
Unknown 

440  Turk  Street 

San  Francisco  Housing  Authority  - Finance  Department 

Cordell  Olive  (415)  554-1254,  440  Turk  Street,  San  Francisco,  CA  94102 
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DSS-069  VIDEO  PRODUCTION  SERVICES  - FOSTER  PARENT  RECRUITMENT  Produce  a 15-20  minute  video  tape  for  the 
purpose  of  recruiting  foster  and  adoptive  parents  for  children  in  the  foster  care  system.  A pre-oroposal 
conference  will  be  held  on  January  16.  1992  at  11:00  a.m.  at  170  Otis  Street.  8th  floor.  San  Francisco.  CA, 
Estimate:  S47.500 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  31,  1992  by  2:00  p.m. 

6 1/2  months 
San  Francisco 

Department  of  Social  Services 

Walter  Maciak  (415)  557-5581,  P.O.  Box  7988,  San  Francisco,  CA  94120 


DSS-071  MARKETING  CONSULTANT  - FOSTER  PARENT  RECRUITMENT  The  Department  of  Social  Services  wishes  to  contract 
for  marketing  consultant  services  to  assist  in  the  recruitment  of  minority  foster  and  adoptive  families. 
Pre-oroposal  conference  on  January  17.  1992  at  2:00  p.m.  at  170  Otis  Street.  8th  floor.  San  Francisco.  CA. 
Estimate:  $13.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  31,  1992  at  2:00  p.m. 

6 1/2/  months 
San  Francisco 
Social  Services 

Walter  Maciak  (415)  557-5581,  P.O.  Box  7988,  San  Francisco,  CA  94120 


DSS-072  TRAINING  AND  EMPLOYMENT  SERVICES  Provide  training  and  employment  services  to  General  Assistance  and 
Food  Stamp  recipients.  Pre-proposal  conference  on  January  17.  1992  at  3:00  p.m.  at  170  Otis  Street.  8th  floor, 
San  Francisco.  CA.  Estimate:  $145.000. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  31,  1992 
16  months 
San  Francisco 

Department  of  Social  Services 

Fred  Floyd  (415)  557-5680,  P.O.  Box  7988,  San  Francisco,  CA  94120 


HEALTH  AND  WELFARE  ACTUARIAL  AND  CONSULTING  SERVICES  To  provide  on-going  actuarial  and  health  care  services. 
A pre-proposal  conference  will  be  held  on  January  21.  1992  at  9:00  a.m.  at  1155  Market  Street.  4th  floor. 
Conference  Room. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  31,  1992  by  4:00  p.m. 

12  - 15  months 
On  contractor's  worksite 
Health  Service  System 
Randall  8.  Smith  (415)  554-1700 

1155  Market  Street,  3rd  floor,  San  Francisco,  CA  94103 


HEALTH  INSURANCE  MANAGED  CARE  SERVICE  To  provide  inpatient  hospital  utilization  review,  a second  surgical 
opinion  program,  individual  medical  case  management,  a hospital  bill  audit  program  and  a select  medical  claim 
review  service.  A pre-proposal  conference  will  be  held  on  January  21.  1992  at  10:00  a.m.  at  1155  Market  Street, 
4th  floor.  Conference  Room. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


January  31,  1992  by  4:00  p.m. 

12  -15  months 
On  contractor's  worksite 
Health  Service  System 
Randall  B.  Smith  (415)  554-1700 

1155  Market  Street,  3rd  floor,  San  Francisco,  CA  94103 


RFP  0001-91  HEALTH  PROHOTION  AND  PREVENTIVE  HEDICINE  FOR  SAN  FRANCISCO  FIRE  FIGHTERS  The  San  Francisco  Fire 
Department  seeks  to  contract  for  a physical  fitness  testing/evaluation  program  for  approximately  550 
firefighters.  Areas  covered  include  coronary  risk  factor  evaluation,  cardiovascular  examination,  laboratory 
procedures,  respiratory  system  testing,  body  composition,  and  results  and  consultation.  Bidders*  Conference  on 
Thursday  January  30.  1992  at  1:30  p.m.  at  260  Golden  Gate  Avenue.  Room  201.  San  Francisco.  CA  94102. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  14,  1992 
15  months 

Unknown  until  contractor  is  selected 
Fire  Department 

Ms.  Binnie  Singh  (415)  861-8000  ext.  0250 
260  Golden  Gate  Avenue,  Room  311 


* * * CONCESSION  OR  LEASE  * * * 


AUTOMATED  TELLER  MACHINES  (ATM)  LEASE  Two  automated  teller  machines  (ATM)  - The  successful  operator  will  have 
to  install,  operate  and  maintain  the  machines  in  the  North  and  South  Terminal  Buildings.  A Pre-Bid  Conference 
will  be  held  on  Wednesday.  September  25.  1991.  at  10:00  A.M.  in  the  International  Terminal.  4th  Floor  Conference 
Room.  San  Francisco  International  Airport.  Minimum  bid  begins  at:  $10,000  for  each  lease. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

5 Year  Lease 

San  Francisco  International  Airport 
Airport  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


MOBILE  CATERING  IN  THE  GARAGE  TAXI  STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
staging  area.  One  lease  (Lease  A)  operates  between  9:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
between  4:00  P.M.  and  12  midnight.  (Small  business  set-aside)  Pre-bid  conference  will  be  held  on  January  9. 
1992.  at  10:00  A.M.  at  San  Francisco  International  Airport  International  Terminal.  5th  floor.  Minimim  bid  for 
69ch  ie9$e; $5.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


JAPANESE  TEA  GARDEN  GIFT  SHOP  AND  TEA  HOUSE  Operation  of  a Japanese  Tea  Garden  Gift  Shop  and  Tea  House  in 
Golden  Gate  Park.  Pre-bid  conference  on  January  21.  1992  at  2:00  p.m.  at  McLaren  Lodge  in  Golden  Gate  Park 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  13,  1992  by  3:00  p.m. 

5 year  lease 
Golden  Gate  Park 
Recreation  and  Park 

Dennis  Chan,  Property  Manager  (415)  666-7024 

McLaren  Lodge,  Golden  Gate  Park,  San  Francisco,  CA  94117 


Page  13 


SSBIO  ISJjJ 


t-  ON 

VO  ‘OOSpUBJJ  UBS 
pred  e6Bjsod  STl 
l|Bv^  SSBIO  isjy 
poposejd 


20Lt^6  VO ‘OOSPUBJJ  UBS 
l|BH  ^!0  '0Z2  ujooy 
ujBjSojd  }U8iudo|9A9a  ssaujsng  A)uou!i/\| 

iu8iu|jedaa  Gujseijojndi 

OOSPUBJJ  UBS  |0  Ajunoo  PUB  AJ!0  I 


INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERiALS,  SUPPLiES,  EQUiPMENT  and  SERViCES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENTBf  J- 


Room  270,  City  Hall 
San  Francisco,  CA  94102 


‘CO 

.::v 


Bid  and  Contract  Opportunities 


Volume  VIII,  No.  27 


January  17,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE BUYER 


3382 

3383 

3384 

3378 

3379 

3380 

3381 

3386 

3391 

3387 

3388 

3389 

3390 

3398 

3399 

3400 

3401 

3402 

3403 

3407 

3392 

3393 

3394 

3395 

3396 

3397 

3364 

3365 

3408 

3409 

3410 


1 ea  Endoscope  Camera,  3 Chip,  Stryker  Model  #777  etc. 

1 ea  Microscope  and  Photomicrographic  System,  Olympus  etc. 

1 se  Slit  Lamp,  Haag-Sterit  AG#900  BM/CN 
3 ea  Compaq  386n,  3MB  memory,  1.2MB  floppy  drive  etc. 

40  ea  Receiver,  Television,  color  19",  Zenith  #H1952W  w/o  remote 
3 ea  Brother  HL-8e  Laser  Printer  w/15'  cable;  1 ea  3COM  Etherlink  Plus 
12  ea  Microsoft  Excel  latest  version;  12  ea  Microsoft  Word  for  Windows 
20  cs  Combs,  Hair,  Men's  Plastic;  36,000  ea  Toothpaste,  3/4  oz  etc. 

10  mx  30-06  168  grn  Boat  Tail  Match  Load,  Remington 
1 ea  Everex  Step  386/33mhz,  4mb  RAM  installed 

1 ea  Acme  Security  System,  Furnish  and  Install,  PC-based  card  reader 

2 ea  Hewlett  Packard  IIP  laser  printers  w/  HP  toner 

500  reels  New  Tape,  Magnetic  1/2"  x 2400'  9 track  ez  load 
1 ea  Portable  graphic  sound  level  recorder  w/carrying  case 
6 ea  Chemron  gas  tight  limited  use  suits,  Chemrel  Max  etc. 

6 ea  Cot  blankets;  24  ea  Disposable  blankets;  6 ea  Resusci tators  etc. 

1 kit  Metrologger  Kit,  Metrosonic  PM  7700  w/  accessories 

2 ea  Capnometer,  Biochem  Int'l  8800  w/accessori es 

90.000  ea  Drapery  hardware,  Graber  #9-376-1  etc 

50.000  ea  Envelope,  28#  Brown  Kraft,  ungummed  flap 

1 ea  Tape  Drive,  Exabyte  8mm,  2.2GB  capacity.  Model  CY-8200 

2 ea  Disk  Drive,  1 GB  w/netware  3.11  duplexing  drivers  etc. 

1 ea  X-ray  Barrier,  Mobile,  clear.  Adjustable  Nuclear  Associates 
1 ea  Anesthesia  Gas  Machine.  1 yoke  02-1,  NA  Drager  Narkomcd 

1 ea  Air  powered  instrument  systemm,  3M  maxi-driver  II  w/options 
250  cs  Bag,  Polyethelene,  for  55  gal  drums,  .0030  mil.  deer 
Meat,  Fish  & Poultry  for  February  1992 

Fresh  Fruit  and  Vegetables,  Potatoes  & Onions  for  February 

3 ea  Sleeper  Chair,  Tente  casters,  Hill-Rom  #8200-374 

2 ea  Ambulatory  ECG  recorder,  Zymed,  #1100-005 
2 ea  Film  Feeder,  Automatic  Kodak  #11  etc. 


01-21-92 
01-21-92 
01-21-92 
01-21-92 
01-21-92 
01-21-92 
01-21-92 
01-21-92 
01-21-92 
01-22-92 
01-22-92 
01-22-92 
01-22-92 
01-22-92 
01-22-92 
01-22-92 
01-23-92 
01-23-92 
01-23-92 
01-23-92 
01-23-92 
01-23-92 
01-23-92 
n 1-2  3-02 
01-23-92 
oi_2:i_92 
0 I -23-92 
01-23-92 
01-23-92 
01-23-92 
01-23-92 


R.  Kimball 
R.  Kimball 
R.  Kimball 
R.  Low 
R . Low 
R.  Low 
R.  Low 
C.  Crawford 
C,  Crawford 
R . Low 
R . Low 
R . Low 
R . Low 
R.  Thomas 
R.  Thomas 
R.  Thomas 
R.  Thomas 
R.  Kimball 
R.  Kimball 
J.  Louie 
R.  Low 
R . Low 
R.  Kimball 
R.  Kimball 
R.  Kimball 
J.  Louie 
B.  Tison 
B.  Tison 
R.  Williams 
R.  Williams 
R.  Kimball 


3411  4 ea  Public  pay  phone,  TDD  equipment  w/TDD  20  character  display  etc. 

3412  45  ea  Chute,  ARC,  contactors  17CM31J4  & 17CM38C3,  Byrne  & Co. 

3413  20  ea  Blast  dispersion  Grenade,  N/B  Launchable  CS  etc. 

3415  1 ea  Stanley  Automatic  Swing  Door  w/  operator  controls.  Install 

3416  1 ea  Laser  Printer,  HP  Model  334594;  1 ea  Digitizer,  Calcomp  etc. 

3417  2 ea  Work  Station,  secretarial,  Everex  STEP  3B6sx/20MHz  4MB  etc. 

3419  1 ea  AST  Premium  Exec  notebook  sized  laptop  computer,  3B6SX/20 

3420  150,000  ea  Labels,  self  adhesive,  diecut,  bar  encoded  for  books 

3421  42B  ea  Fire  Hose,  light  industrial,  1 1/2",  75'  long 

3422  15  ea  Filter,  RF,  1,500  volts,  12  amps  GE-41-B-5B1452P2  or  equal 

3423  44  mx  File  folders,  15  pt  manila,  legal  size  etc. 

3425  1 ea  DPH4  High  volume  Hydrostatic  Pump,  Rice  Hydro  Equipment 

3426  1 ea  HP  Scan  Jet  IIC  Scanner  for  IBM  AT  compatible  PC 

3427  3 ea  PC  work  station  system,  Everex  STEP  3B6/33  4MB/12BK  cache  etc. 

3436  1500  ea  Contact,  Main  Stationary,  for  17KG4BN1  Controller 

3437  250  ea  Coil,  Inductive,  Safetrans  System  P/N;  MUTS  #320300-1X 

3441  1 ea  Bi-level  studio  workstation,  left  adjustable  workstation  etc. 

3442  420  gl  Floor  finish,  liquid,  metal  interlock.  General  Chemical  #9992 

3443  330  gl  Disinfectant,  3.9  pine  odor,  55  gal  drums 

3444  1 ea  Dust  Collector,  Nilfisk  Model  GS  B2  portable  #01791550  etc. 

3445  150  cs  Soap,  cake,  hand,  floating,  white,  300  per  case  (Ivory) 

3450  36  ea  Trauma  Pack/Carrying  Case,  1000  denier  Cordura/400  nylon 

3451  2 ea  Infant  warmer,  free  standing,  Airshields  Model  #AS  7B27070 

3452  1 ea  Anaerobe  Identification  System,  CAPCO  #700A  etc. 

3453  12  ea  Clothing  locker,  metal,  w/air  vents.  Republic  Steel  #730314 

3454  40  ea  Stand,  I.V.  stainless  steel,  5 leg  swivel  casters,  JB  Call 

342B  1 ea  Moving  Service,  To  move  office  equipment,  furniture  etc. 

3429  1 ea  Cutter,  Plasma,  L-Tec,  Model  PCM-VPi  w/  accessories 

3430  2 ea  Phoenix  light  tower  w/4-1000  with  lights  control  box  etc. 

3431  1 ea  WPS-2B00-2,  2 cell  Omni  Directional  high  power  Voice/Warning  Unit 

3432  500  gl , Paint,  Traffic,  White,  in  5 gal  containers;  500  gl  Yellow 

3433  1 ea  Novell  5259  Gateway;  1 ea  Novell  Synchronous  Adapter  etc. 

3434  1 ea  Everex  Step  4B6/33MHz/  Large  case  w/BMB  RAM/12B  Cache  etc. 

473  Emergency  Generator,  1 ea.  Skid  mounted,  350  KW  etc. 

474  Truck,  Pick-up,  5 ea  Ford  F150,  4x4 

477  Chevron  Springs,  Center  Truck,  Metalstik  & Mitsui 
60214  Medical  & Surgical  Supplies  No.  1 
76344  Lumber  & Plywood  (Softwoods) 

74014  Fasteners,  Drills  and  Reamers 


01-23-92 

01-23-92 

01-23-92 

01-23-92 

01-27-92 

01-27-92 

01-27-92 

01-27-92 

01-27-92 

01-27-92 

01-27-92 

01-27-92 

01-2B-92 

01-2B-92 

01-2B-92 

01-2B-92 

01-2B-92 

01-2B-92 

01-29-92 

01-29-92 

01-29-92 

01-29-92 

01-29-92 

01-29-92 

01-30-92 

01-30-92 

01-27-92 

01-27-92 

01-27-92 

01-27-92 

01-27-92 

01-2B-92 

01-2B-92 

01-24-92 

01-24-92 

01- 31-92 

02- 10-92 
01-27-92 
01-27-92 


* • " ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES  * " * 


9201  PRINT  VOTER  INFORMATION  PAMPHLET  The  Registrar  of  Voters  wi-,hes  solicit  bids  (or 
delivery  of  Voter  Information  Pamphlets  and  Sample  Ballots-  F s t ini''' I “<l  'luantitv  'WHi.OOO  pi 
conference  will  be  held  on  Friday.  January  17.  1992  at  9:30  a.ni.  in  Room  15B.  City  H_^M  . 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  Noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-43B2,  Room  15B,  City  Hall,  San  Francisco, 


R.  Fleming 
T.  Fiore 
C.  Crawford 
C.  Chavez 
R . Low 
R.  Low 
R.  Low 
J.  Louie 
R.  Fleming 
T.  Fiore 
J.  Louie 
C.  Chavez 
R.  Low 
R.  Low 
T.  Fiore 
T.  Fiore 
C.  Crawford 
C.  Crawford 
C.  Crawford 
C.  Crawford 
C.  Crawford 
R.  Williams 
R.  Kimball 
R.  Kimball 
R.  Kimball 
R.  Kimball 
C.  Chavez 
R.  Fleming 
R.  Fleming 
R.  Fleming 
R.  Fleming 
R . Low 
R . Low 
T.  Fiore 
M.  Buchalter 
T.  Fiore 
T.  Byars 
C.  Chavez 
C.  Chavez 


printing,  binding  and 
>•  election.  A pre-bid 


CA  94102 
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9202  PRINT  ABSENT  VOTER  BALLOT  The  Registrar  of  Voters  wishes  to  solicit  bids  for  the  printing,  binding  and 
delivery  of  Absent  Voter  Official  Ballot  booklets.  Estimated  quantity  70,000  to  120,000  per  election.  A pre-bid 
conference  will  be  held  on  Friday.  January  17.  1992  at  9:00  a.m.  in  Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  Noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour,  (415)  554-4382,  Room  158,  City  Hall,  San  Francisco,  CA  94102 


9203  PRINT  VOTER  PAMPHLET-CHINESE  AND  SPANISH  The  Registrar  of  Voters  wishes  to  solicit  bids  for  the  printing, 
binding  and  delivery  of  Spanish  and  Chinese  Voter  Information  Pamphlets.  Estimated  quantity  of  12,000  per 
election.  A pre-bid  conference  will  be  held  on  Friday.  January  17,  1992  at  9:30  a.m.  in  Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382,  Room  158,  City  Hall,  San  Francisco,  CA  94102 


9204  TRANSLATE  VOTER  PAMPHLET  - SPANISH  Translate  and  typeset  Voter  Information  Pamphlet  and  other  election 
material  into  Spanish.  A pre-bid  conference  will  be  held  on  Friday.  January  17.  1992  at  11:30  a.m.  in  Room  158 
Ci-ty.H^ll.. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


9205  TRANSUTE  AND  TYPESET  VOTER  PAMPHLET  - CHINESE  Translate  and  typeset  Voter  Information  Pamphlet  and  other 
election  material  into  Chinese.  A pre-bid  conference  will  be  held  on  Friday,  January  17.  1992  at  11:30  a.m.  in 
Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


9206  TYPESET  VOTER  PAMPHLET  Typeset  Voter  Information  Pamphlet  and  other  election  material  in  English  and 
Spanish.  A pre-bid  conference  will  be  held  on  Friday.  January  17.  1992  at  11:30  a.m.  in  Room  158.  City  Hall 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 
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9207  PRINT  OFFICIAL  BALLOT  PAGES  Print,  trim  and  deliver  Official  Ballot  Pages.  Estimated  quantity  7,500  sets 
per  election.  A pre-bid  conference  will  be  held  on  Friday.  January  17.  1992  at  10:30  a.m.  in  Room  158.  City  Hall’ 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


9208  ASSEMBLE  OFFICIAL  BALLOT  PAGES  Assemble  Official  Ballot  Pages  for  "Votomatic"  type  voting  devices. 
Estimated  quantity  7,500  sets  per  election.  A pre-bid  conference  will  be  held  on  Friday.  January  17.  1992  at 
11:30  a.m.  in  Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382 

Room  158,  City  Hall,  San  Francisco,  CA  94102 


9209  PRINT  BALLOT  CARDS  Print,  pad  package  and  deliver  Official  Ballot  Cards.  Estimated  quantity  450,000  per 
election.  A pre-bid  conference  will  be  held  on  Friday.  January  17.  1992  at  11:00  a.m.  in  Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382,  Room  158,  City  Hall,  San  Francisco,  CA  94102 


9210  ELECTION  HAILING  SERVICES  Provide  mailing  services  for  Voter  Information  Pamphlets  and  other  election 
related  material.  Estimated  quantity  500,000  per  election.  A pre-bid  conference  will  be  held  on  Friday.  January 
17.  1992  at  2:30  p.m.  in  Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382,  Room  158,  City  Hall,  San  Francisco,  CA  94102 


9211  PRINT  CONTINUOUS  FORM  ENVELOPES  Design,  print  and  deliver  Continuous  Form  Envelopes  for  absentee  voting. 
Estimated  quantity  100,000  per  election.  A ore-bid  conference  will  be  held  on  Friday  January  17.  1992  at  1:30 
p.m.  in  Room  158.  City  Hall. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


12:00  noon,  Monday,  January  27,  1992 

2 years 

San  Francisco 

Registrar  of  Voters 

Greg  Ridenhour  (415)  554-4382,  Room  158,  City  Hall,  San  Francisco,  CA  94102 


Page  4 


005-92  APPLIANCE  PURCHASE  PROGRAM  Procurement  of  stoves  and  refrigerators  for  PHA  dwelling  units;  procurement 
of  replacement  parts  for  the  purchased  appliances  after  the  warranty  period  expires.  Estimate:  over  $100,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Wednesday,  January  29,  1992  at  2:00  p.m. 
Two  years 

San  Francisco  Bay  Area 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


* • * CONSTRUCTION  » » • 


MR-1039R  CURTIS  E.  GREEN  LIGHT  RAIL  FACILITY  GENEVA  SITE  - MAINTENANCE  BUILDING  PAINT  BOOTH  FANS  MODIFICATION 
The  work  to  be  performed  under  this  contract  consists  of  furnishing  all  labor,  materials  and  services  required 
for  replacing  four  existing  fans  with  four  new  centrifugal  fans  and  accessories  for  a complete  installation  at 
the  Curtis  E.  Green  Light  Rail  Facility,  Geneva  Site.  A pre-bid  conference  will  be  held  on  Thursday.  January  9, 
1992  at  10:00  a.m.  Estimate:  $62.500. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Monday,  January  27,  1992,  2:00  p.m. 

90  calendar  days 

2301  San  Jose  Avenue,  San  Francisco 
San  Francisco  Municipal  Railway 

Rosa  Rankin,  (415)  923-6172,  949  Presidio  Avenue,  #150,  San  Francisco,  CA  94115 


WD-2093  6 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  PERRY,  STILLMAN,  FREELON,  WELSH,  ZOE  AND  RITCH  STREETS  Work 
under  this  contract  consists  of  replacing  5,200  linear  feet  of  existing  4,  6,  and  8 inch  cast  iron  mains 
installed  in  1863  and  1869.  Estimate:  $422,420 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


January  28,  1992 
90  working  days 
San  Francisco 
Water  Department  - PUC 

Bernie  Ancheta  (415)  554-0789,  1145  Market  Street,  Room  600,  San  Francisco,  CA  94103 


DOLORES  STREET  COMMUNITY  CENTER  REHABILITATION  Install  new  sprinkler  system.  Site  walk-throuoh  on  January  21 
1992  (Friday)  at  9;00  A.M.  at  208  Dolores  Street.  San  Francisco.  Attendance  is  Mandatory.  Estimate:  $40,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  28,  1992  (Friday)  at  10:00  A.M. 

90  calendar  days 
San  Francisco 

Mayor's  Office  of  Housing  & Community  Development  - Dolores  Community  Center 

Ms.  Jerene  Broadway,  (415)  861-6251 

208  Dolores  Street,  San  Francisco,  CA  9410? 


6094E  ELECTRICAL  SYSTEM  PHASE  II,  SAN  FRANCISCO  ZOO  Install  lighting  fixtures  with  poles  and  electrical 
equipment.  Estimate:  $220,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  29,  1992 
150  calendar  days 
San  Francisco  Zoo 
Public  Works 

Sherman  Horn  (415)  554-8285,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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5305A  LAGUNA  HONDA  HOSPITAL  LAUNDRY  RENOVATION  Renovate  existing  laundry  building  including  selective 
demolition  and  renovation,  furnishing,  installing  and  relocating  laundry  equipment,  structural,  plumbing, 
mechanical  and  electrical  work  and  minor  asbestos  abatement  at  mechanical  connections  and  lead  paint  abatement. 
Mandatory  site  walk-throuah  on  January  10.  1992  at  2:00  P.M.  at  Laauna  Honda  Hospital.  Estimate:  $1,684,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  29,  1992 
285  calendar  days 

Laguna  Honda  Hospital,  San  Francisco 
Public  Works 

Linda  Alonso  (415)  554-8474,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


6665E  AUXILIARY  WATER  SUPPLY  SYSTEM  EXTENSION  Install  20"  Auxiliary  Water  Supply  System  (AWSS)  pipe, 
construct  precast  reinforced  concrete  valve  vaults  and  install  electrical  conduits  and  pull  boxes  at  Ingalls 
Street  and  Revere  Avenue.  Estimate:  $1,003,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  29,  1992 
270  calendar  days 

Ingalls  Street  and  Revere  Avenue,  San  Francisco 

Public  Works 

Bob  Jew  (415)  431-9430 

Room  351,  City  Hall,  San  Francisco,  CA  9410 


HAMILTON  FAMILY  CENTER  REHABILITATION  PROJECT  Multi-zone  fire  alarm  system;  South  alleyway  railings; 
Ventilation  at  shelter  rooms;  Doors  and  frames.  Site  Walk-throuoh  will  be  held  on  January  29.  1992  (Wednesday) 
at  9:30  A.M.  at  1525  Waller  Street.  San  Francisco.  Attendance  is  mandatory.  Estimate:  $35,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  5,  1992  (Wednesday)  by  10:00  A.M. 

90  calendar  days 

1525  Waller  Street,  San  Francisco 

Mayors  Office  of  Housing  and  Community  Development  - Hamilton  Family  Center 
Kathleen  Connally  (415)  665-2354,  1525  Waller  Street,  San  Francisco,  CA  94117 


1Z17W  HESTSIOE  INTERFACE  Install  portable  screenings  grinder,  variable  frequency  drives  for  main  pumps,  new 
high  head  impellers  in  main  pumps,  pneumatically  operated  pinch  valves  with  controls  and  a Sodium  Hypochlorite 
Injection  System,  replace  existing  programmable  logic  controller  and  modifying  the  Central  Graphics  Panel,  the 
dewatering  pump  discharge  and  the  Intercom/Paging  System.  A pre-bid  conference  will  be  held  on  January  23.  1992 
at  10:00  a.m.  in  Room  282.  City  Hall.  San  Francisco.  Estimate:  $790.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  5,  1992 
210  calendar  days 

Westside  Pump  Station,  Great  Highway  at  Sloat  Blvd. 

Public  Works 

Brian  Henderson,  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


91-54  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  overhe^rl  traction  passenger  elevators.  Pre-bid 
conference  on  January  16.  1992  at  9:00  a.m.  at  666  Ellis  Street.  Project  CAL  1-28-  Estimate:  $200.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  4,  1992  (no  later  than  2:00  p.m. 

140  working  days 
666  Ellis  Street 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 
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91-55  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  overhead  traction  passenger  elevators.  Pre-bid 
conference  on  January  16.  1992  at  10:00  a.m.  at  350  Ellis  Street.  Project  CAL  1-27.  Estimate:  $200,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  4,  1992  (no  later  than  2:30  p.m.) 

140  working  days 
350  Ellis  Street 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


91-56  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  traction  passenger  elevators.  Pre-bid  conference  on 
January  21.  1992  at  9:00  a.m.  at  320  Clementina  Towers.  Project  CAL  1-21.  Estimate:  $200.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  6,  1992  (no  later  than  2:00  p.m.) 

140  working  days 

320  Clementina  Towers,  San  Francisco,  CA 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


91-57  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  traction  passenger  elevators.  Pre-bid  conference  on 
January  21.  1992  at  10:00  a.m.  at  330  Clementina  Towers.  CAL  1-21  Estimate:  $200.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  6,  1992  (no  later  than  2:30  p.m.) 

140  working  days 

330  Clementina  Towers,  San  Francisco,  CA 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


1960B  ELECTRICAL  IMPROVEMENTS  Replacement  of  cables  12MTR-1  and  12MTS-1.  C-10  California  Contractor's  License 
required.  Pre-bid  conference  on  February  3.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road  (Engineering 
Building)  at  S.F.  International  Airport.  Estimate:  $1.050.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  12,  1992  until  2:00  p.m. 

120  calendar  days 
S.F.  International  Airport 
Facilities,  Operations  and  Maintenance 
Angel  Camerino  (415)  737-7752 


2581  COMPACTION  GROUTING  - PIER  45  EARTHQUAKE  DAMAGE  REPAIR  PROJECT  This  work  consists  of  furnishing  all 
labor,  equipment,  materials  and  the  performance  of  all  incidental  work  necessary  to  complete  the  drilling  of 
holes  and  the  injection  of  grout  to  compact  the  fill  under  Pier  45  Sheds  A,  B,  & C and  in  the  area  between  sheds, 
and  the  performance  of  all  work  shown  on  the  pains  and  specified  herein.  The  work  will  be  performed  in  two 
phases  with  the  Port  reserving  the  right  to  terminate  the  contract.  Only  contractors  with  five  years  of  grouting 
experience  and  the  completion  of  five  previous  similiar  grouting  projects  will  be  considered  for  award.  A 
pre-bid  conference  will  be  held  on  January  28.  1992  at  10:00  a.m.  at  the  Ferry  Building.  Suite  3100.  Office  of 
the  Chief  Engineer.  Estimate:  #1.8  million 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  12,  1992,  2:00  p.m.  PST 
120  calendar  days 
Pier  45 

Port  of  San  Francisco 

Jim  MacFarlan  (415)  274-0557 

Ferry  Building,  Suite  3100,  San  Francisco,  CA  94111 
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3067  TRAFFIC  SIGNAL  MODIFICATION  C-10  California  Contractor's  License  required.  Pre-bid  conference  on 
February  4.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road.  (Enaineerino  Building)  at  S.F.  Airport. 
Estimate:  $95.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


February  13,  1992  until  2:00  p.m. 

75  Calendar  days 
S.F.  International  Airport 
Facilities,  Operations  and  Maintenance 
Angel  Camerino  (415)  737-7752 


91-47  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  four  (4)  diesel  engine/generators  at  two  (2)  Housing 
Authority  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  & 
structural  and  architectural  modifications.  Drawings  and  specifications  will  be  available  after  January  27,  1992 
0 $35.00  per  set.  A pre-bid  conference  will  be  held  on  February  5,  1992  at  10:30  a.m.,  838  Pacific  Ave  (Ping 
Yuen  North  Community  Room) 


8ID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992  at  2:00  p.m. 

180  calendar  days 

Ping  Yuen  (655,  711,  795  & 855  Pacific  Ave.)  and  Ping  Yuen  North  (838  Pacific  Ave.) 

San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319 

440  Turk  Street,  Room  203,  San  Francisco,  CA  94102 


5281A  DAVIES  SYMPHONY  HALL,  LOBBY  AND  STAIRS  CARPET  REPLACEMENT  Replace  existing  carpet,  padding  and 
accessories.  Estimate:  $600,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  19,  1992 
Until  August  21,  1992 
Davies  Symphony  Hall,  San  Francisco 
Public  Works 

Howard  Wong,  (415)  554-8465 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


6677E  THIN  PEAKS-CENTRAL  RADIO  STATION  GENERATORS  AND  RELATED  WORK  Replace  two  generators  and  two  underground 
fuel  tanks.  Estimate:  $140,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 
75  calendar  days 
Twin  Peaks,  San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


HD-2085  8-INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  GEARY  STREET  BETHEEN  JONES  AND  KEARNY  STREETS  Work  under  this 
contract  consists  of  replacing  3,000  linear  feet  of  existing  4,  6,  and  8 inch  cast  iron  mains  installed  in  1861 
and  1870.  Pre-bid  conference  on  January  31.  1992  at  10:00  a.m.  at  2640  Gearv  Boulevard.  San  Francisco. 
Estimate:  $414.800 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
100  working  days 

Geary  Street  between  Jones  and  Kearny  Street^ 
Water  Department  - Utilities  Engineering  Bureau 
Bernie  Ancheta  (415)  554-0789 
1145  Market  Street,  San  Francisco,  CA  94403 
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HR-894  UPPER  MARKET  STREET  TRANSIT  THROUGHFARE  PROJECT  - PHASE  3 Construction  of  a rail  extension  for  the 
Muni  Metro  F-line  on  Market  Street  from  Duboce  Avenue  to  Castro  Street  with  a return  loop  along  Noe  and  17th 
Streets.  The  work  includes  construction  of  rail  tracks,  overhead  trolley  lines,  passenger  loading  platforms, 
beautification  of  median  islands,  vibration  abatement.  Pre-bid  conference  on  February  7.  1992  at  10:00  a.m.  at 
2640  Gerav  Boulevard.  Estimate:  $13.500.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  28,  1992 
700  calendar  days 
Market  Street,  San  Francisco 
Municipal  Railway 

Deane  Gough  (415)  554-0789,  1155  Market 


Street,  Room  430,  San  Francisco,  CA  94103 


• • * CONSULTANTS  * * * 


91-527  COMPREHENSIVE  WATERSHED  MANAGEMENT  PLANS  Consultant  services  are  requested  to  provide  comprehensive 
watershed  planning,  environmental  technical  studies,  and  public  participation  program  facilitation,  leading  to 
preparation  of  a General  Watershed  Policy  and  Program  Report,  Draft  and  Final  Watershed  Management  Plans,  and 
integrated  Draft  and  Final  Program  Environmental  Impact  Reports  for  Watershed  Lands  owned  and  operated  by  the  San 
Francisco  Water  Department.  Estimate:  $1,500,000. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  31,  1992 
3-4  years 

San  Mateo,  Santa  Clara,  Alameda  Counties 
Water  Department,  Watershed  Management 

Ed  Stewart  (415)  872-5931,  1000  El  Camino  Real,  Mi  11  brae,  CA  94030 


RFP  #015-91  BANKING  SERVICES  The  San  Francisco  Housing  Authority  is  seeking  a qualified  banking  institution 
to  handle  its  banking  needs  related  to  the  collection,  depositing  and  recording  of  payments,  provision  of  timely 
and  accurate  cash  management  data  and  information,  and  the  facilitation  of  investment  related  activities  for  its 
operations.  More  specific  needs  are  detailed  in  the  request  for  proposals. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  20,  1992 
Unknown 

440  Turk  Street 

San  Francisco  Housing  Authority  - Finance  Department 

Cordell  Olive  (415)  554-1254,  440  Turk  Street,  San  Francisco,  CA  94102 


DSS-069  VIDEO  PRODUCTION  SERVICES  - FOSTER  PARENT  RECRUITMENT  Produce  a 15-20  minute  video  tape  for  the 
purpose  of  recruiting  foster  and  adoptive  parents  for  children  in  the  foster  care  system.  Estimate:  $47.500 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


January  31,  1992  by  2:00  p.m. 

6 1/2  months 
San  Francisco 

Department  of  Social  Services 
Walter  Maciak  (415)  557-5581, 


Box  7988.  San  Francisco.  CA  94120 
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DSS-071  HARKETING  CONSULTANT  - FOSTER  PARENT  RECRUITMENT  The  Department  of  Social  Services  wishes  to  contract 
for  marketing  consultant  services  to  assist  in  the  recruitment  of  minority  foster  and  adoptive  families. 
Pre-proposal  conference  on  January  17.  1992  at  2:00  p.m.  at  170  Otis  Street.  8th  floor,  San  Francisco.  CA. 
Estimate:  $13.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  31,  1992  at  2:00  p.m. 

6 1/2/  months 
San  Francisco 
Social  Services 

Walter  Maciak  (415)  557-5581, 


Box  7988,  San  Francisco,  CA  94120 


DSS-072  TRAINING  AND  EMPLOYMENT  SERVICES  Provide  training  and  employment  services  to  General  Assistance  and 
Food  Stamp  recipients.  Pre-proposal  conference  on  January  17.  1992  at  3:00  p.m.  at  170  Otis  Street.  8th  floor, 
Sgn  Frgnci^Q.^  CA- Estimate; $145..Q.QQ. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  31 , 1992 
16  months 
San  Francisco 

Department  of  Social  Services 

Fred  Floyd  (415)  557-5680,  P.O.  Box  7988,  San  Francisco,  CA  94120 


HEALTH  AND  WELFARE  ACTUARIAL  AND  CONSULTING  SERVICES  To  provide  on-going  actuarial  and  health  care  services. 
A pre-proposal  conference  will  be  held  on  January  21.  1992  at  9:00  a.m.  at  1155  Market  Street.  4th  floor. 
Conference  Room. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  31,  1992  by  4:00  p.m. 

12  - 15  months 
On  contractor's  worksite 
Health  Service  System 

Randall  B.  Smith  (415)  554-1700,  1155  Market  Street,  3rd  floor,  San  Francisco,  CA  94103 


HEALTH  INSURANCE  MANAGED  CARE  SERVICE  To  provide  inpatient  hospital  utilization  review,  a second  surgical 
opinion  program,  individual  medical  case  management,  a hospital  bill  audit  program  and  a select  medical  claim 
review  service.  A pre-proposal  conference  will  be  held  on  January  21.  1992  at  10:00  a.m.  at  1155  Market  Street 
4th  floor.  Conference  Room. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  31,  1992  by  4:00  p.m. 

12  -15  months 
On  contractor's  worksite 
Health  Service  System 

Randall  B.  Smith  (415)  554-1700,  1155  Market  Street,  3rd  floor,  San  Francisco,  CA  94103 


ARCHITECTURAL/ENGINEERING  SERVICES  - BOOKER  T.  WASHINGTON  COMMUNITY  SERVICE  CENTER  Architectural  design 
services  are  sought  for  the  rehabilation  of  the  community  service  center  facility.  Work  includes  repair  and 
replacement  of  window  closers,  replacement  of  toilet  fixtures,  replacemen  of  exil  signs,  repair  lighting,  and 
improvements  of  electrical  wiring,  and  architectural  and  engineering  services.  Pre-bid  conference  will  be  held 
on  February  3,  1992  at  11:00  a.m.  at  800  Presidio  Avenue,  San  Francisco.  CA  94115.  Estimate:  $15,985. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


February  3,  1992 
12  months  or  less 
800  Presidio  Avenue 

Mayor's  Office  of  Housing  and  Community  Development  - Booker  T.  Washington  Community  Center 
Stephanie  Anderson  (415)  921-4757,  800  Presidio  Avenue,  San  Francisco,  CA  94115 
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DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Arts  Commission  wishes  to  receive  proposals  from  contractors  to 
decorate  and  enhance  the  Civic  Auditorium  lobby,  arena  and  other  public  access  places  within  Civic  Auditorium  to 
create  a festive  ambience  for  the  1992  Arts  Commission  Symphony  POPS  concert  series.  The  contractor  will  design, 
build  and  install  special  decor.  Estimate:  $20,000  to  include  all  labor  and  materials. 


BID  DUE: 
DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  10,  1992 

Install  decorations  week  of  July  13,  1992.  Decorations  to  stay  in  Civic  Auditorium  for 
three  (3)  weeks. 

Civic  Auditorium,  San  Francisco 
San  Francisco  Arts  Commission 

Maya  Rath  (415)  554-9671,  25  Van  Ness  Avenue,  Suite  240,  San  Francisco,  CA  94102 


PERSONNEL  CONSULTANT  Requests  for  Proposal  are  being  solicited  for  an  expert  professional  consultant  to 
conduct  assessment  center  selection  devices  for  Chief  Deputy  Sheriff  and  Sheriff's  Captain.  Work  to  include 
conducting  two  (2)job  analyses  of  the  employee  selection  type,  preparing  one  (1)  100-item  multiple  choice 
question  examination  from  specific  reading  material,  and  preparing  and  administering  at  least  three  (3) 
assessment  center  selection  exercised  for  each  of  the  two  classifications. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


February  14,  1992 
Nine  months 
San  Francisco 

Civil  Service  Commission,  Examination  Division 
Donald  J.  Pistolesi  557-4835 


RFP  0001-91  HEALTH  PROMOTION  AND  PREVENTIVE  MEDICINE  FOR  SAN  FRANCISCO  FIRE  FIGHTERS  The  San  Francisco  Fire 
Department  seeks  to  contract  for  a physical  fitness  testing/evaluation  program  for  approximately  550 
firefighters.  Areas  covered  include  coronary  risk  factor  evaluation,  cardiovascular  examination,  laboratory 
procedures,  respiratory  system  testing,  body  composition,  and  results  and  consultation.  Bidders*  Conference  on 
Thursday  January  30.  1992  at  1:30  p.m.  at  260  Golden  Gate  Avenue.  Room  201.  San  Francisco.  CA  94102. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  14,  1992 
15  months 

Unknown  until  contractor  is  selected 
Fire  Department 

Ms.  Binnie  Singh  (415)  861-8000  ext.  0250 
260  Golden  Gate  Avenue,  Room  311 


RADIO  COMWJICATIONS  TOWERS  STRUCTURAL  EVALUATION  The  work  includes  full -tower  visual  examination  and  special 
investigation  of  potential  defects  using  non-destructive  evaluation  procudures  and/or  metalurgical  testing  of  the 
two  Central  Radio  Station  towers  on  Twin  Peaks  and  the  Central  Fire  Alarm  Station  Tower  at  1003  Turk  Street. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  18,  1992 
30  calendar  days 
San  Francisco 
Public  Works 

Charles  Ng  (415)  554-8350,  1680  Mission  Street,  1st  floor,  San  Francisco,  CA  94103 


ARCHITECTURAL  PRESERVATION  SERVICES  FOR  TERRA  COTTA  REPAIRS  Historical,  architectural,  material  and  chemical 
analyses  of  the  condition  of  the  terra  cotta  at  the  Presidio  Branrh  Library  and  the  Sunset  Branch  Library  and 
recommendations  for  restoration.  Estimate:  $30,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 
Nine  (9)  months 

Sunset  Branch  Library  and  Presidio  Branch  Library,  San  Francisco 
Public  Works 

Glenn  Hunt  (415)  554-8452,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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ARCHITECTURAL  DESIGN  SERVICES  FOR  REHABILITATION  OF  A FACILITY  Site  walk  through  on  January  31.  1992  at  10:00 
a.m.  at  840  Broderick  Street.  San  Francisco.  CA  94115.  Estimate:  $3.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  21,  1992 
12  months  or  less 

850  Broderick  Street,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development  - Florence  Critendon  Services 

Rick  Mullen  (415)  567-2357 

850  Broderick  Street,  San  Francisco,  CA  94127 


ENVIRONMENTAL  IMPACT  REPORT  - SAN  BRUNO  JAIL  Submit  a proposal  to  prepare  an  Environmental  Impact  Report  (EIR) 
for  San  Bruno  Jail  Facilities  in  accordance  with  the  Master  Plan  prepared  for  the  San  Francisco  Sheriff's 
Department  by  the  architects.  A pre-proposal  conference  will  be  held  on  February  13,  1992  at  1:30  p.m.  at  the 
San  Bruno  former  Women's  Jail.  Pre-reigster  by  phone  at  (415)  554-9159.  Attendance  is  mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  26,  1992 
2 years 

San  Bruno,  California 
Public  Works 

Wallace  Cleland  (415)  554-9159,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


'*  * * CONCESSION  OR  LEASE  * * * 


AUTOMATED  TELLER  MACHINES  (ATM)  LEASE  Two  automated  teller  machines  (ATM)  - The  successful  operator  will  have 
to  install,  operate  and  maintain  the  machines  in  the  North  and  South  Terminal  Buildings.  Minimum  bid  begins  at 
$10,000  for  each  lease. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

5 Year  Lease 

San  Francisco  International  Airport 
Airport  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


MOBILE  CATERING  IN  THE  GARAGE  TAXI  STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
staging  area.  One  lease  (Lease  A)  operates  between  9:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
between  4:00  P.M.  and  12  midnight.  (Small  business  set-aside)  Minimim  bid  for  each  lease:  $5.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


Page  12 


NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shail  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


Bid  and  Contract  Opportunities 


Volume  VIII,  No.  28 


January  24,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 


MATERiALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  • 554-6749 


BID  # DESCRIPTION 


DATE  DUE BUYER 


3416  1 ea  Laser  Printer,  HP  Model  334594;  1 ea  Digitizer,  Calcomp  etc.  01-27-92 

3417  2 ea  Work  Station,  secretarial,  Everex  STEP  386sx/20MHz  4MB  etc.  01-27-92 

3419  1 ea  AST  Premium  Exec  notebook  sized  laptop  computer,  386SX/20  01-27-92 

3420  150,000  ea  Labels,  self  adhesive,  diecut,  bar  encoded  for  books  01-27-92 

3421  428  ea  Fire  Hose,  light  industrial,  1 1/2",  75'  long  01-27-92 

3422  15  ea  Filter,  RF,  1,500  volts,  12  amps  GE-41-B-581452P2  or  equal  01-27-92 

3423  44  mx  File  folders,  15  pt  manila,  legal  size  etc.  01-27-92 

3425  1 ea  DPH4  High  volume  Hydrostatic  Pump,  Rice  Hydro  Equipment  01-27-92 

3428  1 ea  Moving  Service,  To  move  office  equipment,  furniture  etc.  01-27-92 

3429  1 ea  Cutter,  Plasma,  L-Tec,  Model  PCM-VPi  w/  accessories  01-27-92 

3430  2 ea  Phoenix  light  tower  w/4-1000  with  lights  control  box  etc.  01-27-92 

3431  1 ea  WPS-2800-2,  2 cell  Omni  Directional  high  power  Voice/Warning  Unit  01-27-92 

3432  500  gl.  Paint,  Traffic,  White,  in  5 gal  containers;  500  gl  Yellow  01-27-92 

3426  1 ea  HP  Scan  Jet  IIC  Scanner  for  IBM  AT  compatible  PC  01-28-92 

3427  3 ea  PC  work  station  system,  Everex  STEP  386/33  4MB/128K  cache  etc.  01-28-92 

3436  1500  ea  Contact,  Main  Stationary,  for  17KG48N1  Controller  01-28-92 

3437  250  ea  Coil,  Inductive,  Safetrans  System  P/N:  MUTS  #320300-lX  01-28-92 

3441  1 ea  Bi-level  studio  workstation,  left  adjustable  workstation  etc.  01-28-92 

3442  420  gl  Floor  finish,  liquid,  metal  interlock.  General  Chemical  ^9992  01-28-92 

3433  1 ea  Novell  5259  Gateway;  1 ea  Novell  Synchronous  Adapter  etc.  01-28-92 

3434  1 ea  Everex  Step  486/33MHz/  Large  case  w/8MB  RAM/ 128  Cache  etc.  01-28-92 

3443  330  gl  Disinfectant,  3.9  pine  odor,  55  gal  drums  01-29-92 

3444  1 ea  Dust  Collector,  Nilfisk  Model  GS  82  portable  )f^01791550  etc.  01-29-92 

3445  150  cs  Soap,  cake,  hand,  floating,  white,  300  per  case  (Ivory)  01-29-92 

3450  36  ea  Trauma  Pack/Carrying  Case,  1000  denier  Cordura/400  nylon  01-29-92 

3451  2 ea  Infant  warmer,  free  standing,  Airshields  Model  #AS  7827070  01-29-92 

3452  1 ea  Anaerobe  Identification  System,  CAPCO  #700A  etc.  01-29-92 

3453  12  ea  Clothing  locker,  metal,  w/air  vents.  Republic  Steel  #730314  01-30-92 

3454  40  ea  Stand,  I.V.  stainless  steel,  5 leg  swivel  casters,  JB  Call  01-30-92 

3456  5 ea  Cellular  Phone,  Motorola  Alpha  Classic  DPCAC  w/bettery  charger  01-30-92 

3457  1 ea  Printer,  dot  matrix,  EPSON;  2 ea  Modems,  External,  US  Robotics  01-30-92 


R.  Low 
R.  Low 
R.  Low 
J.  Louie 
R.  Fleming 
T.  Fiore 
J.  Louie 
C.  Chavez 
C.  Chavez 
R.  Fleming 
R.  Fleming 
R.  Fleming 
R.  Fleming 
R.  Low 
R.  Low 
T.  Fiore 
T.  Fiore 
C.  Crawford 
C.  Crawford 
R.  Low 
R . Low 
C.  Crawford 
C.  Crawford 
C.  Crawford 
R.  Williams 
R.  Kimball 
R.  Kimball 
R.  Kimball 
R.  Kimball 
R . Low 
R . Low 


3458 

1 se  Duodenoscope,  Video  w/4.2  mm  channel,  Olympus 

01-30-92 

R.  Kimball 

3459 

1 ea  Colonoscope-Duodenoscope,  Olympus  Model  JF-100 

01-30-92 

R.  Kimball 

3460 

3 ea  Pulse  Oximeter,  adult,  3 hr  battery,  8 hr  data  storage,  Ohmeda 

01-30-92 

R.  Kimball 

3461 

1 ea  Obstetrical  Table,  Shampaine  Tilt  10-S-2605-NLB  w/options 

01-31-92 

R.  Kimball 

3462 

4 ea  Monitor,  carbon  dioxide,  automatic  self  calibration,  Nellcor 

01-31-92 

R.  Kimball 

3494 

20  ea  Meter,  Breath,  alcohol  specific  w/manual , Alco  Sensor  IV 

01-31-92 

B.  Tison 

477 

Chevron  Springs,  Center  Truck,  Metalstik  & Mitsui 

01-31-92 

T.  Fiore 

479 

Digital  Dictation  Transcription  System 

01-31-92 

R.  Kimball 

475 

Compaq  PCs 

02-07-92 

R . Low 

476 

Personal  Computers,  Everex,  for  Port 

02-07-92 

R.  Low 

478 

Personal  Computers,  Everex,  for  Bureau  of  Building  Inspection 

02-07-92 

R.  Low 

60214 

Medical  & Surgical  Supplies  No.  1 

02-10-92 

T.  Byars 

76344 

Lumber  & Plywood  (Softwoods) 

01-27-92 

C.  Chavez 

74014 

Fasteners,  Drills  and  Reamers 

01-27-92 

C.  Chavez 

76035 

Plumbers  and  Steamfitters  Materials  and  Supplies 

02-07-92 

C.  Chavez 

84711 

Brooms,  Gutter,  Disposable 

02-07-92 

G.  Rosenbergei 

93055 

Photographic  Supplies 

02-07-92 

R.  Low 

* * * ADDITIONAL  MATERIAL,  EQUIPMENT  & SUPPLIES  * » * 


005-92  APPLIANCE  PURCHASE  PROGRAM  Procurement  of  stoves  and  refrigerators  for  PHA  dwelling  units;  procurement 
of  replacement  parts  for  the  purchased  appliances  after  the  warranty  period  expires.  Estimate:  over  $100,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Wednesday,  January  29,  1992  at  2:00  p.m. 
Two  years 

San  Francisco  Bay  Area 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


* • * CONSTRUCTION  * • * 


MR-1039R  CURTIS  E.  GREEN  LIGHT  RAIL  FACILITY  GENEVA  SITE  - MAINTENANCE  BUILDING  PAINT  BOOTH  FANS  MODIFICATION 
The  work  to  be  performed  under  this  contract  consists  of  furnishing  all  labor,  materials  and  services  required 
for  replacing  four  existing  fans  with  four  new  centrifugal  fans  and  accessories  for  a complete  installation  at 
the  Curtis  E.  Green  Light  Rail  Facility,  Geneva  Site.  A pre-bid  conference  will  be  held  on  Thursday.  January  9. 
l99g..a.tJQ.LQ.Q..g,m- Est.i.ma.tfc.: $^2.500 . 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Monday,  January  27,  1992,  2:00  p.m. 

90  calendar  days 

2301  San  Jose  Avenue,  San  Francisco 
San  Francisco  Municipal  Railway 

Rosa  Rankin,  (415)  923-6172,  949  Presidio  Avenue,  )i<150,  San  Francisco,  CA  94115 
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HD-2093  6 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  PERRY,  STILLMAN,  FREELON,  WELSH,  ZOE  AND  RITCH  STREETS  Work 
under  this  contract  consists  of  replacing  5,200  linear  feet  of  existing  4,  6,  and  8 inch  cast  iron  mains 
installed  in  1863  and  1869.  Estimate:  $422,420 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  28,  1992 
90  working  days 
San  Francisco 
Water  Department  - PUC 

Bernie  Ancheta  (415)  554-0789,  1145  Market  Street,  Room  600,  San  Francisco,  CA  94103 


DOLORES  STREET  COMMUNITY  CENTER  REHABILITATION  Install  new  sprinkler  system.  Site  walk-throuoh  on  January  21 
1992  (Friday)  at  9:00  A.M.  at  208  Dolores  Street.  San  Francisco.  Attendance  is  Mandatory.  Estimate:  $40,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  28,  1992  (Friday)  at  10:00  A.M. 

90  calendar  days 
San  Francisco 

Mayor's  Office  of  Housing  & Community  Development  - Dolores  Community  Center 

Ms.  Jerene  Broadway,  (415)  861-6251 

208  Dolores  Street,  San  Francisco,  CA  94103 


6094E  ELECTRICAL  SYSTEM  PHASE  II,  SAN  FRANCISCO  ZOO  Install  lighting  fixtures  with  poles  and  electrical 
equipment.  Estimate:  $220,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  29,  1992 
150  calendar  days 
San  Francisco  Zoo 
Public  Works 

Sherman  Horn  (415)  554-8285,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5305A  LAGUNA  HONDA  HOSPITAL  LAUNDRY  RENOVATION  Renovate  existing  laundry  building  including  selective 
demolition  and  renovation,  furnishing,  installing  and  relocating  laundry  equipment,  structural,  plumbing, 
mechanical  and  electrical  work  and  minor  asbestos  abatement  at  mechanical  connections  and  lead  paint  abatement. 
Mandatory  site  walk-throuah  on  January  10.  1992  at  2:00  P.M.  at  Laauna  Honda  Hospital.  Estimate:  $1,684,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  29,  1992 
285  calendar  days 

Laguna  Honda  Hospital,  San  Francisco 
Public  Works 

Linda  Alonso  (415)  554-8474,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


6665E  AUXILIARY  HATER  SUPPLY  SYSTEM  EXTENSION  Install  20"  Auxiliary  Water  Supply  System  (AWSS)  pipe, 
construct  precast  reinforced  concrete  valve  vaults  and  install  electrical  conduits  and  pull  boxes  at  Ingalls 
Street  and  Revere  Avenue.  Estimate:  $1,003,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  29,  1992 
270  calendar  days 

Ingalls  Street  and  Revere  Avenue,  San  Francisco 

Public  Works 

Bob  Jew  (415)  431-9430 

Room  351,  City  Hall,  San  Francisco,  CA  9410 
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91-54  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  overhead  traction  passenger  elevators.  Pre-bid 
conference  on  January  16.  1992  at  9:00  a.m.  at  666  Ellis  Street.  Project  CAL  1-28.  Estimate:  $200,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  4,  1992  (no  later  than  2:00  p.m. 

140  working  days 
666  Ellis  Street 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


91-55  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  overhead  traction  passenger  elevators.  Pre-bid 
conference  on  January  16.  1992  at  10:00  a.m.  at  350  Ellis  Street.  Project  CAL  1-27.  Estimate:  $200.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  4,  1992  (no  later  than  2:30  p.m.) 

140  working  days 
350  Ellis  Street 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


HAMILTON  FAMILY  CENTER  REHABILITATION  PROJECT  Multi-zone  fire  alarm  system;  South  alleyway  railings; 
Ventilation  at  shelter  rooms;  Doors  and  frames.  Site  Walk-throuoh  will  be  held  on  January  29.  1992  (Wednesday) 
at  9:30  A.M.  at  1525  Waller  Street.  San  Francisco.  Attendance  is  mandatory.  Estimate:  $35,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  5,  1992  (Wednesday)  by  10:00  A.M. 

90  calendar  days 

1525  Waller  Street,  San  Francisco 

Mayors  Office  of  Housing  and  Community  Development  - Hamilton  Family  Center 
Kathleen  Connally  (415)  665-2354,  1525  Waller  Street,  San  Francisco,  CA  94117 


91-56  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  traction  passenger  elevators.  Pre-bid  conference  on 
January  21.  1992  at  9:00  a.m.  at  320  Clementina  Towers.  Project  CAL  1-21.  Estimate:  $200,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  6,  1992  (no  later  than  2:00  p.m.) 

140  working  days 

320  Clementina  Towers,  San  Francisco,  CA 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


91-57  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  traction  passenger  elevators.  Pre-bid  conference  on 
January  21.  1992  at  10:00  a.m.  at  330  Clementina  Towers CALJ-21 E?tim»te; $2Q0.QQQ 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  6,  1992  (no  later  than  2:30  p.m.) 

140  working  days 

330  Clementina  Towers,  San  Francisco,  CA 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 
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1960B  ELECTRICAL  IMPROVEMENTS  Replacement  of  cables  12MTR-1  and  12MTS-1.  C-10  California  Contractor's  License 
required.  Pre-bid  conference  on  February  3.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road  (Enaineerino 
Building)  at  S.F.  International  Airport.  Estimate:  $1.050.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  12,  1992  until  2:00  p.m. 

120  calendar  days 
S.F.  International  Airport 
Facilities,  Operations  and  Maintenance 
Angel  Camerino  (415)  737-7752 


2581  COMPACTION  GROUTING  - PIER  45  EARTHQUAKE  DAMAGE  REPAIR  PROJECT  This  work  consists  of  furnishing  all 
labor,  equipment,  materials  and  the  performance  of  all  incidental  work  necessary  to  complete  the  drilling  of 
holes  and  the  injection  of  grout  to  compact  the  fill  under  Pier  45  Sheds  A,  B,  & C and  in  the  area  between  sheds, 
and  the  performance  of  all  work  shown  on  the  pains  and  specified  herein.  The  work  will  be  performed  in  two 
phases  with  the  Port  reserving  the  right  to  terminate  the  contract.  Only  contractors  with  five  years  of  grouting 
experience  and  the  completion  of  five  previous  similiar  grouting  projects  will  be  considered  for  award.  A 
pre-bid  conference  will  be  held  on  January  28.  1992  at  10:00  a.m.  at  the  Ferry  Building.  Suite  3100.  Office  of 
the  Chief  Engineer.  Estimate:  #1.8  million 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  12,  1992,  2:00  p.m.  PST 
120  calendar  days 
Pier  45 

Port  of  San  Francisco 

Jim  MacFarlan  (415)  274-0557,  Ferry  Building,  Suite  3100,  San  Francisco,  CA  94111 


3067  TRAFFIC  SIGNAL  MODIFICATION  C-10  California  Contractor's  License  required.  Pre-bid  conference  on 
February  4.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road.  (Engineering  Building)  at  S.F.  Airport. 
Estimate:  $95.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  13,  1992  until  2:00  p.m. 

75  Calendar  days 
S.F.  International  Airport 
Facilities,  Operations  and  Maintenance 
Angel  Camerino  (415)  737-7752 


91-47  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  four  (4)  diesel  engine/generators  at  two  (2)  Housing 
Authority  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  & 
structural  and  architectural  modifications.  Drawings  and  specifications  will  be  available  after  January  27,  1992 
0 $35.00  per  set.  A pre-bid  conference  will  be  held  on  February  5,  1992  at  10:30  a.m.,  838  Pacific  Ave  (Ping 
Yuen  North  Community  Room) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992  at  2:00  p.m. 

180  calendar  days 

Ping  Yuen  (655,  711,  795  & 855  Pacific  Ave.)  and  Ping  Yuen  North  (838  Pacific  Ave.) 
San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319,  440  Turk  Street,  Room  203,  San  Francisco,  CA  94102 
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WD-2085  8-INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  GEARY  STREET  BETWEEN  JONES  AND  KEARNY  STREETS  Work  under  this 
contract  consists  of  replacing  3,000  linear  feet  of  existing  4,  6,  and  8 inch  cast  iron  mains  installed  in  1861 
and  1870.  Pre-bid  conference  on  January  31.  1992  at  10:00  a.m.  at  2640  Geary  Boulevard.  San  Francisco. 
Estimate:  $414.800 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


February  18,  1992 
100  working  days 

Geary  Street  between  Jones  and  Kearny  Streets 
Water  Department  - Utilities  Engineering  Bureau 

Bernie  Ancheta  (415)  554-0789,  1145  Market  Street,  San  Francisco,  CA  94403 


5281A  DAVIES  SYMPHONY  HALL,  LOBBY  AND  STAIRS  CARPET  REPLACEMENT  Replace  existing  carpet,  padding  and 
accessories.  Estimate:  $600,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  19,  1992 
Until  August  21 , 1992 
Davies  Symphony  Hall,  San  Francisco 
Public  Works 

Howard  Wong,  (415)  554-8465,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


6677E  TWIN  PEAKS-CENTRAL  RADIO  STATION  GENERATORS  AND  RELATED  WORK  Replace  two  generators  and  two  underground 
fuel  tanks.  Estimate:  $140,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 
75  calendar  days 
Twin  Peaks,  San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


1217W  WESTSIDE  INTERFACE  Install  portable  screenings  grinder,  variable  frequency  drives  for  main  pumps,  new 
high  head  impellers  in  main  pumps,  pneumatically  operated  pinch  valves  with  controls  and  a Sodium  Hypochlorite 
Injection  System,  replace  existing  programmable  logic  controller  and  modifying  the  Central  Graphics  Panel,  the 
dewatering  pump  discharge  and  the  Intercom/Paging  System.  A pre-bid  conference  will  be  held  on  January  23.  1992 
at  10:00  a.m.  in  Room  282.  City  Hall.  San  Francisco.  Estimate:  $790.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992  (BID  DATE  EXTENDED) 

210  calendar  days 

Westside  Pump  Station,  Great  Highway  at  Sloat  Blvd. 

Public  Works 

Brian  Henderson,  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6265E  OPERA  HOUSE  PASSENGER  ELEVATORS,  IMPROVEMENTS  Renovating  two  passenger  elevators.  This  is  a 
re-advertisement.  Previously  received  bids  were  rejected.  Changes  to  project  are  being  made  by  addendum  which 
will  be  distributed  free  to  current  planholders  and  will  be  included  in  all  bid  packages  distributed  henceforth. 
Estimate:  $280,000  Prop.  "A";  $553,000  Prop.  "B" 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 

Prop.  "A"  100  calendar  days;  Prop.  "B"  160  calendar  days 

War  Memorial  Opera  House,  San  Francisco 
Public  Works 

Robert  Jew  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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YMCA  OF  SAN  FRANCISCO  - CENTRAL  BRANCH  Replacement  and  upgrade  of  electrical  panels,  renovation  of  elevator. 
Estimate:  $55,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  21,  1992 
n/a 

220  Golden  Gate  Avenue,  San  Francisco 
Mayor's  Office  of  Community  Development 
Wes  Romine  (415)  553-8073 
490  Hayes  Street,  San  Francisco,  CA  94102 


MR-894  UPPER  MARKET  STREET  TRANSIT  THROOGHFARE  PROJECT  - PHASE  3 Construction  of  a rail  extension  for  the 
Muni  Metro  F-line  on  Market  Street  from  Duboce  Avenue  to  Castro  Street  with  a return  loop  along  Noe  and  17th 
Streets.  The  work  includes  construction  of  rail  tracks,  overhead  trolley  lines,  passenger  loading  platforms, 
beautification  of  median  islands,  vibration  abatement.  Pre-bid  conference  on  February  7.  1992  at  10:00  a.m.  at 
2640  Gerav  Boulevard.  Estimate:  $13.500.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  28,  1992 
700  calendar  days 
Market  Street,  San  Francisco 
Municipal  Railway 

Deane  Gough  (415)  554-0789,  1155  Market  Street,  Room  430,  San  Francisco,  CA  94103 


1869  MCLAREN  CC  - TOILET  ALTERATIONS  Demolition  and  construction  services  for  the  alteration  of  existing 
toilets  including  accessible  toilets;  new  toilets  for  toddlers;  and  new  safety  glass  at  corridors.  A pre-bid 
conference  will  be  held  on  February  18.  1992  at  10:00  a.m.  at  John  McLaren  CC.  2055  Sunnvdale  Street.  San 
Franciscg^ Estimate: $172.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  3,  1992 
90  days 

McLaren  CC  - 2055  Sunnydale  Ave 

San  Francisco  Unified  School  District 

Javier  Castruita  (415)  695-5500 

1551  Newcomb  Avenue,  San  Francisco,  CA  94124 


2234Q  EARTHQUAKE  DAMAGE  REPAIRS,  SAN  FRANCISCO  GENERAL  HOSPITAL  Plaster  repair,  expansion  joint  replacement, 
painting,  epoxy  grouting,  exterior  repair,  window  replacement,  exterior  ceramic  tile  and  clay  roof  tile 
replacement  and  anchoring  and  structural  bracing  of  parapet  walls.  Project  walk-throuah  on  February  7.  1992  at 
9:00  a.m.  at  San  Francisco  General  Hospital.  Plant  Services  Building.  Estimate:  $656.420. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  4,  1992 
90  calendar  days 

San  Francisco  General  Hospital,  1001  Potrero  Ave.,  San  Francisco,  CA 
Public  Works 

Phillip  Sowers  (415)  554-8475 

Room  265,  City  Hall,  San  Francisco,  CA  94102 
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CONSULTANTS 


91-527  COMPREHENSIVE  WATERSHED  MANAGEMENT  PLANS  Consultant  services  are  requested  to  provide  comprehensive 
watershed  planning,  environmental  technical  studies,  and  public  participation  program  facilitation,  leading  to 
preparation  of  a General  Watershed  Policy  and  Program  Report,  Draft  and  Final  Watershed  Management  Plans,  and 
integrated  Draft  and  Final  Program  Environmental  Impact  Reports  for  Watershed  Lands  owned  and  operated  by  the  San 
Francisco  Water  Department.  Estimate:  $1,500,000. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


January  31 , 1992 
3-4  years 

San  Mateo,  Santa  Clara,  Alameda  Counties 
Water  Department,  Watershed  Management 

Ed  Stewart  (415)  872-5931,  1000  El  Camino  Real,  Millbrae,  CA  94030 


RFP  #015-91  BANKING  SERVICES  The  San  Francisco  Housing  Authority  is  seeking  a qualified  banking  institution 
to  handle  its  banking  needs  related  to  the  collection,  depositing  and  recording  of  payments,  provision  of  timely 
and  accurate  cash  management  data  and  information,  and  the  facilitation  of  investment  related  activities  for  its 
operations.  More  specific  needs  are  detailed  in  the  request  for  proposals. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  20,  1992 
Unknown 

440  Turk  Street 

San  Francisco  Housing  Authority  - Finance  Department 

Cordell  Olive  (415)  554-1254,  440  Turk  Street,  San  Francisco,  CA  94102 


DSS-069  VIDEO  PRODUCTION  SERVICES  - FOSTER  PARENT  RECRUITMENT  Produce  a 15-20  minute  video  tape  for  the 
purpose  of  recruiting  foster  and  adoptive  parents  for  children  in  the  foster  care  system.  Estimate:  $47.500 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


January  31,  1992  by  2:00  p.m. 

6 1/2  months 
San  Francisco 

Department  of  Social  Services 
Walter  Maciak  (415)  557-5581, 


Box  7988,  San  Francisco,  CA  94120 


OSS-071  MARKETING  CONSULTANT  - FOSTER  PARENT  RECRUITMENT  The  Department  of  Social  Services  wishes  to  contract 
for  marketing  consultant  services  to  assist  in  the  recruitment  of  minority  foster  and  adoptive  families, 
^stimgte: $23.5J.Q 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  31,  1992  at  2:00  p.m. 

6 1/2/  months 
San  Francisco 
Social  Services 

Walter  Maciak  (415)  557-5581,  P.O.  Box  7988,  San  Francisco,  CA  94120 


OSS-072  TRAINING  AND  EMPLOYMENT  SERVICES  Provide  training  and  employment  services  to  General  Assistance  and 
Food  Stamp  recipients.  Estimate:  $145.000. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  31,  1992 
16  months 
San  Francisco 

Department  of  Social  Services 

Fred  Floyd  (415)  557-5680,  P.O.  Box  7988,  San  Francisco,  CA  94120 
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HEALTH  AND  WELFARE  ACTUARIAL  AND  CONSULTING  SERVICES  To  provide  on-going  actuarial  and  health  care  services. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  7,  1992  by  4:00  p.m. 

12  - 15  months 
On  contractor's  worksite 
Health  Service  System 

Randall  B.  Smith  (415)  554-1700,  1155  Market  Street,  3rd  floor,  San  Francisco,  CA  94103 


HEALTH  INSURANCE  MANAGED  CARE  SERVICE  To  provide  inpatient  hospital  utilization  review,  a second  surgical 
opinion  program,  individual  medical  case  management,  a hospital  bill  audit  program  and  a select  medical  claim 
review  service. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  7,  1992  by  4:00  p.m. 

12  -15  months 
On  contractor's  worksite 
Health  Service  System 

Randall  B.  Smith  (415)  554-1700,  1155  Market  Street,  3rd  floor,  San  Francisco,  CA  94103 


ARCHITECTURAL/ENGINEERING  SERVICES  - BOOKER  T.  WASHINGTON  COMMUNITY  SERVICE  CENTER  Architectural  design 
services  are  sought  for  the  rehabilation  of  the  community  service  center  facility.  Work  includes  repair  and 
replacement  of  window  closers,  replacement  of  toilet  fixtures,  replacemen  of  exit  signs,  repair  lighting,  and 
improvements  of  electrical  wiring,  and  architectural  and  engineering  services.  Pre-bid  conference  will  be  held 
on  February  3,  1992  at  11:00  a.m.  at  800  Presidio  Avenue,  San  Francisco,  CA  94115.  Estimate:  $15,985. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


February  3,  1992 
12  months  or  less 
800  Presidio  Avenue 

Mayor's  Office  of  Housing  and  Community  Development  - Booker  T.  Washington  Community  Center 
Stephanie  Anderson  (415)  921-4757,  800  Presidio  Avenue,  San  Francisco,  CA  94115 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Arts  Commission  wishes  to  receive  proposals  from  contractors  to 
decorate  and  enhance  the  Civic  Auditorium  lobby,  arena  and  other  public  access  places  within  Civic  Auditorium  to 
create  a festive  ambience  for  the  1992  Arts  Commission  Symphony  POPS  concert  series.  The  contractor  will  design, 
build  and  install  special  decor.  Estimate:  $20,000  to  include  all  labor  and  materials. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  10,  1992 

Installation  week  of  July  13,  1992.  Decorations  to  stay  up  for  three  (3)  weeks. 
Civic  Auditorium,  San  Francisco 
San  Francisco  Arts  Commission 

Maya  Rath  (415)  554-9671,  25  Van  Ness  Avenue,  Suite  240,  San  Francisco,  CA  94102 


PERSONNEL  CONSULTANT  Requests  for  Proposal  are  being  solicited  for  an  expert  professional  consultant  to 
conduct  assessment  center  selection  devices  for  Chief  Deputy  Sheriff  and  Sheriff's  Captain.  Work  to  include 
conducting  two  (2) job  analyses  of  the  employee  selection  type,  preparing  one  (1)  lOO-item  multiple  choice 
question  examination  from  specific  reading  material,  and  preparing  and  administering  at  least  three  (3) 
assessment  center  selection  exercised  for  each  of  the  two  classifications. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  14,  1992 
Nine  months 
San  Francisco 

Civil  Service  Commission,  Examination  Division 
Donald  J.  Pistolesi  557-4835 
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RFP  0001-91  HEALTH  PROHOTION  AND  PREVENTIVE  MEDICINE  FOR  SAN  FRANCISCO  FIRE  FIGHTERS  The  San  Francisco  Fire 
Department  seeks  to  contract  for  a physical  fitness  testing/evaluation  program  for  approximately  550 
firefighters.  Areas  covered  include  coronary  risk  factor  evaluation,  cardiovascular  examination,  laboratory 
procedures,  respiratory  system  testing,  body  composition,  and  results  and  consultation.  Bidders'  Conference  on 
Thursday  January  30.  1992  at  1:30  p.m.  at  260  Golden  Gate  Avenue.  Room  201.  San  Francisco.  CA  94102. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  14,  1992 
15  months 

Unknown  until  contractor  is  selected 
Fire  Department 

Ms.  Binnie  Singh  (415)  861-8000  ext.  0250 
260  Golden  Gate  Avenue,  Room  311 


SHORING  AND  GEOTECHNICAL  SERVICES  FOR  NEW  MAIN  LIBRARY  Qualifications  are  being  solicited  from  firms  for 
design,  contract  documents  and  construction  management  services  for  the  temporary  excavation  support  system, 
alternate  shoring  design  to  incorporate  relocation  of  the  Pioneer  Monument  and  geotechnical  services  and  special 
inspection  during  construction  of  the  new  San  Francisco  Main  Library. 


RFQ  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
2 years 

Civic  Center,  San  Francisco 
Public  Works 

Russ  Abel  (415)  554-8455 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


RADIO  COMMUK^TIONS  TOWERS  STRUCTURAL  EVALUATION  The  work  includes  full -tower  visual  examination  and  special 
investigation  of  potential  defects  using  non-destructive  evaluation  procudures  and/or  metalurgical  testing  of  the 
two  Central  Radio  Station  towers  on  Twin  Peaks  and  the  Central  Fire  Alarm  Station  Tower  at  1003  Turk  Street. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


February  18,  1992 
30  calendar  days 
San  Francisco 
Public  Works 

Charles  Ng  (415)  554-8350,  1680  Mission  Street,  1st  floor,  San  Francisco,  CA  94103 


RFP  141-91  HIV  PREVENTION  & EDUCATION  MEDIA  ADVERTISING  FOR  COMMUNITIES  OF  COLOR  The  Department  of  Public 
Health,  AIDS  Office,  is  seeking  a provider  who  can  design  and  place  appropriate  media  advertising  to  promote 
behavior  change  among  communities  of  color.  Proposals  should  offer  new  and  innovative  print  and  broadcasting 
media  advertising  aimed  at  reducing  the  rate  of  HIV  infection  among  African  Americans,  Latinos,  Asian/Pacific 
Islanders,  and  Native  Americans.  Proposals  must  include  a research  process  in  which  members  of  the  target 
audience! s)  perticipate  in  the  construction  of  messages  and  avaluate  proposed  designs.  Pre-proposal  conference 
will  be  held  on  January  27.  1992  at  10:30  a.m.  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  floor,  San  Francisco 
CA  94102.  Estimate:  $150.000. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
12  to  36  months 
San  Francisco 

Public  Health,  Central  Office  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  Suite  500,  San  Francisco,  CA  94102 
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RFP  142-91  HIV  PREVENTION  & EDUCATIONF  FOR  GAYS  AND  BISEXUAL  MEN  IN  THE  AFRICAN  AMERICAN  COMMUNITY  The 

Department  of  Public  Health,  AIDS  Office  seeks  proposals  to  provide  prevention  and  education  services  to  gay  and 
bisexual  men  in  the  African  American  community.  Proposals  should  offer  unique  and  innovative  methods  of 
increasing  knowledge  about  HIV  infection  and  which  will  lead  to  sustained  behavior  changes.  Such  methods  should 
inlcude  participatory  education  and  prevention  events,  and  interventions  to  establish  linkages  with  counseling 
and  testing,  early  intervention  services,  and  other  prevention  and  education  activities.  A pre-proposal 
conference  will  be  held  on  January  27.  1992  at  9:00  a.m.  at  25  Van  Ness  Avenue.  Suite  500.  San  Francisco.  CA 
94102.  Estimate:  $30.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 

12  to  36  months 

San  Francisco,  CA 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

25  Van  Ness  Avenue,  Suite  500,  San  Francisco,  CA  94102 


ARCHITECTURAL  PRESERVATION  SERVICES  FOR  TERRA  COTTA  REPAIRS  Historical,  architectural,  material  and  chemical 
analyses  of  the  condition  of  the  terra  cotta  at  the  Presidio  Branch  Library  and  the  Sunset  Branch  Library  and 
recommendations  for  restoration.  Estimate:  $30,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 
Nine  (9)  months 

Sunset  Branch  Library  and  Presidio  Branch  Library,  San  Francisco 
Public  Works 

Glenn  Hunt  (415)  554-8452,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


ARCHITECTURAL  DESIGN  SERVICES  FOR  REHABILITATION  OF  A FACILITY  Site  walk  through  on  January  31.  1992  at  10:00 
a.m.  at  840  Broderick  Street.  San  Francisco.  CA 94115. Estimate: $3_J)00 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  21,  1992 
12  months  or  less 

850  Broderick  Street,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development  - Florence  Critendon  Services 

Rick  Mullen  (415)  567-2357 

850  Broderick  Street,  San  Francisco,  CA  94127 


RFP  143-91  HIV  EARLY  INTERVENTION  PROGRAM  The  Department  of  Public  Health  AIDS  Office  is  seeking  proposals  to 
provide  early  HIV  intervention  care  under  the  State  of  California  Early  Intervention  Program.  Services  solicited 
include  health  assessment,  outpatient  care,  case  management,  and  selected  support  services.  Services  are  to  be 
provided  in  compliance  with  detailed  State  protocols.  A ore-proposal  conference  will  be  held  on  February  3. 

1992  at  10:00  a.m.  at  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA  94102.  Estimate:  $286.600. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  24,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health,  Central  Office  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  OFFICE  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 
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RFP  144-91  HIV  PREVENTION  & EDUCATION  FOR  AFRICAN  AMERICAN  COMMUNITY  The  Department  of  Public  Health  AIDS 
Office  is  seeking  proposals  to  provide  HIV  prevention  and  education  services  to  at-risk  members  of  the  African 
American  community  in  San  Francisco.  A pre-proposal  conference  will  be  held  on  February  3.  1992  at  1:00  p.m.  at 
25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA  94102.  Estimate:  $154.379 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  24,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health,  Central  Office  - AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


ENVIRONMENTAL  IMPACT  REPORT  - SAN  BRUNO  JAIL  Submit  a proposal  to  prepare  an  Environmental  Impact  Report  (EIR) 
for  San  Bruno  Jail  Facilities  in  accordance  with  the  Master  Plan  prepared  for  the  San  Francisco  Sheriff's 
Department  by  the  architects.  A pre-proposal  conference  will  be  held  on  February  13.  1992  at  1:30  p.m.  at  the 
San  Bruno  former  Women's  Jail.  Pre-register  by  phone  at  (415)  554-9159.  Attendance  is  mandatory. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  26,  1992 
2 years 

San  Bruno,  California 
Public  Works 

Wallace  Cleland  (415)  554-9159,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


• * * CONCESSION  OR  LEASE  * * * 


MOBILE  CATERING  IN  THE  GARAGE  TAXI  STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
staging  area.  One  lease  (Lease  A)  operates  between  9:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
between  4:00  P.M.  and  12  midnight.  (Small  business  set-aside)  Minimim  bid  for  each  lease:  $5.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents,  information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shaii  prevaii. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  In  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 


Room  270,  City  Hall 
San  Francisco,  CA  94102 


m 3 - '“'^2 


Bid  and  Contract  Oppoilunities 


Volume  VIII,  Noo  29 


January  31,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  JESCRI^TI0?L 


DATE  DUE BUYER 


3470 

3471 

3472 

3473 

3474 
347^1 
3476 

3478 

3479 

3480 

3481 

3484 

3485 

3486 

3489 

3490 

3491 

3492 

3493 

3495 

3496 
3498 

3516 

3517 

3518 

3519 

3520 

3521 

3522 

3501 

3502 


8 ea  Printer,  Laser,  Brother  Model  #HL-8V  w/toner  and  8ft  cable 

3 ea  Pulse  Oximeter,  ECG  synchronization,  Nellcor  N-200 

2 ea  Moni tor/Def ribri 1 lator,  portable  w/  pace  maker,  Life-Pak  etc. 

1 ea  Cryo  Probes,  Ophthalmic  Console,  Fri gi troni cs , CE  82-2000 

I ea  Camera,  color,  beamsplitter,  Circon  ACMI  ENDO  Video  V,  MV9662 

II  ea  Linen  cart,  spring  platform,  fiber  glass,  Sani  Trux  2460-14 

1 lot.  Cubicle  curtain  tracks,  install  and  deliver.  Atlas  Silk 

1 ea  Microfilm  Reader-Printer,  7540  AJ , 3M  7540AJ  etc. 

2 ea  3000-04-HW  Premises  Concentrator  (Synoptics)  etc. 

2 ea  Lawn  Mower,  Ridable,  w/  72"  cutting  unit,  Toro  Groundmaster 
16  ea  Panels,  Wine  mix/Taupe,  Deliver  and  Install,  All  Steel 

1 ea  Transformer,  Pad  Mount,  3 phase  112.5  KVA,  Graybar 

4 ea  Call  Signal  Station,  Hand  crank  signaling,  Dynalec  Corp.  etc. 

1 ea  Laser  Printer,  LaserJet  IIIp,  Hewlett  Packard 

1000  ea  Badge,  Passenger  vehicle  driver,  Numbered 

3 ea  PC,  Gateway  80386,  20Mhz,  4MB  DRAM  Memory;  3 ea  video  monitor 
400  hw  Copper  sulfate,  fine  snow  crystals,  50  lb  sacks 

200  hw  Copper  sulfate,  fine  crystal  in  paper  sacks 

300  ea  Padlock,  keyed  alike,  Wilson  Bohanan  P/N  666-2 

1 ea  Ice  Cube  Machine,  Cornelius  Model  900,  Stainless  Steel 

6 ea  Calibrator,  "Ronan"  X-86-115VAC  (LCD)  w/charger 

1 ea  Blood  gas  analyzer,  Ciba-Corning  #278,  Deliver  & Install 

20  ea  PVC  3"  90  elbows  sxs  etc. 

1 ea  Recorder,  12"  portable  pressure,  Bristol  Babcock  #500  etc. 

5 ea  Starter,  Air,  Flyer  #1 50BMPE78RH6R 
80  ea  Cylinder,  Hydraulic  P/N;  LR35 

1 ea  Catalog,  spare  parts,  Telma  Focal  Retarders 

8 dr  Brake  fluid.  Hydraulic,  synthetic  hydrocarbon 
8 ea  Paint  Spray  Gun,  stainless  steel,  De  Vilbiss 

2 ea  Generator,  portable,  heavy  duty,  Honda  ES6500 

6 ea  Toner  Cartridge,  HP  Laser  Jet  Illsi;  22  ea  Microsoft  MS-DOS  etc. 


02-05-92 

02-05-92 

02-05-92 

02-05-92 

02-05-92 

02-05-92 

02-05-92 

02-05-92 

02-05-92 

02-05-92 

02-05-92 

02-06-92 

02-06-92 

02-06-92 

02-07-92 

02-07-92 

02-07-92 

02-07-92 

02-07-92 

02-07-92 

01- 10-92 

02- 10-92 
02-10-92 
02-10-92 
02-10-92 
02-10-92 
02-10-92 
02-10-92 
02-10-92 
02-11-92 
02-11-92 


R.  Kimball 
R.  Kimball 
R.  Kimball 
R.  Kimball 
R.  Kimball 
R.  Kimball 

B.  Tison 
R . Low 

R . Low 

M.  Buchalter 

C.  Crawford 
R.  Low 

R . Low 
R.  Low 
J.  Louie 
R . Low 
J.  Sealy 
J.  Sealy 
J.  Sealy 
B.  Tison 

D.  Goodspeed 
R.  Kimball 
J.  Sealy 

J.  Sealy 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Sealy 
J.  Sealy 
B.  Savant 
J.  Sealy 


3503 

2 ea  Chlorine  Residual  Analyzer  w/  circular  chart  recorder 

02-11-92 

J.  Sealy 

3504 

150  ea  Suit,  Disposable  w/zipper,  protective  Durafab  #2120-1  etc. 

02-11-92 

J.  Sealy 

3505 

1 ea  Changer,  Truck  tire,  Branick  Model  TT(' 

02-11-92 

R.  Thomas 

3506 

150  cs  Soap,  cake,  hand,  floating  per  Fed  Spec  P5620D,  Ivory 

02-11-92 

C.  Crawford 

3507 

70  ea  Table,  Folding,  30"  x 72",  Oak  or  walnut,  Hercules  HER306F 

02-11-92 

C.  Crawford 

3508 

50  ea  Cummutator,  Compressor  Motor  P/N:  LAK-1 14-10 

02-11-92 

T.  Fiore 

3509 

830  ea  Brush,  Motor,  Overhead  Blower,  P/N:  B14903-1  (no  substitute) 

02-11-92 

T.  Fiore 

3510 

50  ea  Body  with  guards,  swivel  harp,  O.B.  P/No.  55170-3001 

02-11-92 

T.  Fiore 

3512 

600  lb  Dye,  Fabric,  direct  in  25  lb  drum,  powder,  "Calusa  Shop  #50" 

02-12-92 

C.  Crawford 

3513 

300  ea  Roller,  B.S.,  Size  Standard,  Rear  Brake,  Rockwell  etc.' 

02-12-92 

T.  Fiore 

3514 

50  ea  Relay,  Time  delay,  center  & rear  door  etc. 

02-12-92 

T.  Fiore 

3515 

900  gl  Disinfectant,  3.9  Pine  Odor,  1 gal  container,  Chemifax 

02-12-92 

C.  Crawford 

475 

Compaq  PCs 

02-07-92 

R . Low 

476 

Personal  Computers,  Everex,  for  Port 

02-07-92 

R . Low 

478 

Personal  Computers,  Everex,  for  Bureau  of  Building  Inspection 

02-07-92 

R . Low 

480 

Light  Fixtures,  Various,  Hubbell  Catalog 

02-07-92 

B.  Savant 

481 

Mobile  Field  Testing  Unit 

02-07-92 

M.  Buchalter 

482 

Truck,  Front  End  Loader 

02-10-92 

M.  Buchalter 

483 

Truck,  Compactor 

02-10-92 

M.  Buchalter 

484 

Financing  Lease/Purchase  of  Modular  Furniture 

02-10-92 

B.  Jones 

485 

Loader,  Wheel,  1992  Caterpillar,  Model-IT28B 

02-14-92 

M.  Buchalter 

60214 

Medical  & Surgical  Supplies  No.  1 

02-10-92 

T.  Byars 

76035 

Plumbers  and  Steamfitters  Materials  and  Supplies 

02-07-92 

C.  Chavez 

8471  1 

Brooms,  Gutter,  Disposable 

02-07-92 

G.  Rosenbergei 

93055 

Photographic  Supplies 

02-07-92 

R . Low 

68173 

Equipment  Rental  (Without  Operators) 

02-14-92 

J . Wong 

" * * ADDITIONAL  MATERIAL  AND  EQUIPMENT  * " * 


SUPPLY  AND  INSTALL  VENTING  SYSTEM  AND  KITCHEN  EQUIPMENT  Goods  to  be  supplied  and  installed  include  ventilation 
system  and  commercial  grade  kitchen  equipment  as  per  specf i cati ons . Estimate:  $40,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  24,  1992 
n/a 

1175  Howard  Street,  San  Francisco 
Mayor's  Office  of  Housing 

Tom  O'Dell  (415)  864-3057,  St.  Vincent  de  Paul,  1175  Howard  St,  San  Francisco,  CA  94103 


" * " CONSTRUCTION  * " * 


91-54  MODERNIZATION  OE  ELEVATORS  Modernization  of  two  (2)  overhead  traction  passenger  elevators.  Estimate: 

$200,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  4,  1992  (no  later  than  2:00  p.m. 

140  working  days 
666  Ellis  Street 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 
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91-55  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  overhead  traction  passenger  elevators.  Estimate: 

$200,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 

February  4,  1992  (no  later  tlian  2:30  p.m.) 

140  working  days 
350  Ellis  Street 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 

HAMILTON  FAMILY  CENTER  REHABILITATION  PROJECT  Multi-zone  fire  alarm  system;  South  alleyway  railings 
Ventilation  at  shelter  rooms;  Doors  and  frames.  Estimate:  $35,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 

February  5,  1992  (Wednesday)  by  10:00  A.M. 

90  calendar  days 

1525  Waller  Street,  San  Francisco 

Mayors  Office  of  Housing  and  Community  Development  - Hamilton  Family  Center 
Kathleen  Connally  (415)  665-2354,  1525  Waller  Street,  San  Francisco,  CA  94117 

91-56  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  traction  passenger  elevators.  Project  CAL  1-21 


Estimate:  $200,000. 

BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 

February  6,  1992  (no  later  tlian  2:00  p.m.) 

140  working  days 

320  Clementina  Towers,  San  Francisco,  CA 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 

91-57  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  traction  passenger  elevators.  CAL  1-21  Estimate: 


$200,000 

BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 

February  6,  1992  (no  later  than  2:30  p.m.) 

140  working  days 

330  Clementina  Towers,  San  Francisco,  CA 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 

1960B  ELECTRICAL  IMPROVEMENTS  Replacement  of  cables  12MTR-1  and  12MTS-1.  C-10  California  Contractor's  License 
requ i red . Pre-bid  conference  on  February  3.  1992  at  10:00  a.m.  in  Building  676,  McDonnell  Road  (Engineering 


Building)  at  S.F,  li 

iternational  Airport.  Estimate:  $1,050,000 

BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 

February  12,  1992  until  2:00  p.m. 

120  calendar  days 
S.F.  International  Airport 
Facilities,  Operations  and  Maintenance 
Angel  Camerino  (415)  737-7752 
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2581  COMPACTION  GROUTING  - PIER  45  EARTHQUAKE  DAMAGE  REPAIR  PROJECT  This  work  consists  of  furnishing  all 
labor,  equipment,  materials  and  the  performance  of  all  incidental  work  necessary  to  complete  the  drilling  of 
holes  ai\d  the  injection  of  grout  to  compact  the  fill  under  Pier  45  Sheds  A,  B,  & C and  in  the  area  between  sheds, 
and  the  performance  of  all  work  shown  on  the  pains  and  specified  herein.  The  work  will  be  performed  in  two 
phases  with  the  Port  reserving  the  right  to  terminate  the  contract.  Only  contractors  with  five  years  of  grouting 
experience  and  five  previous  similiar  grouting  projects  will  be  considered  for  award.  Estimate:  $1.8  million 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  12,  1992,  2:00  p.m.  PST 
120  calendar  days 
Pier  45 

Port  of  San  Francisco 

Jim  MacFarlan  (415)  274-0557,  Ferry  Building,  Suite  3100,  San  Francisco,  CA  94111 


3067  TRAFFIC  SIGNAL  MODIFICATION  C-10  California  Contractor's  License  required.  Pre-bid  conference  on 
February  4,  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road.  (Engineering  Building)  at  S.F.  Airport. 
Estimate:  $95.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


February  13,  1992  until  2:00  p.m. 

75  Calendar  days 
S.F.  International  Airport 
Facilities,  Operations  and  Maintenance 
Angel  Camerino  (415)  737-7752 


SELF  HELP  FOR  THE  ELDERLY  - NEW  HEADQUARTERS  Remodel  the  basement  for  office  space  and  senior  center. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  17,  1992 
4 weeks 

407  Sansome  Street,  San  Francisco,  CA  94111 
Mayor's  Office  of  Community  Development 
Jim  Chan  (415)  399-9302 

Tsang  Architecture,  580  Washington  Street,  San  Francisco,  CA  94111 


91-47  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  four  (4)  diesel  engine/generators  at  two  (2)  Housing 
Authority  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  & 
structural  and  architectural  modifications.  Drawings  and  specifications  will  be  available  after  January  27,  1992 
@ $35.00  per  set.  A pre-bid  conference  will  be  held  on  February  5,  1992  at  10:30  a.m.,  838  Pacific  Ave  (Ping 
Yuen  North  Community  Room) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


February  18,  1992  at  2:00  p.m. 

180  calendar  days 

Ping  Yuen  (655,  711,  795  & 855  Pacific  Ave.)  and  Ping  Yuen  North  (838  Pacific  Ave.) 
San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319,  440  Turk  Street,  Room  203,  San  Francisco,  CA  94102 


WD-2085  8-INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  GEARY  STREET  BETWEEN  JONES  AND  KEARNY  STREETS  Work  under  this 
contract  consists  of  replacing  3,000  linear  feet  of  existing  4,  6,  and  8 inch  cast  iron  mains  installed  in  1861 
and  1870.  Pre-bid  conference  on  January  31.  1992  at  10:00  a.m.  at  2640  Geary  Boulevard.  San  Francisco. 

E s t_i  ma  t e;  _$4 1 4 J8.0  0 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT 

CONTACT: 


February  18,  1992 
100  working  days 

Geary  Street  between  Jones  and  Kearny  Streets 
Water  Department  - Utilities  Engineering  Bureau 

Bernie  Ancheta  (415)  554-0700,  1145  Market  Street.  San  Francisco,  CA  94403 
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5281A  DAVIES  SYMPHONY  HALL,  LOBBY  AND  STAIRS  CARPET  REPLACEMENT  Replace  existing  carpet,  padding  and 
accessories.  Estimate:  $600,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 
Unti 1 August  21 , 1992 
Davies  Symphony  Hall,  San  Francisco 
Publ i c Works 

Howard  Wong,  (415)  554-8465,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


6677E  TWIN  PEAKS-CENTRAL  RADIO  STATION  GENERATORS  AND  RELATED  WORK  Replace  two  generators  and  two  underground 
fuel  tanks.  Estimate:  $140,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 
75  calendar  days 
Twin  Peaks,  San  Francisco 
Publ i c Works 

Hin  Lok  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


1217W  WESTSIDE  INTERFACE  Install  portable  screenings  grinder,  variable  frequency  drives  for  main  pumps,  new 
high  head  impellers  in  main  pumps,  pneumatically  operated  pinch  valves  with  controls  and  a Sodium  Hypochlorite 
Injection  System,  replace  existing  programmable  logic  controller  and  modifying  the  Central  Graphics  Panel,  the 
dewatering  pump  discharge  and  the  Intercom/Paging  System.  Estimate:  $790.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992  (BID  DATE  EXTENDED) 

210  calendar  days 

Westside  Pump  Station,  Great  Highway  at  SI  oat  Blvd. 

Publ i c Works 

Brian  Henderson,  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


077-92  PLUMBING.  HEATING  AND  BOILER  MAINTENANCE  SERVICE  Provide  emergency  maintenance  and  repair  of  plumbing 
fixtures,  piping  and  major  plumbing  systems,  repair  heating  systems  (HVAC)  and  boiler  plants  as  needed,  provide 
periodic  preventive  maintenance  on  HVAC  and  boiler  plants  at  selected  locations  throughout  San  Francisco.  Site 
walk-through  on  February  13,  1992  at  8:00  a.m.  at  1815  Egbert  Avenue,  San  Francisco,  CA.  94124.  Attendance  is 
Mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992  at  2:00  p.m. 

1 to  2 years 
San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


6265E  OPERA  HOUSE  PASSENGER  ELEVATORS,  IMPROVEMENTS  Renovating  two  passenger  elevators.  This  is  a 
re-advertisement.  Previously  received  bids  were  rejected.  Changes  to  project  are  being  made  by  addendum  which 
will  be  distributed  free  to  current  planholders  and  will  be  included  in  all  bid  packages  distributed  henceforth. 
Estimate:  $280,000  Prop.  "A";  $553,000  Prop.  "B" 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 

Prop.  "A"  100  calendar  days;  Prop.  "B"  160  calendar  days 

War  Memorial  Opera  House,  San  Francisco 
Publ i c Works 

Robert  Jew  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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YMCA  OF  SAN  FRANCISCO  - CENTRAL  BRANCH  Replacement  and  upgrade  of  electrical  panels,  renovation  of  elevator. 
Pre-bid  conference  Monday,  February  10,  1992  at  10:00  a.m.  at  220  Golden  Gate  Avenue,  San  Francisco.  Estimate: 
$55,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  21 , 1992 
60  days 

220  Golden  Gate  Avenue,  San  Francisco 
Mayor's  Office  of  Community  Development 

Wes  Romine  (415)  553-8073  , 490  Hayes  Street,  San  Francisco,  CA  94102 


5 BALMY  ALLEY  REHABILITATION  Replace  existing  roofing,  install  new  forced-air  heating  system,  new  electrical 
service,  replace  rear  stairs,  exterior  painting,  new  kitchen  sink  and  cabinets,  replace  toilet,  replace  damaged 
windows,  replace  entry  doors,  repair  bathroom  subfloor.  Walk-through  on  Friday.  February  14.  1992  at  11:00  a.m. 
at,  5 Balmy  Aliev.  San  Francisco.  All  bidders  must  attend  the  wal k-throuah . 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  25,  1992  at  2:00  p.m. 

45  days 
San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corporation 
Armando  Vasquez  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


BID  92-01  & 92-02  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  hydraulic  passenger  elevators  at  both 
projects.  See  locations  below.  Pre-bid  conference  on  February  11,  1992  at  9:00  a.m.  Estimate:  $150-160.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  25,  1992  no  later  than  2:00  p.m. 

140  working  days  per  project  (work  to  be  done  simultaneously) 

CAL  1-29,  345  Arguello  Blvd.  and  CAL  1-31,  25  Sanchez  Street 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 

440  Turk  Street,  San  Francisco,  CA  94102 


MR-894  UPPER  MARKET  STREET  TRANSIT  THROUGHFARE  PROJECT  - PHASE  3 Construction  of  a rail  extension  for  the 
Muni  Metro  F-line  on  Market  Street  from  Duboce  Avenue  to  Castro  Street  with  a return  loop  along  Noe  and  17th 
Streets.  The  work  includes  construction  of  rail  tracks,  overhead  trolley  lines,  passenger  loading  platforms, 
beautification  of  median  islands,  vibration  abatement.  Pre-bid  conference  on  February  7.  1992  at  10:00  a.m.  at 
2 640  Geary  Boulevard.  Estimate:  $13.500.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  28,  1992 
700  calendar  days 
Market  Street,  San  Francisco 
Municipal  Railway 

Deane  Gough  (415)  554-0789,  1155  Market  Street,  Room  430,  San  Francisco,  CA  94103 


1B69  MCLAREN  CC  - TOILET  ALTERATIONS  Demolition  and  construction  services  for  the  alteration  of  existing 
toilets  including  accessible  toilets;  new  toilets  for  toddlers;  and  new  safety  glass  at  corridors.  A pre-bid 
coni erent:,e..wi  11  be  held  on  February  18.  1992  at  10:00  a.m.  at  John  McLaren  CC.  2055  Sunnvdale  Street.  San 
F r.aj]C_i  SCO.  Estimate:  $172.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  3,  1992 
90  days 

McLaren  CC  - 2055  Sunnydale  Ave 
San  Francisco  Unified  School  District 

Javier  Castruita  (415)  695-5500,  1551  Newcomb  Avenue,  San  Francisco,  CA  94124 
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2234Q  EARTHQUAKE  DAMAGE  REPAIRS,  SAN  FRANCISCO  GENERAL  HOSPITAL  Plaster  repair,  expansion  joint  replacement, 
painting,  epoxy  grouting,  exterior  repair,  window  replacement,  exterior  ceramic  tile  and  clay  roof  tile 
replacement  and  anchoring  and  structural  bracing  of  parapet  walls.  Project  walk-through  on  February  7,  1992  at 
9 :_0 0 a.m.  at  San  Francisco  General  Hospital.  Plant  Services  Building.  Estimate:  $656.420. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
90  calendar  days 

San  Francisco  General  Hospital,  1001  Potrero  Ave.,  San  Francisco,  CA 
Public  Works 

Phillip  Sowers  (415)  554-8475,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


6547E-C  260  EMBARCADERO  AND  289  STEUART  STREET  ASBESTOS  ABATEMENT  AND  BUILDING  DEMOLITION  Demolition  and 
asbestos  abatement  for  the  building  located  at  260  Embarcadero;  grade  leveling  and  clean-up. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
n/a 

260  Embarcadero,  San  Francisco 
Real  Estate 

Bob  Haslam  (415)  554-9873,  25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 


2079  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  Work  under  this  contract  consists  of  replacing  approximately  5,870 
linear  feet  of  existing  asbestos  cement  transite  pipe  installed  between  1947  and  1953.  Work  to  be  performed  on 
Rivera  Street,  38th  to  41st  Avenues  and  various  location  on  Pacheco,  35th,  41st  and  42nd  avenues.  Pre-bid 
conference  on  February  14.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco.  CA.  Estimate:  $368.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  3,  1992 
70  working  days 

San  Francisco,  Sunset  District 

Water  Department  - Utilities  Engineering  Bureau 

Bernie  Ancheta  (415)  554-0789,  1145  Market  Street,  San  Francisco,  Ca  94103 


WD-2074  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  POST  STREET  BETWEEN  GOUGH  AND  SCOTT.  Work  under  this 
contract  consists  of  replacing  4,000  linear  feet  of  existing  8 inch  cast  iron  mains  installed  in  1880.  Pre-bi d 
conference  on  February  14.  1992  at  10:00  a.m.  at  2640  Geary  Blvd.  San  Francisco.  CA.  Estimate:  $509.360 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  3,  1992 
100  working  days 

Post  Street  between  Gough  & Scott 

Water  Department,  Utilities  Engineering  Bureau 

Bernie  C.  Ancheta  (415)  554-0789,  1145  Market  Street,  San  Francisco,  CA  94103 


2354Q  HALL  OF  JUSTICE  DISABLED  ACCESS  AND  SIXTH  AND  SEVENTH  FLOORS  EARTHQUAKE  DAMAGE  REPAIRS  Improve  disabled 
access,  patch  superficial  cracks  and  repair  other  earthquake  damage.  Site  inspection  to  be  held  on  February  11 
i 992  at„] Q;00_  a.m.  in  the  lobby  of  the  Hall  of  Justice.  850  Bryant  Street.  San  Francisco.  CA.  Attendance  is 
mandatory . 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
275  calendar  days 

Hall  of  Justice,  850  Bryant  Street,  San  Francisco 
Pubi i c Works 

Jorge  Alfaro  (415)  554-8497,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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3367W  SEWER  REPLACEMENT  AND  DRAINAGE  WORK  - GREENWICH  AND  JEFFERSON  STREETS  Construct  12"  VCP  sewer.  10"  VCP 
culverts,  catchbasins  and  manholes,  6"  or  8"  side  sewer  connections,  televise  existing  side  sewers  and  repair 
and/or  replace  defective  existing  side  sewers.  Estimate:  $111,050. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4.  1992 
25  calendar  days 

Greenwich  Street  and  Jefferson  Street,  San  Francisco 
Publ i c Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


3373W  SEWER  REPLACEMENT  AND  DRAINAGE  WORK  - CAROLINA  STREET  AND  SOUTH  VAN  NESS  AVENUE  Construct  12"  VCP 
sewer,  10"  VCP  culvert,  6"  or  8"  VCP  side  sewer  connections,  catchbasin  and  manholes,  televise  existing  side 
sewers  and  repair,  extend,  abandon  or  replace  defective  side  sewers.  Estimate:  $50,350 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
20  calendar  days 
San  Fransisco 
Publ i c Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5292A  NUCLEAR  MEDICINE  SUITE  SAN  FRANCISCO  GENERAL  HOSPITAL  Construct  a Nuclear  Medicine  Suite  in  an 
unfinished  basement  area.  Estimate:  $1,350,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
245  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Phil  Sowers  (415)  554-8475 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


CADILLAC  HOTEL  RENOVATION  Rehabilitation  of  existing  hotel  including  seismic,  plumbing,  electrical,  and  fire 
protection  upgrading.  Pre-bid  conference  will  be  held  on  February  13th  and  18th  at  10:00  a.m.  at  380  Eddy 
S t reet.  San  Francisco.  Estimate:  $1,600,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


March  5,  1992  at  2:00  p.m. 

540  calendar  days 

380  Eddy  Street,  San  Francisco,  CA  94102 
Mayor's  Office  of  Housing 

Curtis  Chong  (415)  982-2959.  Asian  Neighborhood  Design, 


Fresno  St.  S.F.,  CA  94133 


RICHMOND  HILLS  MANOR  Remodel  to  comply  with  San  Francisco  fire,  health  and  handicapped  access  codes.  Areas  to 
be  remodeled  include  kitchen,  bathroom,  entrance,  exits  and  some  rooms  and  corridors  for  alarms  and  sprinklers. 


BID  DUE: 

DURATION; 

LOCATION: 

DFPARIMENT 

CONTACT: 


March  11 , 1992 
n/a 

San  Francisco,  6324  Geary  Boulevard 

Mayor's  Office  of  Community  Development  - St.  Vincent  de  Paul  Society 
Karel  Edith  Herrington  (415)  863-3315 
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CENTRO  DEL  PUEBLO  OFFICE  REHABILITATION  Rehabilitation  of  2 story  reinforced  concrete  office  building  to  house 
administrative  offices,  counseling  and  educational  uses.  (Approximately  30,000  sq.  ft.)  Work  includes  a new 
elevator,  two  (2)  wheelchair  lifts,  new  interior  partitions,  new  handicapped  restrooms,  new  lighting  and 
electrical  layout,  new  flooring/carpeting,  new  painting,  new  fire  alarm  system.  Estimate:  $500,000.  Pre-bid 

conference  to  be  scheduled. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  13,  1992  at  2:00  p.m. 

3 months 

1656  15th  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corportation 

Armando  Vasquez  / Phillip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


* " " CONSULTANTS  » * * 


HEALTH  AND  WELFARE  ACTUARIAL  AND  CONSULTING  SERVICES  To  provide  on-going  actuarial  and  health  care  services. 


RFP  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


February  7,  1992  by  4:00  p.m. 

12  - 15  months 
On  contractor's  worksite 
Health  Service  System 

Randall  B.  Smith  (415)  554-1700,  1155  Market  Street,  3rd  floor,  San  Francisco,  CA  94103 


HEALTH  INSURANCE  MANAGED  CARE  SERVICE  To  provide  inpatient  hospital  utilization  review,  a second  surgical 
opinion  program,  individual  medical  case  management,  a hospital  bill  audit  program  and  a select  medical  claim 
review  service. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


February  7,  1992  by  4:00  p.m. 

12  -15  months 
On  contractor's  worksite 
Health  Service  System 

Randall  B.  Smith  (415)  554-1700,  1155  Market  Street,  3rd  floor,  San  Francisco,  CA  94103 


ARCHITECTURAL/ENGINEERING  SERVICES  - BOOKER  T.  WASHINGTON  COMMUNITY  SERVICE  CENTER  Architectural  design 
services  are  sought  for  the  rehabilitation  of  the  community  service  center  facility.  Work  includes  repair  and 
replacement  of  window  closers,  replacement  of  toilet  fixtures,  replacement  of  exit  signs,  repair  lighting,  and 
improvements  of  electrical  wiring,  and  architectural  and  engineering  services.  Pre-bid  conference  will  be  held 
on  February  3.  1992  at  11:00  a.m.  at  800  Presidio  Avenue.  San  Francisco.  CA  94115.  Estimate:  $15.985. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  3,  1992 
12  months  or  less 
800  Presidio  Avenue 

Mayor's  Office  of  Housing  and  Community  Development  - Booker  T.  Washington  Community  Center 
Stephanie  Anderson  (415)  921-4757,  800  Presidio  Avenue,  San  Francisco,  CA  94115 
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DECORATR  CIVIC  AUDITORIUM  The  San  Francisco  Arts  Commission  wishes  to  receive  proposals  from  contractors  to 
decorate  and  enhance  the  Civic  Auditorium  lobby,  arena  and  other  public  access  places  within  Civic  Auditorium  to 
create  a festive  ambience  for  the  1992  Arts  Commission  Symphony  POPS  concert  series.  The  contractor  will  design, 
build  and  install  special  decor.  Estimate:  $20,000  to  include  all  labor  and  materials. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  10,  1992 

Installation  week  of  July  13.  1992.  Decorations  to  stay  up  for  three  (3)  weeks. 
Civic  Auditorium,  San  Francisco 
San  Francisco  Arts  Commission 

Maya  Rath  (415)  554-9671,  25  Van  Ness  Avenue,  Suite  240,  San  Francisco,  CA  94102 


ARCHITECTURAL  SERVICES  - HENRY  OHLOFF  HOUSE  RENOVATION  Architectural  design  services  are  sought  for  the 
rehabilitation  of  the  Henry  Ohloff  House.  Renovation  includes  fire-code  related  work  on  doors,  kitchen  openings, 
basement  ceiling,  sprinklers,  fire  alarms  and  emergency  lighting;  possible  alternates  for  roofing,  bathroom 
fixtures  and  heating  improvements.  (Estimated  constuction  costs  of  $35,000)  A tour  of  the  facility  will  take 
p lace  on  February  3rd.  5th  and  7th  at  3:00  p.m.,  or  by  appointment,  at  the  site  at  601  Steiner  St..  San 
Francisco.  CA.  All  bidders  must  attend  a site  tour.  Estimate  for  Architectural  Services:  $ 2.500  - 3.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  11,  1992  by  5:00  p.m. 

12  months  or  less 

601  Steiner  Street,  San  Francisco,  CA 
Mayor's  Office  of  Housing,  Henry  Ohloff  House 

Peter  Fitzgerald  (415)  621-4388,  601  Steiner  Street,  San  Francisco,  CA  94117 


PERSONNEL  CONSULTANT  Requests  for  Proposal  are  being  solicited  for  an  expert  professional  consultant  to 
conduct  assessment  center  selection  devices  for  Chief  Deputy  Sheriff  and  Sheriff's  Captain.  Work  to  include 
conducting  two  (2)  job  analyses  of  the  employee  selection  type,  preparing  one  (1)  100-item  multiple  choice 
question  examination  from  specific  reading  material,  and  preparing  and  administering  at  least  three  (3) 
assessment  center  selection  exercises  for  each  of  the  two  classifications. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  14,  1992 
Nine  months 
San  Francisco 

Civil  Service  Commission,  Examination  Division 
Donald  J.  Pistolesi  557-4835 


REP  0001-91  HEALTH  PROMOTION  AND  PREVENTIVE  MEDICINE  FOR  SAN  FRANCISCO  FIRE  FIGHTERS  The  San  Francisco  Fire 
Department  seeks  to  contract  for  a physical  fitness  testing/evaluation  program  for  approximately  550 
firefighters.  Areas  covered  include  coronary  risk  factor  evaluation,  cardiovascular  examination,  laboratory 
procedures,  respiratory  system  testing,  body  composition,  and  results  and  consultation.  Bidders'  Conference  on 
Thursday  January  30.  1992  at  1:30  p.m.  at  260  Golden  Gate  Avenue.  Room  201.  San  Francisco.  CA  94102. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  14,  1992 
15  months 

Unknown  until  contractor  is  selected 
Fire  Department 

Ms.  Binnie  Singh  (415)  861-8000  ext.  0250 
260  Golden  Gate  Avenue,  Room  311 
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ARTIST  COMPETITION  FOR  ISLAIS  CREEK  & WOODS  MUNI  FACILITIES  The  San  Francisco  Arts  Commission  will  select  one 
(1)  artist  to  work  on  each  of  the  archi tectural /engi neeri ng  design  teams  for  the  Islais  and  Woods  MUNI 
facilities.  During  the  first  phase  of  the  work  (conceptual  engineering)  the  artist  will  be  involved  in  the 
overall  development  and  lay  out  of  each  facility.  Artwork  will  not  be  commissioned  at  this  time  in  project 
development . Call  for  information  regarding  the  scheduling  of  the  bidders  conference.  Estimate:  Hourly  wage 

based  on  $50.000  annual  salary.  Artists  only  please. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  15,  1992 
n/a 

San  Francisco 

Arts  Commission 

Jill  Manton  (415)  554-9671 

San  Francisco  Arts  Commission,  25  Van  Ness  Avenue,  San  Francisco,  CA  94102 


SHORING  AND  GEOTECHNICAL  SERVICES  FOR  NEW  MAIN  LIBRARY  Qualifications  are  being  solicited  from  firms  for 
design,  contract  documents  and  construction  management  services  for  the  temporary  excavation  support  system, 
alternate  shoring  design  to  incorporate  relocation  of  the  Pioneer  Monument  and  geotechnical  services  and  special 
inspection  during  construction  of  the  new  San  Francisco  Main  Library. 


RFQ  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
2 ^ears 

Civric  Center,  San  Francisco 
Public  Works 

Russ  Abel  (415)  554-8455 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


RADIO  COMMUNICATIONS  TOWERS  STRUCTURAL  EVALUATION  The  work  includes  full -tower  visual  examination  and  special 
investigation  of  potential  defects  using  non-destructive  evaluation  procudures  and/or  metalurgical  testing  of  the 
two  Central  Radio  Station  towers  on  Twin  Peaks  and  the  Central  Fire  Alarm  Station  Tower  at  1003  Turk  Street. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
30  calendar  days 
San  Francisco 
Public  Works 

Charles  Ng  (415)  554-8350,  1680  Mission  Street,  1st  floor,  San  Francisco,  CA  94103 


RFP  141-91  HIV  PREVENTION  & EDUCATION  MEDIA  ADVERTISING  FOR  COMMUNITIES  OF  COLOR  The  Department  of  Public 
Health,  AIDS  Office,  is  seeking  a provider  who  can  design  and  place  appropriate  media  advertising  to  promote 
behavior  change  among  communities  of  color.  Proposals  should  offer  new  and  innovative  print  and  broadcasting 
media  advertising  aimed  at  reducing  the  rate  of  HIV  infection  among  African  Americans,  Latinos,  Asian/Pacific 
Islanders,  and  Native  Americans.  Proposals  must  include  a research  process  in  which  members  of  the  target 
audience(s)  participate  in  the  construction  of  messages  and  avaluate  proposed  designs.  Pre-proposal  conference 
will  be  held  on  January  27,  1992  at  10:30  a.m.  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  floor.  San  Francisco 
CA  94102.  Estimate:  $150.000. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
12  to  36  months 
San  Francisco 

Public  Health,  Central  Office  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044,  25  Van  Ness  Ave,  # 500, 


CA  94102 
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nSS-070  RFQ  - ACTIVITIES  COORDINATOR  (PART  TIME)  Request  for  qualifications  to  obtain  part-time  services  of 
an  individual  through  contract  to  assist  in  organizing  and  coordinating  activities  related  to  recruitment  and 
retention  of  foster  parents  for  medically  fragile  infants.  RFQ  to  be  issued  Friday,  January  31, 

Estimate:  $10,000  (for  500  hours) 


RFQ  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


Tuesday,  February  18,  1992  by  2:00  p.m. 

One  year 
San  Francisco 

Department  of  Social  Services 

Mohini  Mirchandani  or  Walter  Maciak  (415)  557-5523  or  557-5581 
170  Otis  Street,  8th  floor,  San  Francisco,  CA  94103 


CS  435  ENVIRONMENTAL  CONSULTING  SERVICES  Provide  environmental  consultation  and  monitoring  services  either  by 
direct  assignment  of  company  personnel  of  through  subconsultant  services.  The  consultant  will  be  expected  to 
demonstrate  knowledge  of  local.  State  and  Federal  environmental  laws  and  regulations  such  as  CEQA  and  NEPA,  and 
familiarity  with  the  policies  and  practices  of  local.  State  and  Federal  regulatory  agencies  with  jurisdiction 
over  the  land,  water,  wildlife,  air  and  other  biological  and  cultural  resources  of  the  SFPUC  property,  easements 
and  rights-of-way.  A pre-proposal  conference  will  be  held  on  February  13.  1992  at  10:30  a.m.  at  2640  Geary 
Bp_u l_e yard.  Training  Room  C,  San  Francisco.  CA.  Estimate:  $250,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


February  28,  1992  at  4:30  p.m. 

2 years 
San  Francisco 

Utilities  Engineering  Bureau.  PUC 

Contracting  Section  (415)  554-0789,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


RFP  142-91  HIV  PREVENTION  & EDUCATION  FOR  CiAYS  AND  BISEXUAL  MEN  IN  THE  AFRICAN  AMERICAN  COMMUNITY  The 
Department  of  Public  Health,  AIDS  Office  seeks  proposals  to  provide  prevention  and  education  services  to  gay  and 
bisexual  men  in  the  African  American  community.  Proposals  should  offer  unique  and  innovative  methods  of 
increasing  knowledge  about  HIV  infection  and  which  will  lead  to  sustained  behavior  changes.  Such  methods  should 
inicude  participatory  education  and  prevention  events,  and  interventions  to  establish  linkages  with  counseling 
and  testing,  early  intervention  services,  and  other  prevention  and  education  activities.  A pre-proposal 
conference  will  be  held  on  January  27.  1992  at  9:00  a.m.  at  25  Van  Ness  Avenue.  Suite  500.  San  Francisco.  CA 
94JQ2 , _ Estimate:  $30.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
12  to  36  months 
San  Francisco,  CA 
Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044,  25  Van  Ness  Ave,  U 500.  S.  F.,  CA  94102 


ARCHITECTURAL  PRESERVATION  SERVICES  FOR  TERRA  COTTA  REPAIRS  Historical,  architectural,  material  and  chemical 
analyses  of  the  condition  of  the  terra  cotta  at  the  Presidio  Branch  Library  and  the  Sunset  Branch  Library  and 
recommendations  for  restoration.  Estimate:  $30,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 
Nine  (9)  months 

Sunset  Branch  Library  and  Presidio  Branch  Library,  San  Francisco 
Pubi i c Works 

Glenn  Hunt  (415)  554-8452,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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ARCHITECTURAL  DESIGN  SERVICES  FOR  REHABILITATION  OF  A FACILITY  Site  walk  through  on  January  31.  1992  at  10:00 
a.-_nb  a J340  Broderick  Street.  San  Francisco.  CA  94115.  Estimate: $3,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  21,  1992 
12  months  or  less 

850  Broderick  Street,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development  - Florence  Critendon  Services 
Rick  Mullen  (415)  567-2357 

850  Broderick  Street,  San  Francisco,  CA  94127 


RFP  143-91  HIV  EARLY  INTERVENTION  PROGRAM  The  Department  of  Public  Health  AIDS  Office  is  seeking  proposals  to 
provide  early  HIV  intervention  care  under  the  State  of  California  Early  Intervention  Program.  Services  solicited 
include  health  assessment,  outpatient  care,  case  management,  and  selected  support  services.  Services  are  to  be 
provided  in  compliance  with  detailed  State  protocols.  A pre-proposal  conference  will  be  held  on  February  3, 

1992  at  10:00  a.m.  at  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA  94102.  Estimate:  $286,600 . 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  24,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health,  Central  Office  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  OFFICE  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


RFP  144-91  HIV  PREVENTION  «.  EDUCATION  FOR  AFRICAN  AMERICAN  COMMUNITY  The  Department  of  Public  Health  AIDS 
Office  is  seeking  proposals  to  provide  HIV  prevention  and  education  services  to  at-risk  members  of  the  African 
American  community  in  San  Francisco.  A pre-proposal  conference  will  be  held  on  February  3.  1992  at  1:00  p.m.  at 
25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA  94102.  Estimate:  $154.379 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  24,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health,  Central  Office  - AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


ENVIRONMENTAL  IMPACT  REPORT  - SAN  BRUNO  JAIL  Submit  a proposal  to  prepare  an  Environmental  Impact  Report  (EIR) 
for  San  Bruno  Jai V Faci 1 i ti es  in  accordance  with  the  Master  Plan  prepared  for  the  San  Francisco  Sheriff's 
Department  by  the  architects.  A pre-proposal  conference  will  be  held  on  February  13.  1992  at  1:30  p.m.  at  the 
San  Bruno  former  Women's  Jail.  Pre-register  by  phone  at  (415)  554-9159.  Attendance  is  mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  26,  1992 
2 years 

San  Bruno,  California 
Publ i c Works 

Wallace  Cleland  (415)  554-9159,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


Page  13 


RFP  M5-91  HOSPITAL  INPATIENT  COUNSELING  FOR  PFOPLE  WITH  AIDS  The  San  Francisco  Department  of  Public  Heallli, 
AIDS  Office,  seeks  proposals  to  provide  hospital  inpatient  counseling  services  on  Ward  5A  and  the  general  medical 
wards  of  San  Francisco  General  Hospital  to  persons  with  AIDS,  their  families,  friends  and  lovers.  Pre-proposal 
conference  on  February  12,  1992  at  9:00  a.m.  at  A IDS ,,  0 f _f  i ce_,  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA 
94102.  Estimate:  $107 .200 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  2,  1992  by  2:00  p.m. 

12  to  36  months 
San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


RFP  146-91  HOSPITAL  OUTPATIENT  COUNSELING  FOR  PEOPLE  WITH  AIDS  The  San  Francisco  Department  of  Public  Health, 
AIDS  Office,  is  seeking  proposals  to  provide  hospital  outpatient  counseling  services  on  Ward  86  of  San  Francisco 
General  Hospital  to  persons  with  AIDS.  Pre-proposal  conference  on  February  12,  1992  at  10:30  a.m.  at  AIDS 
Olfice,  2 5 Van  Ness  Avenue.  5 th  floor.  San  Francis co.  CA  94102.  Estimate:  $87,770 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  2.  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

24  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


066-92  AUTOMATED  MANAGEMENT  INFORMATION  SYSTEM  The  San  Francisco  Housing  Authority 
form  qualified  vendors  to  provide  an  integrated  computer  system,  including  hardware, 
applications  software  and  support  and  training  services.  Bid  packages  are  available 
of  $35.00.  A pre-proposal  conference  will  be  held  on  February  7,  1992  at  10:00  a.m. 
Francisco,  CA.  (Attendance  is  not  mandatory) 


is  accepting  proposals 
systems  software, 
for  a nonrefundable  deposit 
at  440  Turk  Street,  San 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  10,  1992  at  4:00  p.m. 

12  to  18  months 
San  Francisco 

San  Francisco  Housing  Authority 
Debbie  McDaniel  (415)  554-1344 
440  Turk  Street,  San  Francisco,  CA  94102 


* * " CONCESSION  OR  LEASE  * * " 


MOBILE  CATERING  IN  THE  GARAGE  TAXI 
staging  area.  One  lease  (Lease  A) 
between  4:00  P.M.  and  12  midnight. 


STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
operates  between  9:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
(Small  business  set-aside)  Minimim  bid  for  each  lease:  $5,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARIMLNl : 
CONTACT: 


n/a 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S . F . Ai rport 

Airport.  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  orto  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  In  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION.  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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Room  270,  City  Hall 
San  Francisco,  CA  94102 


PUiiLic  ^ 


Bid  and  Contract  Opportunities 


February  7,  1992 


Volume  VIII,  No.  30 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 


MATERIALS,  SUPPLIES.  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE BUYER 


3496 

3498 

3516 

3517 

3518 

3519 

3520 

3521 

3522 

3501 

3502 

3503 

3504 

3505 

3506 

3507 

3508 

3509 

3510 

3512 

3513 

3514 

3515 

3527 

3528 

3529 

3530 

3534 

3535 

3531 

3532 


6 ea  Calibrator,  "Ronan"  X-86-115VAC  (LCD)  w/charger 
1 ea  Blood  gas  analyzer,  Ciba-Corning  #278,  Deliver  & Install 
20  ea  PVC  3"  90  elbows  sxs  etc. 

1 ea  Recorder,  12"  portable  pressure,  Bristol  Babcock  #500  etc. 

5 ea  Starter,  Air,  Flyer  #150BMPE78RH6R 

80  ea  Cylinder,  Hydraulic  P/N:  LR35 

1 ea  Catalog,  spare  parts,  Telma  Focal  Retarders 

8 dr  Brake  fluid.  Hydraulic,  synthetic  hydrocarbon 
8 ea  Paint  Spray  Gun,  stainless  steel,  De  Vilbiss 

2 ea  Generator,  portable,  heavy  duty,  Honda  ES6500 

6 ea  Toner  Cartridge,  HP  Laser  Jet  Illsi;  22  ea  Microsoft  MS-DOS  etc. 
2 ea  Chlorine  Residual  Analyzer  w/  circular  chart  recorder 

150  ea  Suit,  Disposable  w/zipper,  protective  Durafab  #2120-1  etc. 

1 ea  Changer,  Truck  tire,  Branick  Model  TTC 

150  cs  Soap.,  cake,  hand,  floating  per  Fed  Spec  P5620D,  Ivory 

70  ea  Table,  Folding,  30"  x 72",  Oak  or  walnut,  Hercules  HER306F 

50  ea  Cummutator , Compressor  Motor  P/N:  LAK-1 14-10 

830  ea  Brush,  Motor,  Overhead  Blower,  P/N:  B14903-1  (no  substitute) 

50  ea  Body  with  guards,  swivel  harp,  O.B.  P/No.  55170-3001 

600  lb  Dye,  Fabric,  direct  in  25  lb  drum,  powder,  "Calusa  Shop  #50" 

300  ea  Roller,  B.S.,  Size  Standard,  Rear  Brake,  Rockwell  etc. 

50  ea  Relay,  Time  delay,  center  & rear  door  etc. 

900  gl  Disinfectant,  3.9  Pine  Odor,  1 gal  container,  Chemifax 
Repair  and  Modifications  to  Fire  Rescue  Boat 

150.000  ea  Envelope,  #9  goldenrod  business  reply,  open  window 
1 se  5 chairs,  1 table  grouping,  vinyl  color,  terra  cotta 

115  ea  Mirror,  security  dormitory  type,  chome  plated,  steel 
1 ea  Power  cage,  Novak,  Model  #1538 

10.000  ea  Sticker,  8.5"  x 3.75",  printed,  1 side,  3 colors  etc. 

1 ea  Hewlett  Packard  LaserJet  HID  printer  w/  3MB  additional  memory 
100  ea  Hamper  stand,  rectangular,  white  poly  coated  cover,  Meline 


02-10-92 

02-10-92 

02-10-92 

02-10-92 

02-10-92 

02-10-92 

02-10-92 

02-10-92 

02-10-92 

02-11-92 

02-11-92 

02-11-92 

02-11-92 

02-11-92 

02-11-92 

02-11-92 

02-11-92 

02-11-92 

02-11-92 

02-12-92 

02-12-92 

02-12-92 

02-12-92 

02-12-92 

02-12-92 

02-12-92 

02-12-92 

02-12-92 

02-12-92 

02-13-92 

02-13-92 


D.  Goodspeed 
R.  Kimball 
J.  Sealy 
J.  Sealy 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Sealy 
J.  Sealy 

B.  Savant 
J.  Sealy 
J.  Sealy 
J.  Sealy 
R.  Thomas 

C.  Crawford 
C.  Crawford 
T.  Fiore 

T.  Fiore 
T.  Fiore 
C.  Crawford 
T.  Fiore 
T.  Fiore 
C.  Crawford 
R.  Fleming 
J.  Louie 
R.  Williams 
C.  Crawford 
R.  Fleming 
J.  Louie 
R.  Fleming 
R.  Kimball 


3533 

3511 

3538 

3539 
35^0 
3541 
3543 

3545 

3546 

3547 

3499 

3500 

482 

483 

484 

485 

486 
489 

487 

488 
60214 
68173 
60344 


1 ea  Medical  Film  Recorder,  Forms  Graphics  IC  4700M 

1 ea  Cabinet,  59"  eye  level,  for  small  items.  Model  #SEP3014  AL 

1 ea  Replacement  flow  meter,  insertion  type,  EMCO  TMP-700-2NPT-1 1 PAl 

1 ea  Lettering  Machine,  Merlin  Express  Model  #6400-00 

1 lot  Security  devices  for  various  office  and  medical  equipment 

12  ea  3COM  Etherlink  16  #3C507-TP;  1 ea  3COM  Multiconnect  Modules  etc. 

1 ea  Compactor,  Trash  Galbreath  Combo-pack  #0SCP  1890 

39  pr  Boots,  safety,  men  and  women,  oil  tanned.  Redwing  super  sole 

1 ea  Memory  expansion  board  for  Compaq  386-33L,  32  bit  etc. 

3 ea  Cabinet,  filing,  vertical,  rollfil,  Russ  Bassett 

Meat,  Poultry  and  Fish  for  the  Month  of  March  1992 

Fresh  Fruit  and  Vegetables,  Potatoes  and  Onions  for  the  March  1992 

Truck,  Front  End  Loader 

Truck,  Compactor 

Financing  Lease/Purchase  of  Modular  Furniture 
Loader,  Wheel,  1992  Caterpillar,  Model-IT28B 

Urology  Suite  w/Radiographi c & flouroscopic  imaging.  Furnish  & deliver 

Ford  E350  and  Ford  Aerostar  Vans 

Agitator/Mixer  "Lightin"  Model  #SX-84Q15 

Vehicles,  Marked,  Police,  7 ea  Ford  Taurus,  2 ea  Cargo  Van 

Medical  & Surgical  Supplies  No.  1 

Equipment  Rental  (Without  Operators) 

Chemicals:  Reagents,  Tabs  & Strips 


02-13-92 

02-13-92 

02-14-92 

02-14-92 

02-14-92 

02-14-92 

02-18-92 

02-18-92 

02-18-92 

02-18-92 

02-20-92 

02-20-92 

02-10-92 

02-10-92 

02-10-92 

02-14-92 

02-14-92 

02-14-92 

02-21-92 

02-21-92 

02-10-92 

02-14-92 

02-24-92 


R.  Kimball 
C.  Crawford 
J.  Sealy 
J.  Louie 
R . Low 
R . Low 
J.  Wong 

B.  Tison 
J . Seal y 

C.  Crawford 
B.  Tison 

B.  Tison 
M.  Buchalter 
M.  Buchalter 
B.  Jones 
M.  Buchalter 
R.  Kimball 
R.  Fleming 
D Goodspeed 
M.  Buchalter 
T.  Byars 
J.  Wong 
R.  Williams 


* * * ADDITIONAL  MATERIAL  AND  EQUIPMENT  " * * 


SUPPLY  AND  INSTALL  VENTING  SYSTEM  AND  KITCHEN  EQUIPMENT  Goods  to  be  supplied  and  installed  include  ventilation 
system  and  commercial  grade  kitchen  equipment  as  per  specf i cati ons . Estimate:  $40,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


February  24,  1992 
n/a 

1175  Howard  Street,  San  Francisco 
Mayor's  Office  of  Housing 

Tom  O'Dell  (415)  864-3057,  St.  Vincent  de  Paul,  1175  Howard  St,  San  Francisco,  CA  94103 


* • " CONSTRUCTION  * * * 


1960B  ELECTRICAL  IMPROVEMENTS  Replacement  of  cables  12MTR-1  and  12MTS-1.  C-10  California  Contractor's  License 
required.  Estimate:  $1.050.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  12,  1992  until  2:00  p.m. 

120  calendar  days 
S.F.  International  Airport 
Facilities,  Operations  and  Maintenance 
Angel  Camerino  (415)  737-7752 
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2581  COMPACTION  GROUTING  - PIER  45  EARTHQUAKE  DAMAGE  REPAIR  PROJECT  This  work  consists  of  furnishing  all 
labor,  equipment,  materials  and  the  performance  of  all  incidental  work  necessary  to  complete  the  drilling  of 
holes  and  the  injection  of  grout  to  compact  the  fill  under  Pier  45  Sheds  A,  B,  & C and  in  the  area  between  sheds, 
and  the  performance  of  all  work  shown  on  the  pains  and  specified  herein.  The  work  will  be  performed  in  two 
phases  with  the  Port  reserving  the  right  to  terminate  the  contract.  Only  contractors  with  five  years  of  grouting 
experience  and  five  previous  similiar  grouting  projects  will  be  considered  for  award.  Estimate:  $1.8  million 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  12,  1992,  2:00  p.m.  PST 
120  calendar  days 
Pier  45 

Port  of  San  Francisco 

Jim  MacFarlan  (415)  274-0557,  Ferry  Building,  Suite  3100,  San  Francisco,  CA  94111 


3067  TRAFFIC  SIGNAL  MODIFICATION  C-10  California  Contractor's  License  required.  Estimate:  $95.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


February  13,  1992  until  2:00  p.m. 

75  Calendar  days 
S.F.  International  Airport 
Facilities,  Operations  and  Maintenance 
Angel  Camerino  (415)  737-7752 


SELF  HELP  FOR  THE  ELDERLY  - NEW  HEADQUARTERS  Remodel  the  basement  for  office  space  and  senior  center.  Pre-bid 
cotiference  will  be  held  on  February  11.  1992  at  10:00  a.m.  at  580  Washington  Street.  San  Francisco.  Estimate: 
$90,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


February  18,  1992  by  2:00  p.m.  (DUE  DATE  CHANGED) 

4 weeks 

407  Sansome  Street,  San  Francisco,  CA  94111 
Mayor's  Office  of  Community  Development 
Jim  Chan  (415)  399-9302 

Tsang  Architecture,  580  Washington  Street,  San  Francisco,  CA  94111 


91-47  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  four  (4)  diesel  engine/generators  at  two  (2)  Housing 
Authority  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  & 
structural  and  architectural  modifications.  Drawings  and  specifications  will  be  available  after  January  27,  1992 
@ $35.00  per  set. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  25,  1992  at  3:30  p.m. 

180  calendar  days 

Ping  Yuen  (655,  711,  795  & 855  Pacific  Ave.)  and  Ping  Yuen  North  (838  Pacific  Ave.) 
San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319,  440  Turk  Street,  Room  203,  San  Francisco,  CA  94102 


WD-2085  8-INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  GEARY  STREET  BETWEEN  JONES  AND  KEARNY  STREETS  Work  under  this 
contract  consists  of  replacing  3,000  linear  feet  of  existing  4,  6,  and  8 inch  cast  iron  mains  installed  in  1861 
and  1870.  Estimate:  $414.800 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
100  working  days 

Geary  Street  between  Jones  and  Kearny  Streets 
Water  Department  - Utilities  Engineering  Bureau 

Bernie  Ancheta  (415)  554-0789,  1145  Market  Street,  San  Francisco,  CA  94403 
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5201A  DAVIES  SYMPHONY  HALL,  LOBBY  AND  STAIRS  CARPET  REPLACEMENT  Replace  existing  carpet,  padding  and 
accessories.  Estimate:  $600,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 
Until  August  21,  1992 
Davies  Symphony  Hall,  San  Francisco 
Publ ic  Works 

Howard  Wong,  (415)  554-8465,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


6677E  TWIN  PEAKS-CENTRAL  RADIO  STATION  GENERATORS  AND  RELATED  WORK  Replace  two  generators  and  two  underground 
fuel  tanks.  Estimate:  $140,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 
75  calendar  days 
Twin  Peaks,  San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


1217W  WESTSIDE  INTERFACE  Install  portable  screenings  grinder,  variable  frequency  drives  for  main  pumps,  new 
high  head  impellers  in  main  pumps,  pneumatically  operated  pinch  valves  with  controls  and  a Sodium  Hypochlorite 
Injection  System,  replace  existing  programmable  logic  controller  and  modifying  the  Central  Graphics  Panel,  the 
dewatering  pump  discharge  and  the  Intercom/Paging  System.  Estimate:  $790,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992  (BID  DATE  EXTENDED) 

210  calendar  days 

Westside  Pump  Station,  Great  Highway  at  Sloat  Blvd. 

Publ i c Works 

Brian  Henderson,  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


077-92  PLUMBING.  HEATING  AND  BOILER  MAINTENANCE  SERVICE  Provide  emergency  maintenance  and  repair  of  plumbing 
fixtures,  piping  and  major  plumbing  systems,  repair  heating  systems  (HVAC)  and  boiler  plants  as  needed,  provide 
periodic  preventive  maintenance  on  HVAC  and  boiler  plants  at  selected  locations  throughout  San  Francisco.  Site 
walk-through  on  February  13,  1992  at  8:00  a.m.  at  1815  Egbert  Avenue,  San  Francisco,  CA.  94124.  Attendance  is 
Mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992  at  2:00  p.m. 

1 to  2 years 
San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


6265E  OPERA  HOUSE  PASSENGER  ELEVATORS,  IMPROVEMENTS  Renovating  two  passenger  elevators.  This  is  a 
re-advertisement.  Previously  received  bids  were  rejected.  Changes  to  project  are  being  made  by  addendum  which 
will  be  distributed  free  to  current  planholders  and  will  be  included  in  all  bid  packages  distributed  henceforth. 
Estimate:  $280,000  Prop.  "A";  $553,000  Prop.  "B" 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19.  1992 

Prop.  "A"  100  calendar  days;  Prop.  "B"  160  calendar  days 

War  Memorial  Opera  House,  San  Francisco 
Publ i c Works 

Robert  Jew  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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YMCA  OF  SAN  FRANCISCO  - CENTRAL  BRANCH  Replacement  and  upgrade  of  electrical  panels,  renovation  of  elevator. 
Pre-bid  conference  Monday,  February  10,  1992  at  10:00  a.m.  at  220  Golden  Gate  Avenue,  San  Francisco.  Estimate: 
$55,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  21,  1992 
60  days 

220  Golden  Gate  Avenue,  San  Francisco 
Mayor's  Office  of  Community  Development 

Wes  Romine  (415)  553-8073  , 490  Hayes  Street,  San  Francisco,  CA  94102 


5 BALMY  ALLEY  REHABILITATION  Replace  existing  roofing,  install  new  forced-air  heating  system,  new  electrical 
service,  replace  rear  stairs,  exterior  painting,  new  kitchen  sink  and  cabinets,  replace  toilet,  replace  damaged 
windows,  replace  entry  doors,  repair  bathroom  subfloor.  Walk-throuah  on  Friday.  February  14,  1992  at  11:00  a.m. 
at  5 Balmy  Aliev.  San  Francisco.  All  bidders  must  attend  the  walk-through. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  25,  1992  at  2:00  p.m. 

45  days 
San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corporation 
Armando  Vasquez  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


BID  92-01  & 92-02  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  hydraulic  passenger  elevators  at  both 
projects.  See  locations  below.  Pre-bid  conference  on  February  11.  1992  at  9:00  a.m.  Estimate:  $150-160.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  25,  1992  no  later  than  2:00  p.m. 

140  working  days  per  project  (work  to  be  done  simultaneously) 

CAL  1-29,  345  Arguello  Blvd.  and  CAL  1-31,  25  Sanchez  Street 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 

440  Turk  Street,  San  Francisco,  CA  94102 


MR-894  UPPER  MARKET  STREET  TRANSIT  THROUGHFARE  PROJECT  - PHASE  3 Construction  of  a rail  extension  for  the 
Muni  Metro  F-line  on  Market  Street  from  Duboce  Avenue  to  Castro  Street  with  a return  loop  along  Noe  and  17th 
Streets.  The  work  includes  construction  of  rail  tracks,  overhead  trolley  lines,  passenger  loading  platforms, 
beautification  of  median  islands,  vibration  abatement.  Pre-bid  conference  on  February  7,  1992  at  10:00  a.m.  at 
2640  Geary  Boulevard.  Estimate:  $13.500.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  28,  1992 
700  calendar  days 
Market  Street,  San  Francisco 
Municipal  Railway 

Deane  Gough  (415)  554-0789,  1155  Market 


Street,  Room  430,  San  Francisco,  CA  94103 


ROOFING  OF  CHILDCARE  CENTER  BUILDINGS  Asphalt  shingle  roofing  of  existing  buildings  including  new  flashings. 
Estimate:  $20,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  28,  1992 
1 1/2  weeks 

120  Lathrop  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  - First  San  Francisco  Children's  Center 

Laura  Riggs  (510)  526-9603,  1409  5th  Street,  Suite  E,  Berkeley,  CA  94710 
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1869  MCLAREN  CC  - TOILET  ALTERATIONS  Demolition  and  construction  services  for  the  alteration  of  existing 
toilets  including  accessible  toilets;  new  toilets  for  toddlers;  and  new  safety  glass  at  corridors. 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT; 


PRE-BID  CANCELLED  AND  JOB  POSTPONED  TILL  FURTHER  NOTICE 
90  days 

McLaren  CC  - 2055  Sunnydale  Ave 
San  Francisco  Unified  School  District 

Javier  Castruita  (415)  695-5500,  1551  Newcomb  Avenue,  San  Francisco,  CA  94124 


91^1A  (REBID)  MODERNIZATION  OF  ELEVATORS  Modernization  of  three  (3)  overhead  traction  passenger  elevators. 

P r e-b i d conference  on  February  19.  1992  at  9:00  a.m.  at  Project  CAL  1-18(6)  Pina  Yuen  Annex.  822  Pacific  Avenue 
S a n Francisco.  Estimate:  $400.000 


BIO  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  3,  1992  by  2:00  p.m. 

240  working  days 

822  Pacific  Avenue 

San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


2234Q  EARTHQUAKE  DAMAGE  REPAIRS,  SAN  FRANCISCO  GENERAL  HOSPITAL  Plaster  repair,  expansion  joint  replacement, 
painting,  epoxy  grouting,  exterior  repair,  window  replacement,  exterior  ceramic  tile  and  clay  roof  tile 
replacement  and  anchoring  and  structural  bracing  of  parapet  walls.  Project  walk-through  on  February  7.  1992  at 
9:00  a.m.  at  San  Francisco  General  Hospital.  Plant  Services  Building.  Estimate:  $656.420. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


March  4,  1992 
90  calendar  days 

San  Francisco  General  Hospital,  1001  Potrero  Ave.,  San  Francisco,  CA 
Public  Works 

Phillip  Sowers  (415)  554-8475,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


6547E-C  260  EMBARCADERO  AND  289  STEUART  STREET  ASBESTOS  ABATEMENT  AND  BUILDING  DEMOLITION  Demolition  and 
asbestos  abatement  for  the  building  located  at  260  Embarcadero;  grade  leveling  and  clean-up. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


March  4,  1992 
n/a 

260  Embarcadero,  San  Francisco 
Real  Estate 

Bob  Haslam  (415)  554-9873,  25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 


2079  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  Work  under  this  contract  consists  of  replacing  approximately  5,870 

linear  feet  of  existing  asbestos  cement  transite  pipe  installed  between  1947  and  1953.  Work  to  be  performed  on 
Rivera  Street,  38th  to  41st  Avenues  and  various  location  on  Pacheco,  35th,  41st  and  42nd  avenues.  Pre-bid 
CQ!lf  ere  nee  on  February  14.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco.  CA.  Estimate:  $368.000 


BID  DUE; 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  3,  1992 
70  working  days 

San  Francisco,  Sunset  District 

Water  Department  - Utilities  Engineering  Bureau 

Bernie  Ancheta  (415)  554-0789,  1145  Market  Street,  San  Francisco,  Ca  94103 
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WO-2074  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  POST  STREET  BETWEEN  GOUGH  AND  SCOTT.  Work  under  this 

contract  consists  of  replacing  4,000  linear  feet  of  existing  8 inch  cast  iron  mains  installed  in  1880.  Pre-bid 
conference  on  February  14.  1992  at  10:00  a.m.  at  2640  Geary  Blvd.  San  Francisco.  CA.  Estimate:  $509.360 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  3,  1992 
100  working  days 

Post  Street  between  Gough  & Scott 

Water  Department,  Utilities  Engineering  Bureau 

Bernie  C.  Ancheta  (415)  554-0789,  1145  Market  Street,  San  Francisco,  CA  94103 


2354Q  HALL  OF  JUSTICE  DISABLED  ACCESS  AND  SIXTH  AND  SEVENTH  FLOORS  EARTHQUAKE  DAMAGE  REPAIRS  Improve  disabled 
access,  patch  superficial  cracks  and  repair  other  earthquake  damage.  Site  inspection  to  be  held  on  February  11 
1992  at  10:00  a.m.  in  the  lobby  of  the  Hall  of  Justice.  850  Brvant  Street.  San  Francisco.  CA.  Attendance  is 
mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
275  calendar  days 

Hall  of  Justice,  850  Bryant  Street,  San  Francisco 
Public  Works 

Jorge  Alfaro  (415)  554-8497,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


3367H  SEWER  REPLACEMENT  AND  DRAINAGE  WORK  - GREENWICH  AND  JEFFERSON  STREETS  Construct  12"  VCP  sewer,  10"  VCP 
culverts,  catchbasins  and  manholes,  6"  or  8"  side  sewer  connections,  televise  existing  side  sewers  and  repair 
and/or  replace  defective  existing  side  sewers.  Estimate:  $111,050. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
25  calendar  days 

Greenwich  Street  and  Jefferson  Street,  San  Francisco 
Pubi i c Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


3373W  SEWER  REPLACEMENT  AND  DRAINAGE  WORK  - CAROLINA  STREET  AND  SOUTH  VAN  NESS  AVENUE  Construct  12"  VCP 
sewer,  10"  VCP  culvert,  6"  or  8"  VCP  side  sewer  connections,  catchbasin  and  manholes,  televise  existing  side 
sewers  and  repair,  extend,  abandon  or  replace  defective  side  sewers.  Estimate:  $50,350 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  4,  1992 
20  calendar  days 
San  Fransisco 
Public  Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5292A  NUCLEAR  MEDICINE  SUITE  SAN  FRANCISCO  GENERAL  HOSPITAL  Construct  a Nuclear  Medicine  Suite  in  an 
unfinished  basement  area.  Estimate:  $1,350,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
245  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Phil  Sowers  (415)  554-8475 

Room  265,  City  Hall,  San  Francisco,  CA  94102 
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5338A  CANDLESTICK  PARK  IMPROVEMENTS  - PHASE  78  Paint  structural  concrete  A-frames  and  light  towers.  Project 
includes  alternates  for  significant  additional  painting.  Estimate:  $182,000 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
Until  August  31,  1992 
Candlestick  Park,  San  Francisco 
Publ i c Works 

Howard  Wong  (415)  554-8465 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


CADILLAC  HOTEL  RENOVATION  Rehabilitation  of  existing  hotel  including  seismic,  plumbing,  electrical,  and  fire 
protection  upgrading.  Pre-bid  conference  will  be  held  on  February  13th  and  18th  at  10:00  a.m.  at  380  Eddy 
Street.  San  Francisco.  Estimate:  $1.600.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  5,  1992  at  2:00  p.m. 

540  calendar  days 

380  Eddy  Street,  San  Francisco,  CA  94102 
Mayor's  Office  of  Housing 

Curtis  Chong  (415)  982-2959,  Asian  Neighborhood  Design,  80  Fresno  St.  S.F.,  CA  94133 


RICHMOND  HILLS  MANOR  Remodel  building  to  comply  with  San  Francisco  fire,  health  and  handicapped  access  codes. 
Areas  to  be  remodeled  include  kitchen,  bathroom,  entrance,  exits  and  some  rooms  and  corridors  for  alarms  and 
sprinklers . 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  11,  1992  by  2:00  p.m. 

90  days 

6324  Geary  Boulevard,  San  Francisco 

Mayor's  Office  of  Community  Development  - St.  Vincent  de  Paul  Society 

Karel  Edith  Herrington  (415)  863-3315,  1745  Folsom  Street,  San  Francisco,  CA  94103 


CENTRO  DEL  PUEBLO  OFFICE  REHABILITATION  Rehabilitation  of  2 story  reinforced  concrete  office  building  to  house 
administrative  offices,  counseling  and  educational  uses.  (Approximately  30,000  sq.  ft.)  Work  includes  a new 
elevator,  two  (2)  wheelchair  lifts,  new  interior  partitions,  new  handicapped  restrooms,  new  lighting  and 
electrical  layout,  new  flooring/carpeting,  new  painting,  new  fire  alarm  system.  Estimate:  $500.000.  Pre-bid 

conference  to  be  scheduled. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  13,  1992  at  2:00  p.m. 

3 months 

1656  15th  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corportation 

Armando  Vasquez  / Phillip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


5175A  SAN  FRANCISCO  MAIN  LIBRARY  EARLY  EXCAVATION  PHASE  WORK  Demolition  and  removal  of  building  slabs, 
foundations  and  paving  and  partial  excavation  for  new  building  down  to  ten  feet  below  grade.  Pre-bid  conference 
0 n February  19 , _ 1992  at  1:00  p.m.  at  the  San  Francisco  Main  Library,  Lurie  Room.  1st  floor.  Estimate:  $666.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18,  1992 
90  calendar  days 
Civic  Center,  San  Francisco 
Public  Works 

Russ  Abel  (415)  554-8455,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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CONSULTANTS 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Arts  Commission  wishes  to  receive  proposals  from  contractors  to 
decorate  and  enhance  the  Civic  Auditorium  lobby,  arena  and  other  public  access  places  within  Civic  Auditorium  to 
create  a festive  ambience  for  the  1992  Arts  Commission  Symphony  POPS  concert  series.  The  contractor  will  design, 
build  and  install  special  decor.  Estimate:  $20,000  to  include  all  labor  and  materials. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  10,  1992 

Installation  week  of  July  13,  1992.  Decorations  to  stay  up  for  three  (3)  weeks. 
Civic  Auditorium,  San  Francisco 
San  Francisco  Arts  Commission 

Maya  Rath  (415)  554-9671,  25  Van  Ness  Avenue,  Suite  240,  San  Francisco,  CA  94102 


ARCHITECTURAL  SERVICES  - HENRY  OHLOFF  HOUSE  RENOVATION  Architectural  design  services  are  sought  for  the 
rehabilitation  of  the  Henry  Ohloff  House.  Renovation  includes  fire-code  related  work  on  doors,  kitchen  openings, 
basement  ceiling,  sprinklers,  fire  alarms  and  emergency  lighting;  possible  alternates  for  roofing,  bathroom 
fixtures  and  heating  improvements.  (Estimated  constuction  costs  of  $35,000)  A tour  of  the  facility  will  take 
place  on  February  3rd.  5th  and  7th  at  3:00  p.m..  or  by  appointment,  at  the  site  at  601  Steiner  St..  San 
Francisco.  CA.  All  bidders  must  attend  a site  tour.  Estimate  for  Architectural  Services:  $ 2.500  - 3.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  11,  1992  by  5:00  p.m. 

12  months  or  less 

601  Steiner  Street,  San  Francisco,  CA 
Mayor's  Office  of  Housing,  Henry  Ohloff  House 

Peter  Fitzgerald  (415)  621-4388,  601  Steiner  Street,  San  Francisco,  CA  94117 


PERSONNEL  CONSULTANT  Requests  for  Proposal  are  being  solicited  for  an  expert  professional  consultant  to 
conduct  assessment  center  selection  devices  for  Chief  Deputy  Sheriff  and  Sheriff's  Captain.  Work  to  include 
conducting  two  (2)  job  analyses  of  the  employee  selection  type,  preparing  one  (1)  100-item  multiple  choice 
question  examination  from  specific  reading  material,  and  preparing  and  administering  at  least  three  (3) 
assessment  center  selection  exercises  for  each  of  the  two  classifications. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  14,  1992 
Nine  months 
San  Francisco 

Civil  Service  Commission,  Examination  Division 
Donald  J.  Pistolesi  557-4835 


RFP  0001-91  HEALTH  PROMOTION  AND  PREVENTIVE  MEDICINE  FOR  SAN  FRANCISCO  FIRE  FIGHTERS  The  San  Francisco  Fire 
Department  seeks  to  contract  for  a physical  fitness  testing/evaluation  program  for  approximately  550 
firefighters.  Areas  covered  include  coronary  risk  factor  evaluation,  cardiovascular  examination,  laboratory 
procedures,  respiratory  system  testing,  body  composition,  and  results  and  consultation. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


February  14,  1992 
15  months 

Unknown  until  contractor  is  selected 
Fire  Department 

Ms.  Binnie  Singh  (415)  861-8000  ext.  0250 
260  Golden  Gate  Avenue,  Room  311 
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ARTIST  COMPETITION  FOR  ISLAIS  CREEK  & WOODS  MUNI  FACILITIES  The  San  Francisco  Arts  Commission  will  select  one 
(1)  artist  to  work  on  each  of  the  archi tectural /engi neeri ng  design  teams  for  the  Islais  and  Woods  MUNI 
facilities.  During  the  first  phase  of  the  work  (conceptual  engineering)  the  artist  will  be  involved  in  the 
overall  development  and  lay  out  of  each  facility.  Artwork  will  not  be  commissioned  at  this  time  in  project 
development.  Call  for  information  regarding  the  scheduling  of  the  bidders  conference.  Estimate:  Hourly  wage 

based  on  $50.000  annual  salary.  Artists  only  please. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  15,  1992 
n/a 

San  Francisco 

Arts  Commission 

Jill  Manton  (415)  554-9671 

San  Francisco  Arts  Commission,  25  Van  Ness  Avenue,  San  Francisco,  CA  94102 


SHORING  AND  GEOTECHNICAL  SERVICES  FOR  NEW  MAIN  LIBRARY  Qualifications  are  being  solicited  from  firms  for 
design,  contract  documents  and  construction  management  services  for  the  temporary  excavation  support  system, 
alternate  shoring  design  to  incorporate  relocation  of  the  Pioneer  Monument  and  geotechnical  services  and  special 
inspection  during  construction  of  the  new  San  Francisco  Main  Library. 


RFQ  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
2 years 

Civic  Center,  San  Francisco 
Public  Works 

Russ  Abel  (415)  554-8455 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


RADIO  COMMUNICATIONS  TOWERS  STRUCTURAL  EVALUATION  The  work  includes  full -tower  visual  examination  and  special 
investigation  of  potential  defects  using  non-destructive  evaluation  procudures  and/or  metalurgical  testing  of  the 
two  Central  Radio  Station  towers  on  Twin  Peaks  and  the  Central  Fire  Alarm  Station  Tower  at  1003  Turk  Street. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
30  calendar  days 
San  Francisco 
Public  Works 

Charles  Ng  (415)  554-8350,  1680  Mission  Street,  1st  floor,  San  Francisco,  CA  94103 


RFP  141-91  HIV  PREVENTION  S.  EDUCATION  MEDIA  ADVERTISING  FOR  COMMUNITIES  OF  COLOR  The  Department  of  Public 
Health,  AIDS  Office,  is  seeking  a provider  who  can  design  and  place  appropriate  media  advertising  to  promote 
behavior  change  among  communities  of  color.  Proposals  should  offer  new  and  innovative  print  and  broadcasting 
media  advertising  aimed  at  reducing  the  rate  of  HIV  infection  among  African  Americans,  Latinos,  Asian/Pacific 
Islanders,  and  Native  Americans.  Proposals  must  include  a research  process  in  which  members  of  the  target 
audience(s)  participate  in  the  construction  of  messages  and  avaluate  proposed  designs.  Estimate:  $150.000. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
12  to  36  months 
San  Francisco 

Public  Health,  Central  Office  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044,  25  Van  Ness  Ave,  # 500,  S.  F.,  CA  94102 
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DSS-070  RFQ  - ACTIVITIES  COORDINATOR  (PART  TIME)  Request  for  qualifications  to  obtain  part-time  services  of 
an  individual  through  contract  to  assist  in  organizing  and  coordinating  activities  related  to  recruitment  and 
retention  of  foster  parents  for  medically  fragile  infants.  RFQ  to  be  issued  Friday,  January  31,  1992. 
Estimate:  $10,000  (for  500  hours) 


RFQ  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  February  18,  1992  by  2:00  p.m. 

One  year 
San  Francisco 

Department  of  Social  Services 

Mohini  Mirchandani  or  Walter  Maciak  (415)  557-6523  or  557-5581 
170  Otis  Street,  8th  floor,  San  Francisco,  CA  94103 


CS  435  ENVIRONMENTAL  CONSULTING  SERVICES  Provide  environmental  consultation  and  monitoring  services  either  by 
direct  assignment  of  company  personnel  of  through  subconsultant  services.  The  consultant  will  be  expected  to 
demonstrate  knowledge  of  local.  State  and  Federal  environmental  laws  and  regulations  such  as  CEQA  and  NEPA,  and 
familiarity  with  the  policies  and  practices  of  local.  State  and  Federal  regulatory  agencies  with  jurisdiction 
over  the  land,  water,  wildlife,  air  and  other  biological  and  cultural  resources  of  the  SFPUC  property,  easements 
and  rights-of-way.  A pre-proposal  conference  will  be  held  on  February  13.  1992  at  10:30  a.m.  at  2640  Geary 
Boulevard.  Training  Room  C.  San  Francisco.  CA.  Estimate:  $250.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  28,  1992  at  4:30  p.m. 

2 years 
San  Francisco 

Utilities  Engineering  Bureau,  PUC 

Contracting  Section  (415)  554-0789,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


RFP  142-91  HIV  PREVENTION  & EDUCATION  FOR  GAYS  AND  BISEXUAL  MEN  IN  THE  AFRICAN  AMERICAN  COMMUNITY  The 
Department  of  Public  Health,  AIDS  Office  seeks  proposals  to  provide  prevention  and  education  services  to  gay  and 
bisexual  men  in  the  African  American  community.  Proposals  should  offer  unique  and  innovative  methods  of 
increasing  knowledge  about  HIV  infection  and  which  will  lead  to  sustained  behavior  changes.  Such  methods  should 
inlcude  participatory  education  and  prevention  events,  and  interventions  to  establish  linkages  with  counseling 
and  testing,  early  intervention  services,  and  other  prevention  and  education  activities.  Estimate:  $30.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  18,  1992 
12  to  36  months 
San  Francisco,  CA 
Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044,  25  Van  Ness  Ave,  # 500,  S.  F.,  CA  94102 


ARCHITECTURAL  PRESERVATION  SERVICES  FOR  TERRA  COTTA  REPAIRS  Historical,  architectural,  material  and  chemical 
analyses  of  the  condition  of  the  terra  cotta  at  the  Presidio  Branch  Library  and  the  Sunset  Branch  Library  and 
recommendations  for  restoration.  Estimate:  $30,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 
Nine  (9)  months 

Sunset  Branch  Library  and  Presidio  Branch  Library,  San  Francisco 
Public  Works 

Glenn  Hunt  (415)  554-8452,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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HEALTH  AND  WELFARE  ACTUARIAL  AND  CONSULTING  SERVICES  To  provide  on-going  actuarial  and  health  care  services. 


RFP  DUE; 

DURATION; 

LOCATION; 

DEPARTMENT 

CONTACT; 


February  21,  1992  by  4;00  p.m.  (Due  date  extended) 

12  - 15  months  with  one  (1)  year  option 
On  contractor's  worksite 
Health  Service  System 

Randall  B.  Smith  (415)  554-1700,  1155  Market  St.  3rd  floor,  San  Francisco,  CA  94103 


HEALTH  INSURANCE  MANAGED  CARE  SERVICE  To  provide  inpatient  hospital  utilization  review,  a second  surgical 
opinion  program,  individual  medical  case  management,  a hospital  bill  audit  program  and  a select  medical  claim 
review  service. 


RFP  DUE; 

DURATION; 

LOCATION; 

DEPARTMENT 

CONTACT; 


February  21,  1992  by  4;00  p.m.  (Due  date  extended) 

12  - 15  months  with  one  (1)  year  option 
On  contractor's  worksite 
Health  Service  System 

Randall  B.  Smith  (415)  554-1700,  1155  Market  St.  3rd  floor,  San  Francisco,  CA  94103 


ARCHITECTURAL  DESIGN  SERVICES  FOR  REHABILITATION  OF  A FACILITY  Site  walk  through  on  January  31.  1992  at  10;00 
a.m.  at  840  Broderick  Street.  San  Francisco.  CA  94115.  Estimate;  $3.000 


RFP  DUE; 

DURATION; 

LOCATION; 

DEPARTMENT; 

CONTACT; 


February  21 , 1992 
12  months  or  less 

850  Broderick  Street,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development  - Florence  Critendon  Services 
Rick  Mullen  (415)  567-2357 

850  Broderick  Street,  San  Francisco,  CA  94127 


RFP  143-91  HIV  EARLY  INTERVENTION  PROGRAM  The  Department  of  Public  Health  AIDS  Office  is  seeking  proposals  to 
provide  early  HIV  intervention  care  under  the  State  of  California  Early  Intervention  Program.  Services  solicited 
include  health  assessment,  outpatient  care,  case  management,  and  selected  support  services.  Services  are  to  be 
provided  in  compliance  with  detailed  State  protocols.  Estimate;  $286.600. 


RFP  DUE; 

DURATION; 

LOCATION; 

DEPARTMENT; 

CONTACT; 


February  24,  1992  by  12;00  noon 
12  to  36  months 
San  Francisco 

Public  Health,  Central  Office  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  OFFICE  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


RFP  144-91  HIV  PREVENTION  «.  EDUCATION  FOR  AFRICAN  AMERICAN  COMMUNITY  The  Department  of  Public  Health  AIDS 
Office  is  seeking  proposals  to  provide  HIV  prevention  and  education  services  to  at-risk  members  of  the  African 
American  community  in  San  Francisco.  Estimate:  $154,379 


RFP  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  24,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health,  Central  Office  - AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avetiue,  5th  floor,  San  Francisco,  CA  94102 
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ENVIRONMENTAL  IMPACT  REPORT  - SAN  BRUNO  JAIL  Submit  a proposal  to  prepare  an  Environmental  Impact  Report  (EIR) 
for  San  Bruno  Jail  Facilities  in  accordance  with  the  Master  Plan  prepared  for  the  San  Francisco  Sheriff's 
Department  by  the  architects.  A pre-proposal  conference  will  be  held  on  February  13.  1992  at  1:30  p.m.  at  the 
San  Bruno  former  Women's  Jail.  Pre-register  by  phone  at  (415)  554-9159.  Attendance  is  mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  26,  1992 
2 years 

San  Bruno,  California 
Publ i c Works 

Wallace  Cleland  (415)  554-9159,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


RFP  145-91  HOSPITAL  INPATIENT  COUNSELING  FOR  PEOPLE  WITH  AIDS  The  San  Francisco  Department  of  Public  Health, 
AIDS  Office,  seeks  proposals  to  provide  hospital  inpatient  counseling  services  on  Ward  5A  and  the  general  medical 
wards  of  San  Francisco  General  Hospital  to  persons  with  AIDS,  their  families,  friends  and  lovers.  Pre-proposal 
conference  on  February  12.  1992  at  9:00  a.m.  at  AIDS  Office.  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA 
94102.  Estimate:  $222.980  (Revised  estimate) 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  2,  1992  by  12:00  p.m. 

12  to  36  months 
San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


RFP  146-91  HOSPITAL  OUTPATIENT  COUNSELING  FOR  PEOPLE  WITH  AIDS  The  San  Francisco  Department  of  Public  Health, 
AIDS  Office,  is  seeking  proposals  to  provide  hospital  outpatient  counseling  services  on  Ward  86  of  San  Francisco 

General  Hospital  to  persons  with  AIDS.  Pre-proposal  conference  on  February  12.  1992  at  10:30  a.m.  at  AIDS 

Office.  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA  94102.  Estimate:  $87.770 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  2,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

24  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


ASBESTOS  ABATEMENT  SERVICES  The  Department  of  Public  Works  is  seeking  proposals  from  contractors  to  provide 
labor,  materials  and  equipment  as-needed  for  asbestos  abatement  services  on  properties  maintained  by  the 
department.  All  asbestos  abatement  services  shall  be  performed  in  accordance  with  applicable  Federal,  State  and 
Local  regulations  and  guidelines  including  AHERA  guidelines  and  the  Department  of  Public  Works  Master  Asbestos 
Abatement  Specifications.  Estimate:  $400,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT:. 

CONTACT: 


March  6,  1992 
2 years 

Various  City-owned  buildings  in  San  Francisco  and  San  Mateo 
Public  Works 

Steve  Mullinnix  (415)  695-7330 

Bayview  Plaza,  Suite  600,  3801  Third  Street,  San  Francisco,  CA  94124 
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066-9Z  AUTOMATED  MANAGEMENT  INFORMATION  SYSTEM  The  San  Francisco  Housing  Authority 
form  qualified  vendors  to  provide  an  integrated  computer  system,  including  hardware, 
applications  software  and  support  and  training  services.  Bid  packages  are  available 
of  $35.00. 


is  accepting  proposals 

systems  software, 

for  a nonrefundable  deposit 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  10,  1992  at  4:00  p.m. 

12  to  18  months 
San  Francisco 

San  Francisco  Housing  Authority 
Debbie  McDaniel  (415)  554-1344 
440  Turk  Street,  San  Francisco,  CA  94102 


PREPARE  ENVIRONMENTAL  DOCUMENT  FOR  EMBARCADERO  REPLACEMENT  PROJECT  Prepare  an  Environmental  Document  (EIR/EL'S) 
for  the  San  Francisco  Embarcadero  Replacement  Project.  A pre-proposal  conference  will  be  held  on  February  19, 
1992  at  10:00  a.m.  at  1680  Mission  Street,  4th  floor. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  11,  1992 
15  months 

San  Francisco  Waterfront 
Publ i c Works 

Sara  Pickus  (415)  554-8214 

1680  Mission  Street,  4th  floor,  San  Francisco,  CA  94103 


* " • CONCESSION  OR  LEASE  * " * 


MOBILE  CATERING  IN  THE  GARAGE  TAXI  STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage 
staging  area.  One  lease  (Lease  A)  operates  between  9:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B) 
between  4:00  P.M.  and  12  midnight.  (Small  business  set-aside)  Minimim  bid  for  each  lease:  $5.000 


taxi 

operates 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  thre  (3)  existing 
slioeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Pre-bid  conference  on  Thursday,  March 
5.,  1992  at  10:00  a.m.  in  Conference  Room  509-B.  5th  floor.  International  Terminal  at  the  Airport.  Estimate: 
$30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


n/a 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shail  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


t 

City  and  County  of  San  Francisco 

PURCHASING  DEPARTMERT*^”''"^'^^^ 
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Bid  and  Contract  Opportunities 

> 

Volume  VIII,  Noo  31 

February  14,  1992 

The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

BID  It  DESCRIPTION DATE  DUE BUYER 


3543 

3545 

3546 

3547 

3550 

3551 

3552 

3554 

3555 

3556 

3557 

3558 

3559 

3564 

3565 

3572 

3573 

3499 

3500 

3560 

3561 

3562 

3563 
3131 

3578 

3579 

3566 

3567 

3568 

3569 

3570 


1 ea  Compactor,  Trash  Galbreath  Combo-pack  #OSCP  1890 

39  pr  Boots,  safety,  men  and  women,  oil  tanned.  Redwing  super  sole 

1 ea  Memory  expansion  board  for  Compaq  386-33L,  32  bit  etc. 

3 ea  Cabinet,  filing,  vertical,  rollfil,  Russ  Bassett 

3 ea  Thyristor,  gate  turnoff,  Westinghouse  /^9029375E 

10  ea  Artisan,  )5<438  Time  Delays;  12  ea  IDEC  Relays  )«'RH2B-U-DC24V 

1 ea  Ocean  Cargo  Container,  "Used",  Wind  and  water  tight 

600  ea  Lamp,  Traffic  signal,  GE  #3527-7  150  Par  46-TS  115  V 150  Watt 
50  ea  Polycarbonite  signals,  8",  Econolite  Catalog  TP  31G3AGE0N 
9000  ea  Lamp,  incandescent,  traffic  signal,  67  watt,  Sylvania  Catalog 
11,200  ea  Dog  Tags,  Identification,  brass  w/  "o"  rings  etc. 

20,000  ea  Booklets,  printed,  school  coupon,  15  tickets  per  booklet 
Drafting  furniture,  CAD,  Mayl ine/Hami 1 ton.  Furnish  and  deliver 

2 ea  Compactor,  soil,  gasoline  powered,  Wacker  - BS  45Y 
6 ea  Tamper,  Pneumatic  w/  6 1/4"  butt,  Chicago  Pneumatic 

9 ea  File  Cabinets,  Fireproof,  Fireking,  2 drawer,  legal  w/lock 

6 ea  Activity  Table,  Adjustable,  woodgrain,  TABLES  PLUS,  Joerns 
Meat,  Poultry  and  Fish  for  the  Month  of  March  1992 

Fresh  Fruit  and  Vegetables,  Potatoes  and  Onions  for  March  1992 

10  ea  Bull  horn,  super  hailer  Model  #105230  w/  electronic  siren 
20  ea  Microsoft  Windows  V 3.0A  w/  Logitech  Mouseman 

1 ea  Hewlett  Packard  Postscript  upgrade  for  Laser  Jet  III  etc. 

1 ea  MS-DOS  ver  5.0,  5.25"  media  size,  Netroom  Software  etc. 

Sale  of  Scrap  Metal 

4 ea  40  lb  Pail  of  C-555  Water  Treatment,  "Aqua  Treat  Chemicals" 

60  ea  Mat,  "Olefin  Dutro"  28"  x 36",  black,  interlocking  etc. 

1 ea  Cisco  AGS  with  components  etc. 

2 ea  Potential  Transformers,  Type  JVM-5,  Part  #765X21G30 
1 ea  Synoptic  lOBASE-T  Concentrator,  Model  2810-02  etc. 

7 ea  Transmitter,  Safetrans  System  P/N:  320000-X 

800  mx  Label,  latex/paper,  1"  x 3",  round  corner  etc. 


02-18-92 

02-18-92 

02-18-92 

02-18-92 

02-19-92 

02-19-92 

02-19-92 

02-20-92 

02-20-92 

02-20-92 

02-20-92 

02-20-92 

02-20-92 

02-20-92 

02-20-92 

02-20-92 

02-20-92 

02-20-92 

02-20-92 

02-21-92 

02-21-92 

02-21-92 

02-21-92 

02-21-92 

02-21-92 

02-21-92 

02-24-92 

02-24-92 

02-24-92 

02-24-92 

02-24-92 


J.  Wong 

B.  Tison 
J.  Sealy 

C.  Crawford 

D.  Goodspeed 
R.  Fleming 
R.  Thomas 

R.  Low 
R.  Low 
R . Low 
J.  Louie 
J.  Louie 
C.  Crawford 
J.  Sealy 
J.  Sealy 
C.  Crawford 
C.  Crawford 
B.  Tison 
B.  Tison 
R.  Low 
R.  Low 
R . Low 
R.  Low 
H.  Lee 
R.  Thomas 
R.  Thomas 
R.  Low 
R.  Low 
R.  Low 
R . Low 
R.  Kimball 


J 


3571 

282,000  ea  ID  Patient  Card,  plain,  round  corners,  30  ml 

02-24-92 

R.  Kimball 

3574 

8 ea  Everex  STEP  386SX/20MHz  PC;  8 ea  Seagate  ST351A,  40MB  etc. 

02-25-92 

R . Low 

3575 

4 ea  4MB  Memory  boards  for  Wang  VSlOO 

02-25-92 

R . Low 

3576 

1 set  Dell  System  333P,  1386  Microprocessor,  200  MB  Hard  Drive  Disk 

02-25-92 

R.  Low 

3581 

1 ea  Sterilizer,  loading  carriage  car,  Amsco  AX-0 1-467-306-4 

02-25-92 

R.  Kimball 

3582 

1 ea  Transport  monitor.  Protocol  Systems  Propaq  106  El 

02-25-92 

R.  Kimball 

3583 

192  pail.  Coating,  Roof,  Fiber  Aluminum,  5 gal,  Marvin  #917 

02-25-92 

B.  Savant 

3584 

1 ea  Washer,  high  pressure,  gasoline  powered,  Landa  PG4-2500 

02-25-92 

B.  Savant 

3585 

2 ea  Hill-Rom/  Genesis  LDR  Obstetric  Bed  w/  cut-out  mattress 

02-25-92 

R.  Williams 

3586 

2 ea  Chainsaw,  w/24"  bar  and  chain,  Stihl  Model  044  AVEQ 

02-25-92 

J . Seal y 

3577 

2 ea  Heater,  electric,  hazardous  location,  Markel  etc. 

02-25-92 

R . Low 

487 

Agitator/Mixer  "Lightin"  Model  #SX-84Q15 

02-21-92 

D Goodspeed 

488 

Vehicles,  Marked,  Police,  7 ea  Ford  Taurus,  2 ea  Cargo  Van 

02-21-92 

M.  Buchalter 

490 

Police  Vehicles,  Sedan,  Unmarked,  Ford  LTD  Crown  Victoria 

02-28-92 

R.  Fleming 

492 

Aerial  Boom  Truck 

02-21-92 

C.  Chavez 

491 

Personal  Computers,  10  ea  Gateway  2000  20Mhz  386sx  etc. 

02-24-92 

R.  Low 

95032 

Decals,  Residential  Parking 

02-24-92 

J.  Louie 

60344 

Chemicals:  Reagents,  Tabs  & Strips 

02-24-92 

R.  Williams 

* * * ADDITIONAL  MATERIAL  AND  EQUIPMENT  * * • 


SUPPLY  AND  INSTALL  VENTING  SYSTEM  AND  KITCHEN  EQUIPMENT  Goods  to  be  supplied  and  installed  include  ventilation 
system  and  commercial  grade  kitchen  equipment  as  per  specf i cati ons . Estimate:  $40,000 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  24,  1992 
n/a 

1175  Howard  Street,  San  Francisco 
Mayor's  Office  of  Housing 

Tom  O'Dell  (415)  864-3057,  St.  Vincent  de  Paul,  1175  Howard  St,  San  Francisco,  CA  94103 


008-92  SECURITY  GUARD  SERVICES  The  San  Francisco  Housing  Authority  is  currently  soliciting  bids  from  firms  to 
provide  security  services  for  the  apartment  complex  located  at  1251  Turk  Street  and  the  surrounding  Authority 
property  within  the  block  bordered  by  Buchanan,  Turk,  Webster  and  Golden  Gate  Avenue.  Contractor  will  maintain 
controlled  access  to  the  residential  community  housed  at  the  apartment  complex.  The  firm  will  also  be 
responsible  for  other  duties.  Estimate:  $45,000  - $140,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday,  March  5,  1992  by  4:00  p.m. 

6-18  months 

Rosa  Parks  Apartment  Complex.  1251  Turk  Street 
San  Francisco  Housing  Authority 
Vivian  Bains-Berry  (415)  554-1257 
440  Turk  Street,  San  Francisco,  CA  94102 
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CONSTRUCTION 


528IA  DAVIES  SYMPHONY  HALL,  LOBBY  AND  STAIRS  CARPET  REPLACEMENT  Replace  existing  carpet,  padding  and 
accessories.  Estimate:  $600,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 
Unti 1 August  21 , 1992 
Davies  Symphony  Hall,  San  Francisco 
Public  Works 

Howard  Wong,  (415)  554-8465,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


6677E  TWIN  PEAKS-CENTRAL  RADIO  STATION  GENERATORS  AND  REUTED  WORK  Replace  two  generators  and  two  underground 
fuel  tanks.  Estimate:  $140,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992 
75  calendar  days 
Twin  Peaks,  San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


1217W  WESTSIDE  INTERFACE  Install  portable  screenings  grinder,  variable  frequency  drives  for  main  pumps,  new 
high  head  impellers  in  main  pumps,  pneumatically  operated  pinch  valves  with  controls  and  a Sodium  Hypochlorite 
Injection  System,  replace  existing  programmable  logic  controller  and  modifying  the  Central  Graphics  Panel,  the 
dewatering  pump  discharge  and  the  Intercom/Paging  System.  Estimate:  $790.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992  (BID  DATE  EXTENDED) 

210  calendar  days 

Wests! de  Pump  Station,  Great  Highway  at  SI  oat  Blvd. 

Public  Works 

Brian  Henderson,  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


077-92  PLUMBING,  HEATING  AND  BOILER  MAINTENANCE  SERVICE  Provide  emergency  maintenance  and  repair  of  plumbing 
fixtures,  piping  and  major  plumbing  systems,  repair  heating  systems  (HVAC)  and  boiler  plants  as  needed,  provide 
periodic  preventive  maintenance  on  HVAC  and  boiler  plants  at  selected  locations  throughout  San  Francisco.  Site 
walk-through  on  February  13,  1992  at  8:00  a.m.  at  1815  Egbert  Avenue,  San  Francisco,  CA.  94124.  Attendance  is 
Mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  19,  1992  at  2:00  p.m. 

1 to  2 years 
San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


6265E  OPERA  HOUSE  PASSENGER  ELEVATORS,  IMPROVEMENTS  Renovating  two  passenger  elevators.  This  is  a 
re-advertisement.  Previously  received  bids  were  rejected.  Changes  to  project  are  being  made  by  addendum  which 
will  be  distributed  free  to  current  planholders  and  will  be  included  in  all  bid  packages  distributed  henceforth. 
Estimate:  $280,000  Prop.  "A";  $553,000  Prop.  "B" 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  19,  1992 

Prop.  "A"  100  calendar  days;  Prop.  "B"  160  calendar  days 

War  Memorial  Opera  House,  San  Francisco 
Pubi i c Works 

Robert  Jew  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


YMCA  OF  SAN  FRANCISCO  - CENTRAL  BRANCH  Replacement  and  upgrade  of  electrical  panels,  renovation  of  elevator. 
Pre-bid  conference  Monday,  February  10,  1992  at  10:00  a.m.  at  220  Golden  Gate  Avenue,  San  Francisco.  Estimate: 
$55,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  21 , 1992 
60  days 

220  Golden  Gate  Avenue,  San  Francisco 
Mayor's  Office  of  Community  Development 

Wes  Romine  (415)  553-8073  , 490  Hayes  Street,  San  Francisco,  CA  94102 


5 BALMY  ALLEY  REHABILITATION  Replace  existing  roofing,  install  new  forced-air  heating  system,  new  electrical 
service,  replace  rear  stairs,  exterior  painting,  new  kitchen  sink  and  cabinets,  replace  toilet,  replace  damaged 
windows,  replace  entry  doors,  repair  bathroom  subfloor.  Walk-throuah  on  Friday.  February  14.  1992  at  11:00  a.m. 
at  5 Balmy  Aliev.  San  Francisco.  All  bidders  must  attend  the  walk-through. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  25,  1992  at  2:00  p.m. 

45  days 
San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corporation 
Armando  Vasquez  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


BID  92-01  & 92-02  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  hydraulic  passenger  elevators  at  both 
projects.  See  locations  below.  Estimate:  $150-160.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  25,  1992  no  later  than  2:00  p.m. 

140  working  days  per  project  (work  to  be  done  simultaneously) 

CAL  1-29,  345  Arguello  Blvd.  and  CAL  1-31,  25  Sanchez  Street 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 

440  Turk  Street,  San  Francisco,  CA  94102 


91-47  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  four  (4)  diesel  engine/generators  at  two  (2)  Housing 
Authority  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  & 
structural  and  architectural  modifications.  Drawings  and  specifications  will  be  available  after  January  27,  1992 
@ $35.00  per  set.  Estimate:  $400,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  25,  1992  at  3:30  p.m. 

180  calendar  days 

Ping  Yuen  (655,  711,  795  & 855  Pacific  Ave.)  and  Ping  Yuen  North  (838  Pacific  Ave.) 
San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319,  440  Turk  Street,  Room  203,  San  Francisco,  CA  94102 
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3089R  EMERGENCY  CARPET  REPAIRS  Must  possess  a Class  C 15  California  Contractor's  License  at  the  time  of 
bidding.  Estimate:  $50,000 


BID  DUE: 

DURAITON: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  27,  1992  at  2:00  p.m. 

365  days 

San  Francisco  International  Airport 
Airport  Engineering 
Jaime  Arguelles  (415)  737-7740 
San  Francisco,  CA  94128 


MR-894  UPPER  MARKET  STREET  TRANSIT  THROUGHFARE  PROJECT  - PHASE  3 Construction  of  a rail  extension  for  the 
Muni  Metro  F-line  on  Market  Street  from  Duboce  Avenue  to  Castro  Street  with  a return  loop  along  Noe  and  17th 
Streets.  The  work  includes  construction  of  rail  tracks,  overhead  trolley  lines,  passenger  loading  platforms, 
beautification  of  median  islands,  vibration  abatement.  Pre-bid  conference  on  February  7.  1992  at  10:00  a.m.  at 
2640  Geary  Boulevard.  Estimate:  $13.500.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  28,  1992 
700  calendar  days 
Market  Street,  San  Francisco 
Municipal  Railway 

Deane  Gough  (415)  554-0789,  1155  Market  Street,  Room  430,  San  Francisco,  CA  94103 


ROOFING  OF  CHILDCARE  CENTER  BUILDINGS  Asphalt  shingle  roofing  of  existing  buildings  including  new  flashings. 
Estimate:  $20,000 

BID  DUE:  February  28,  1992 

DURATION:  1 1/2  weeks 

LOCATION:  120  Lathrop  Avenue,  San  Francisco 

DEPARTMENT:  Mayor's  Office  of  Housing  - First  San  Francisco  Children's  Center 

CONTACT:  Laura  Riggs  (510)  526-9603,  1409  5th  Street,  Suite  E,  Berkeley,  CA  94710 


1869  MCLAREN  CC  - TOILET  ALTERATIONS  Demolition  and  construction  services  for  the  alteration  of  existing 
toilets  including  accessible  toilets;  new  toilets  for  toddlers;  and  new  safety  glass  at  corridors. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


PRE-BID  CANCELLED  AND  JOB  POSTPONED  TILL  FURTHER  NOTICE 
90  days 

McLaren  CC  - 2055  Sunnydale  Ave 
San  Francisco  Unified  School  District 

Javier  Castruita  (415)  695-5500,  1551  Newcomb  Avenue,  San  Francisco,  CA  94124 


91-41A  (REBID)  MODERNIZATION  OF  ELEVATORS  Modernization  of  three  (3)  overhead  traction  passenger  elevators. 
Pre-bid  conference  on  February  19.  1992  at  9:00  a.m.  at  Project  CAL  1-18(6)  Ping  Yuen  Annex.  822  Pacific  Avenue 
San  Francisco.  Estimate:  $400.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  3,  1992  by  2:00  p.m. 

240  working  days 

822  Pacific  Avenue 

San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 
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2234Q  EARTHQUAKE  DAMAGE  REPAIRS.  SAN  FRANCISCO  GENERAL  HOSPITAL  Plaster  repair,  expansion  joint  replacement, 
painting,  epoxy  grouting,  exterior  repair,  window  replacement,  exterior  ceramic  tile  and  clay  roof  tile 
replacement  and  anchoring  and  structural  bracing  of  parapet  walls.  Estimate:  $656.420. 


BID  DUE: 
DURATION: 
LOCATION; 
DEPARTMENT: 
CONTACT : 


March  4,  1992 
90  calendar  days 

San  Francisco  General  Hospital,  1001  Potrero  Ave.,  San  Francisco,  CA 
Publ i c Works 

Phillip  Sowers  (415)  554-8475,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


6547E-C  260  EMBARCADERO  AND  289  STEUART  STREET  ASBESTOS  ABATEMENT  AND  BUILDING  DEMOLITION  Demolition  and 
asbestos  abatement  for  the  building  located  at  260  Embarcadero;  grade  leveling  and  clean-up. 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT; 


March  4,  1992 
n/a 

260  Embarcadero,  San  Francisco 
Real  Estate 

Bob  Haslam  (415)  554-9873,  25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 


2079  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  Work  under  this  contract  consists  of  replacing  approximately  5,870 

linear  feet  of  existing  asbestos  cement  transite  pipe  installed  between  1947  and  1953.  Work  to  be  performed  on 
Rivera  Street,  38th  to  41st  Avenues  and  various  location  on  Pacheco,  35th,  41st  and  42nd  avenues.  Pre-bid 
conference  on  February  14.  1992  at  10:00  a.m.  at  2640  Gearv  Blvd..  San  Francisco.  CA.  Estimate:  $368.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  3,  1992 
70  working  days 

San  Francisco,  Sunset  District 

Water  Department  - Utilities  Engineering  Bureau 

Bernie  Ancheta  (415)  554-0789,  1145  Market  Street,  San  Francisco,  Ca  94103 


HD-2074  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  POST  STREET  BETWEEN  GOUGH  AND  SCOTT.  Work  under  this 
contract  consists  of  replacing  4,000  linear  feet  of  existing  8 inch  cast  iron  mains  installed  in  1880.  Pre-bid 
conference  on  February  14.  1992  at  10:00  a.m.  at  2640  Gearv  Blvd.  San  Francisco.  CA.  Estimate:  $509.360 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  3,  1992 
100  working  days 

Post  Street  between  Gough  & Scott 

Water  Department,  Utilities  Engineering  Bureau 

Bernie  C.  Ancheta  (415)  554-0789,  1145  Market  Street,  San  Francisco,  CA  94103 


2354Q  HALL  OF  JUSTICE  DISABLED  ACCESS  AND  SIXTH  AND  SEVENTH  FLOORS  EARTHQUAKE  DAMAGE  REPAIRS  Improve  disabled 
access,  patch  superficial  cracks  and  repair  other  earthquake  damage.  San  Francisco.  CA.  Attendance  is  mandatory 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
275  calendar  days 

Hall  of  Justice,  850  Bryant  Street,  San  Francisco 
Public  Works 

Jorge  Alfaro  (415)  554-8497,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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3367W  SEWER  REPLACEMENT  AND  DRAINAGE  WORK  - GREENWICH  AND  JEFFERSON  STREETS  Construct  12"  VCP  sewer,  10"  VCP 
culverts,  catchbasins  and  manholes,  6"  or  8"  side  sewer  connections,  televise  existing  side  sewers  and  repair 
and/or  replace  defective  existing  side  sewers.  Estimate:  $111,050. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
25  calendar  days 

Greenwich  Street  and  Jefferson  Street,  San  Francisco 
Pubi i c Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


3373W  SEWER  REPLACEMENT  AND  DRAINAGE  WORK  - CAROLINA  STREET  AND  SOUTH  VAN  NESS  AVENUE  Construct  12"  VCP 
sewer,  10"  VCP  culvert,  6"  or  8"  VCP  side  sewer  connections,  catchbasin  and  manholes,  televise  existing  side 
sewers  and  repair,  extend,  abandon  or  replace  defective  side  sewers.  Estimate:  $50,350 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
20  calendar  days 
San  Fransisco 
Public  Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5292A  NUCLEAR  MEDICINE  SUITE  SAN  FRANCISCO  GENERAL  HOSPITAL  Construct  a Nuclear  Medicine  Suite  in  an 
unfinished  basement  area.  Estimate:  $1,350,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
245  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Phil  Sowers  (415)  554-8475 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


5338A  CANDLESTICK  PARK  IMPROVEMENTS  - PHASE  7B  Paint  structural  concrete  A-frames  and  light  towers.  Project 
includes  alternates  for  significant  additional  painting.  Estimate:  $182,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
Until  August  31,  1992 
Candlestick  Park,  San  Francisco 
Public  Works 

Howard  Wong  (415)  554-8465 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


CADILLAC  HOTEL  RENOVATION  Rehabilitation  of  existing  hotel  including  seismic,  plumbing,  electrical,  and  fire 
protection  upgrading.  Pre-bid  conference  will  be  held  on  February  18th  at  10:00  a.m.  at  380  Eddy  Street.  San 
Francisco.  Estimate:  $1.600.000 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  5,  1992  at  2:00  p.m. 

540  calendar  days 

380  Eddy  Street,  San  Francisco,  CA  94102 
Mayor's  Office  of  Housing 

Curtis  Chong  (415)  982-2959,  Asian  Neighborhood  Design,  80  Fresno  St. 


S.F.,  CA  94133 
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91-51  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  two  (2)  Housing  Authority 
senior  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  and 
structural  & architectural  modifications.  Pre-bid  conference  on  February  26.  1992  at  11:00  a.m.  at  1251  Turk 
Street.  Community  Room.  Site  Inspection  will  take  place  at  320  Clementina  Street  at  9:00  a.m.  on  the  same  day . 
Estimate;  $350,000 


BID  DUE; 

DURATION; 

LOCATION; 

DEPARTMENT; 

CONTACT; 


March  10,  1992  at  3:30  p.m. 

180  calendar  days 

Rosa  Parks  at  1251  Turk  St  & Clementina  Towers  at  320/330  Clementina  St,  San  Francisco 

San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319 

440  Turk  Street,  San  Francisco,  CA  94102 


RICHMOND  HILLS  MANOR  Remodel  building  to  comply  with  San  Francisco  fire,  health  and  handicapped  access  codes. 
Areas  to  be  remodeled  include  kitchen,  bathroom,  entrance,  exits  and  some  rooms  and  corridors  for  alarms  and 
sprinklers. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  11,  1992  by  2:00  p.m. 

90  days 

6324  Geary  Boulevard,  San  Francisco 

Mayor's  Office  of  Community  Development  - St.  Vincent  de  Paul  Society 

Karel  Edith  Herrington  (415)  863-3315,  1745  Folsom  Street,  San  Francisco,  CA  94103 


CENTRO  DEL  PUEBLO  OFFICE  REHABILITATION  Rehabilitation  of  2 story  reinforced  concrete  office  building  to  house 
administrative  offices,  counseling  and  educational  uses.  (Approximately  30,000  sq.  ft.)  Work  includes  a new 
elevator,  two  (2)  wheelchair  lifts,  new  interior  partitions,  new  handicapped  restrooms,  new  lighting  and 
electrical  layout,  new  flooring/carpeting,  new  painting,  new  fire  alarm  system.  Estimate:  $500.000.  Pre-bid 

conference  to  be  scheduled. 


BID  DUE: 
DURATION: 
LOCATION; 
DEPARTMENT: 
CONTACT : 


March  13,  1992  at  2:00  p.m. 

3 months 

1656  15th  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corportation 

Armando  Vasquez  / Phillip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


5175A  SAN  FRANCISCO  MAIN  LIBRARY  EARLY  EXCAVATION  PHASE  WORK  Demolition  and  removal  of  building  slabs, 
foundations  and  paving  and  partial  excavation  for  new  building  down  to  ten  feet  below  grade.  Pre-bid  conference 
on  February  19.  1992  at  1:00  p.m.  at  the  San  Francisco  Main  Library.  Lurie  Room.  1st  floor.  Estimate:  $666.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  18,  1992 
90  calendar  days 
Civic  Center,  San  Francisco 
Public  Works 

Russ  Abel  (415)  554-8455,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


4802A  RESTORATION  OF  PIONEER  LOG  CABIN,  GOLDEN  GATE  PARK  Restore  Pioneer  Log  Cabin.  Estimate:  $280,000 

BIO  DUE:  March  18,  1992 

DURATION:  360  calendar  days 

LOCATION:  Golden  Gate  Park,  San  Francisco 

DEPARTMENT:  Public  Works 

CONTACT:  Robert  Appleton  (415)  554-8454,  Room  265,  City  Hall,  San  Francisco.  CA  94102 
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6692E  ASBESTOS  ABATEMENT  - FIRE  DEPARTMENT  PUMP  STATION  NO.  1 Removal  and  disposal  of  asbestos, 
asbestos-contai ni ng  materi a1 s and  debris.  Estimate:  $175,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18,  1992 
105  working  days 

SFFD  Pump  Station  No.  1,  Second  & Townsend  Streets,  San  Francisco 
Public  Works 

Robert  Jew  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


* * * CONSULTANTS  * * * 


ARCHITECTURAL  PRESERVATION  SERVICES  FOR  TERRA  COTTA  REPAIRS  Historical,  architectural,  material  and  chemical 
analyses  of  the  condition  of  the  terra  cotta  at  the  Presidio  Branch  Library  and  the  Sunset  Branch  Library  and 
recommendations  for  restoration.  Estimate:  $30,000 

RFP  DUE:  February  19,  1992 

DURATION:  Nine  (9)  months 

LOCATION:  Sunset  Branch  Library  and  Presidio  Branch  Library,  San  Francisco 

DEPARTMENT:  Public  Works 

CONTACT:  Glenn  Hunt  (415)  554-8452,  Room  265,  City  Hall,  San  Francisco,  CA  94102 

HEALTH  AND  WELFARE  ACTUARIAL  AND  CONSULTING  SERVICES  To  provide  on-going  actuarial  and  health  care  services. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  21,  1992  by  4:00  p.m.  (Due  date  extended) 

12  - 15  months  with  one  (1)  year  option 
On  contractor's  worksite 
Health  Service  System 

Randall  B.  Smith  (415)  554-1700,  1155  Market  St.  3rd  floor,  San  Francisco,  CA  94103 


HEALTH  INSURANCE  MANAGED  CARE  SERVICE  To  provide  inpatient  hospital  utilization  review,  a second  surgical 
opinion  program,  individual  medical  case  management,  a hospital  bill  audit  program  and  a select  medical  claim 
review  service. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  21,  1992  by  4:00  p.m.  (Due  date  extended) 

12  - 15  months  with  one  (1)  year  option 
On  contractor's  worksite 
Health  Service  System 

Randall  B.  Smith  (415)  554-1700,  1155  Market  St.  3rd  floor,  San  Francisco,  CA  94103 


ARCHITECTURAL  DESIGN  SERVICES  FOR  REHABILITATION  OF  A FACILITY  Estimate:  $3.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  21 , 1992 
12  months  or  less 

850  Broderick  Street,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development  - Florence  Critendon  Services 
Rick  Mullen  (415)  567-2357,  850  Broderick  Street,  San  Francisco,  CA  94127 
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RFP  143-91  HIV  EARLY  INTERVENTION  PROGRAM  The  Department  of  Public  Health  AIDS  Office  is  seeking  proposals  to 
provide  early  HIV  intervention  care  under  the  State  of  California  Early  Intervention  Program.  Services  solicited 
include  health  assessment,  outpatient  care,  case  management,  and  selected  support  services.  Services  are  to  be 
provided  in  compliance  with  detailed  State  protocols.  Estimate:  $286.600. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  24,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health,  Central  Office  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  OFFICE  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


RFP  144-91  HIV  PREVENTION  & EDUCATION  FOR  AFRICAN  AMERICAN  COMMUNITY  The  Department  of  Public  Health  AIDS 
Office  is  seeking  proposals  to  provide  HIV  prevention  and  education  services  to  at-risk  members  of  the  African 
American  community  in  San  Francisco.  Estimate:  $154.379 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  24,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health,  Central  Office  - AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


ENVIRONMENTAL  IMPACT  REPORT  - SAN  BRUNO  JAIL  Submit  a proposal  to  prepare  an  Environmental  Impact  Report  (EIR) 
for  San  Bruno  Jail  Facilities  in  accordance  with  the  Master  Plan  prepared  for  the  San  Francisco  Sheriff's 
Department  by  the  architects. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  26,  1992 
2 years 

San  Bruno,  California 
Public  Works 

Wallace  Cleland  (415)  554-9159,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


CS  435  ENVIRONMENTAL  CONSULTING  SERVICES  Provide  environmental  consultation  and  monitoring  services  either  by 
direct  assignment  of  company  personnel  or  through  subconsultant  services.  The  consultant  will  be  expected  to 
demonstrate  knowledge  of  local.  State  and  Federal  environmental  laws  and  regulations  such  as  CEQA  and  NEPA,  and 
familiarity  with  the  policies  and  practices  of  local.  State  and  Federal  regulatory  agencies  with  jurisdiction 
over  the  land,  water,  wildlife,  air  and  other  biological  and  cultural  resources  of  the  SFPUC  property,  easements 
and  rights-of-way.  Estimate:  $250.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  28,  1992  at  4:30  p.m. 

2 years 
San  Francisco 

Utilities  Engineering  Bureau,  PUC 

Contracting  Section  (415)  554-0789,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 
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RFP  145-91  HOSPITAL  INPATIENT  COUNSELING  FOR  PEOPLE  WITH  AIDS  The  San  Francisco  Department  of  Public  Health, 
AIDS  Office,  seeks  proposals  to  provide  hospital  inpatient  counseling  services  on  Ward  5A  and  the  general  medical 
wards  of  San  Francisco  General  Hospital  to  persons  with  AIDS,  their  families,  friends  and  lovers.  Estimate: 
$222.980  (Revised  estimate) 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  2,  1992  by  12:00  p.m. 

12  to  36  months 
San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


RFP  146-91  HOSPITAL  OUTPATIENT  COUNSELING  FOR  PEOPLE  WITH  AIDS  The  San  Francisco  Department  of  Public  Health, 
AIDS  Office,  is  seeking  proposals  to  provide  hospital  outpatient  counseling  services  on  Ward  86  of  San  Francisco 
General  Hospital  to  persons  with  AIDS.  Estimate:  $87.770 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  2,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


RFP  0001-91  HEALTH  PROMOTION  AND  PREVENTIVE  MEDICINE  FOR  SAN  FRANCISCO  FIRE  FIGHTERS  The  San  Francisco  Fire 
Department  seeks  to  contract  for  a physical  fitness  testing/evaluation  program  for  approximately  550 
firefighters.  Areas  covered  include  coronary  risk  factor  evaluation,  cardiovascular  examination,  laboratory 
procedures,  respiratory  system  testing,  body  composition,  and  results  and  consultation.  Bidders  Conference  will 
be  held  on  Thursday.  February  20.  1992  at  1:30  p.m.  at  260  Golden  Gate  Avenue.  Room  201.  San  Francisco.  CA  94102 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


Thursday,  March  5,  1992  by  4:00  p.m.  (DUE  DATE  EXTENDED) 
14  months 

Unknown  until  contractor  is  selected 
Fire  Department 

Ms.  Binnie  Singh  (415)  861-8000  ext.  0250 
260  Golden  Gate  Avenue,  Room  311 


ASBESTOS  ABATEMENT  SERVICES  The  Department  of  Public  Works  is  seeking  proposals  from  contractors  to  provide 
labor,  materials  and  equipment  as-needed  for  asbestos  abatement  services  on  properties  maintained  by  the 
department.  All  asbestos  abatement  services  shall  be  performed  in  accordance  with  applicable  Federal,  State  and 
Local  regulations  and  guidelines  including  AHERA  guidelines  and  the  Department  of  Public  Works  Master  Asbestos 
Abatement  Specifications.  Estimate:  $400,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  6,  1992 
2 years 

Various  City-owned  buildings  in  San  Francisco  and  San  Mateo 
Public  Works 

Steve  Mullinnix  (415)  695-7330 

Bayview  Plaza,  Suite  600,  3801  Third  Street,  San  Francisco,  CA  94124 
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066-92  AUTOMATED  MANAGEMENT  INFORMATION  SYSTEM  The  San  Francisco  Housing  Authority  is  accepting  proposals 
from  qualified  vendors  to  provide  an  integrated  computer  system,  including  hardware,  systems  software, 
applications  software  and  support  and  training  services.  Bid  packages  are  available  for  a nonref undabl e deposit 
of  $35.00. 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  10,  1992  at  4:00  p.m. 

12  to  18  months 
San  Francisco 

San  Francisco  Housing  Authority 
Debbie  McDaniel  (415)  554-1344 
440  Turk  Street,  San  Francisco,  CA  94102 


PREPARE  ENVIRONMENTAL  DOCUMENT  FOR  EMBARCADERO  REPLACEMENT  PROJECT  Prepare  an  Environmental  Document  (EIR/EIS) 
for  the  San  Francisco  Embarcadero  Replacement  Project.  A pre-proDosal  conference  will  be  held  on  February  19. 
1992  at  10:00  a.m.  at  1680  Mission  Street.  4th  floor. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  11,  1992 
15  months 

San  Francisco  Waterfront 
Pubi i c Works 

Sara  Pickus  (415)  554-8214 

1680  Mission  Street,  4th  floor,  San  Francisco,  CA  94103 


* • * CONCESSION  OR  LEASE  * * 


MOBILE  CATERING  IN  THE  GARAGE  TAXI  STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
staging  area.  One  lease  (Lease  A)  operates  between  9:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
between  4:00  P.M.  and  12  midnight.  (Small  business  set-aside)  Minimim  bid  for  each  lease:  $5.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


n/a 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  thre  (3)  existing 
shoeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Pre-bid  conference  on  Thursday.  March 
5.  1992  at  10:00  a.m.  in  Conference  Room  509-B.  5th  floor.  International  Terminal  at  the  Airport.  Estimate: 
13JLj?i)0 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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GOLF  SHOP  LEASE  Golf  Shop  lease  for  250  sq  ft  on  second  level  and  and  optional  200  sq  ft  of  first  level  of  the 
baggage  claim  area  at  the  Airport.  Minimum  bid:  $15,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  9,  1992 
5 year  term  lease 

North  Terminal,  San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  Cily  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A rrx)re  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 
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Bid  and  Contract  Opportunities 


Volume  VIII,  No.  32 


February  21,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  » DESCRIPTION 


DATE  DUE 


3566 

3567 

3568 

3569 

3570 

3571 

3574 

3575 

3576 

3581 

3582 

3583 

3584 

3585 

3586 

3577 

3587 

3588 

3589 

3590 
3618 

3594 

3595 

3596 

3597 

3598 

3599 

3600 
3592 
3610 


1 ea  Cisco  AGS  with  components  etc. 

2 ea  Potential  Transformers,  Type  JVM-5,  Part  #765X21630 
1 ea  Synoptic  lOBASE-T  Concentrator,  Model  2810-02  etc. 

7 ea  Transmitter,  Safetrans  System  P/N:  320000-X 

800  mx  Label,  latex/paper,  1"  x 3",  round  corner  etc. 

282,000  ea  ID  Patient  Card,  plain,  round  corners,  30  ml 

8 ea  Everex  STEP  386SX/20MHz  PC;  8 ea  Seagate  ST351A,  40MB  etc. 

4 ea  4MB  Memory  boards  for  Wang  VSlOO 

1 set  Dell  System  333P,  1386  Microprocessor,  200  MB  Hard  Drive  Disk 
1 ea  Sterilizer,  loading  carriage  car,  Amsco  AX-0 1-467-306-4 
1 ea  Transport  monitor.  Protocol  Systems  Propaq  106  El 
192  pail.  Coating,  Roof,  Fiber  Aluminum,  5 gal,  Marvin  #917 

1 ea  Washer,  high  pressure,  gasoline  powered,  Landa  PG4-2500 

2 ea  Hill-Rom/  Genesis  LDR  Obstetric  Bed  w/  cut-out  mattress 
2 ea  Chainsaw,  w/24"  bar  and  chain,  Stihl  Model  044  AVEQ 

2 ea  Heater,  electric,  hazardous  location,  Markel  etc. 

2 ea  Bi-level  Studio  Workstation,  60"  x 30",  Global,  Walnut  & Black 

400  ea  Cock  Plug,  Corp,  Screw  tap  bronze,  3/4"  Jones 

100  ea  Restraining  ring,  12"  (2  halves,  2 ea  washer  "A"  and  "B") 

4 ea  Frame,  P/N  Panto-ElOlOO 

8 ea  Step  Ladder,  8'  fiberglass.  Type  lA,  Werner  #7208 
10  rl  Paper,  20#,  zero  solvent  vellum,  #3R536  etc. 

1 gallon,  3M  Scotchline  Ink,  Black  #705  etc. 

2 ea  Everex  Step  386SX/20MHz  PCs  w/4MB  of  RAM  etc. 

1 ea  Tablet  computer,  Gridpad  RC,  #Moo-1911  etc. 

100  ea  Sensor,  speed  (not  used  on  axles  2 & 5)  P/N  523695-2 
104  ea  Computer  Work  Stations,  Tiffany  bi-level  crt  etc. 

192  ea  Rental,  8'  x 18"  tables,  Laminate  top;  708  ea  Rental,  tables 
1 It  Cranes,  Inspection  and  Certification  of  and  related  equipment  etc 
130  mx  Labels,  self  adhesive,  die-cut,  bar  coded  etc. 


02-24-92 

02-24-92 

02-24-92 

02-24-92 

02-24-92 

02-24-92 

02-25-92 

02-25-92 

02-25-92 

02-25-92 

02-25-92 

02-25-92 

02-25-92 

02-25-92 

02-25-92 

02-25-92 

02-26-92 

02-26-92 

02-26-92 

02-26-92 

02-26-92 

02-27-92 

02-27-92 

02-27-92 

02-27-92 

02-27-92 

02-27-92 

02-27-92 

02-28-92 

02-28-92 


BUYER 


R.  Low 
R.  Low 
R.  Low 
R.  Low 
R.  Kimball 
R.  Kimball 
R . Low 
R.  Low 
R.  Low 
R.  Kimball 
R.  Kimball 
B.  Savant 

B.  Savant 
R.  Williams 
J.  Sealy 

R.  Low 

C.  Crawford 
T.  Fiore 

T.  Fiore 
T.  Fiore 
J . Wong 
J.  Louie 
J.  Louie 
R . Low 
R.  Low 
T.  Fiore 
C.  Crawford 
C.  Crawford 
J.  Wong 
J.  Louie 


I 


3611  220  pr,  Gloves,  unlined,  black  Deerskin  leather  w/standard  inseam  etc. 

3612  4 ea  Centrifugal  Pump,  inline,  175  PSI  working  pressure  w/gauge 

3613  Freezer,  Laboratory,  upright,  double  door,  automatic  defrost  etc. 

3614  15  ctn.  Plastic  Identity  Bracelets,  Hollister,  #6735,  plastic  etc. 

3615  Various  software  products,  Microsoft  Windows,  Paradox,  Fox  Pro  etc. 

3616  20  ea  Street  Lighting  Standard,  35  foot  galvanized  steel,  PUMCO  etc. 

3617  9 si  Wire,  ETFE,  16  AWG,  1000  V,  White,  5000  ft/spool  etc. 

3602  1 ea  Drill  Press,  15",  3/4  HP,  single  phase,  115/230  volt  etc. 

3604  1000  ea  Holder,  Combined  citation,  leather,  black  w/gold  lettering 

3606  2 ea  Van,  cargo,  Chevrolet  G-30,  5.7  liter,  V-8  etc. 

3607  70  ea  Frames  with  backing,  1/8"  acrylic  front,  pressed  board  backing 

3608  2 ea  Everex  Megacube  486/e  33MHZ  EISA  MB  3.5"  HD  Floppy  etc. 

3609  Lift  Truck/Sit  down,  counter  balance/propane  powered,  Toyota 

3591  1 It  Moving  Services,  To  move  office  equipment,  furniture  etc. 

3626  1000  ea  Book  Supports,  standard  metal.  Sand,  Brodart  #44-751-001 

3627  1 ea  Lettering  Machine,  LM-500  Max  Letterex  w/additional  equipment 

3628  1 ea  Folding  Machine,  Deliver,  install  and  train,  Alcatel  Friden 

3629  4 mx  Cat  Carrier,  cardboard,  wax-coated,  250  lb  C Flute,  #3  white 

490  Police  Vehicles,  Sedan,  Unmarked,  Ford  LTD  Crown  Victoria 

491  Personal  Computers,  10  ea  Gateway  2000  20Mhz  386sx  etc. 

493  Breathing  Apparatus,  70  ea  4.5  Scott  Air  Pak  etc. 

95032  Decals,  Residential  Parking 

60344  Chemicals:  Reagents,  Tabs  & Strips 


02-28-92 

02-28-92 

02-28-92 

02-28-92 

02-28-92 

02-28-92 

02-28-92 

02-28-92 

02-28-92 

02-28-92 

02-28-92 

02-28-92 

02- 28-92 

03- 02-92 
03-03-92 
03-03-92 
03-03-92 
03-03-92 
02-28-92 
02-24-92 
02-28-92 
02-24-92 
02-24-92 


8.  Tison 
R.  Thomas 
8.  Tison 
J.  Louie 
R.  Low 
R . Low 
R.  Low 
8.  Savant 
C.  Crawford 
C.  Chavez 
R.  Fleming 
R.  Fleming 
R.  Fleming 
J.  Wong 
C.  Crawford 
J.  Louie 
J.  Louie 
J.  Louie 
R.  Fleming 
R . Low 
8.  Tison 
J.  Louie 
R.  Williams 


• • • ADDITIONAL  MATERIAL  AND  EQUIPMENT  • » • 


008-92  SECURITY  GUARD  SERVICES  The  San  Francisco  Housing  Authority  is  currently  soliciting  bids  from  firms  to 
provide  security  services  for  the  apartment  complex  located  at  1251  Turk  Street  and  the  surrounding  Authority 
property  within  the  block  bordered  by  Buchanan,  Turk,  Webster  and  Golden  Gate  Avenue.  Contractor  will  maintain 
controlled  access  to  the  residential  community  housed  at  the  apartment  complex.  The  firm  will  also  be 
responsible  for  other  duties.  Estimate:  $45,000  - $140,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday,  March  5,  1992  by  4:00  p.m. 

6-18  months 

Rosa  Parks  Apartment  Complex,  1251  Turk  Street 
San  Francisco  Housing  Authority 
Vivian  Bains-Berry  (415)  554-1257 
440  Turk  Street,  San  Francisco,  CA  94102 
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CONSTRUCTION 


3089R  EMERGENCY  CARPET  REPAIRS  Must  possess  a Class  C 15  California  Contractor's  License  at  the  time  of 
bidding.  Estimate:  $50,000 


BID  DUE: 

DURAITON: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  27,  1992  at  2:00  p.m. 

365  days 

San  Francisco  International  Airport 

Airport  Engineering 

Jaime  Arguelles  (415)  737-7740 


MR-894  UPPER  MARKET  STREET  TRANSIT  THROUGHFARE  PROJECT  - PHASE  3 Construction  of  a rail  extension  for  the 
Muni  Metro  F-line  on  Market  Street  from  Duboce  Avenue  to  Castro  Street  with  a return  loop  along  Noe  and  17th 
Streets.  The  work  includes  construction  of  rail  tracks,  overhead  trolley  lines,  passenger  loading  platforms, 
beautification  of  median  islands,  vibration  abatement.  Estimate:  $13.500.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  28,  1992 
700  calendar  days 
Market  Street,  San 
Municipal  Railway 
Deane  Gough  (415) 


Franci sco 

554-0789,  1155  Market 


Street,  Room  430,  San 


Francisco,  CA  94103 


ROOFING  OF  CHILDCARE  CENTER  BUILDINGS  Asphalt  shingle  roofing  of  existing  buildings  including  new  flashings. 
Estimate:  $20,000 

BID  DUE:  February  28,  1992 

DURATION:  1 1/2  weeks 

LOCATION:  120  Lathrop  Avenue,  San  Francisco 

DEPARTMENT:  Mayor's  Office  of  Housing  - First  San  Francisco  Children's  Center 

CONTACT:  Laura  Riggs  (510)  526-9603,  1409  5th  Street,  Suite  E,  Berkeley,  CA  94710 


91-41A  (REBID)  MODERNIZATION  OF  ELEVATORS  Modernization  of  three  (3)  overhead  traction  passenger  elevators. 
Estimate:  $400.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  3,  1992  by  2:00  p.m. 

24Q  working  days 

822  Pacific  Avenue 

San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


Z234Q  EARTHQUAKE  DAMAGE  REPAIRS,  SAN  FRANCISCO  GENERAL  HOSPITAL  Plaster  repair,  expansion  joint  replacement, 
painting,  epoxy  grouting,  exterior  repair,  window  replacement,  exterior  ceramic  tile  and  clay  roof  tile 
replacement  and  anchoring  and  structural  bracing  of  parapet  walls.  Estimate:  $656.420. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  4,  1992 
90  calendar  days 

San  Francisco  General  Hospital,  1001  Potrero  Ave.,  San  Francisco,  CA 
Public  Works 

Phillip  Sowers  (415)  554-8475,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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6547E-C  260  EMBARCADERO  AND  289  STEUART  STREET  ASBESTOS  ABATEMENT  AND  BUILDING  DEMOLITION  Demolition  and 
asbestos  abatement  for  the  building  located  at  260  Embarcadero;  grade  leveling  and  clean-up. 


BID  DUE; 
DURATION: 
LOCATION; 
DEPARTMENT; 
CONTACT : 


March  4,  1992 
n/a 

260  Embarcadero,  San  Francisco 
Real  Estate 

Bob  Haslam  (415)  554-9873,  25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 


2079  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  Work  under  this  contract  consists  of  replacing  approximately  5,870 

linear  feet  of  existing  asbestos  cement  transite  pipe  installed  between  1947  and  1953.  Work  to  be  performed  on 
Rivera  Street,  38th  to  41st  Avenues  and  various  location  on  Pacheco,  35th,  41st  and  42nd  avenues.  Estimate; 
$368.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  3,  1992 
70  working  days 

San  Francisco,  Sunset  District 

Water  Department  - Utilities  Engineering  Bureau 

Bernie  Ancheta  (415)  554-0789,  1145  Market  Street,  San  Francisco,  Ca  94103 


WD-2074  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  POST  STREET  BETWEEN  GOUGH  AND  SCOTT.  Work  under  this 
contract  consists  of  replacing  4,000  linear  feet  of  existing  8 inch  cast  iron  mains  installed  in  1880. 
Estimate; $509.360 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  3,  1992 
100  working  days 

Post  Street  between  Gough  & Scott 

Water  Department,  Utilities  Engineering  Bureau 

Bernie  C.  Ancheta  (415)  554-0789,  1145  Market  Street,  San  Francisco,  CA  94103 


2354Q  HALL  OF  JUSTICE  DISABLED  ACCESS  AND  SIXTH  AND  SEVENTH  FLOORS  EARTHQUAKE  DAMAGE  REPAIRS  Improve  disabled 
access,  patch  superficial  cracks  and  repair  other  earthquake  damage. 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
275  calendar  days 

Hall  of  Justice,  850  Bryant  Street,  San  Francisco 
Public  Works 

Jorge  Alfaro  (415)  554-8497,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


3367W  SEWER  REPLACEMENT  AND  DRAINAGE  WORK  - GREENWICH  AND  JEFFERSON  STREETS  Construct  12"  VCP  sewer,  10"  VCP 
culverts,  catchbasins  and  manholes,  6"  or  8"  side  sewer  connections,  televise  existing  side  sewers  and  repair 
and/or  replace  defective  existing  side  sewers.  Estimate:  $111,050. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
25  calendar  days 

Greenwich  Street  and  Jefferson  Street,  San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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3373H  SEWER  REPLACEMENT  AND  DRAINAGE  WORK  - CAROLINA  STREET  AND  SOUTH  VAN  NESS  AVENUE  Construct  12"  VCP 
sewer,  10"  VCP  culvert,  6"  or  8"  VCP  side  sewer  connections,  catchbasin  and  manholes,  televise  existing  side 
sewers  and  repair,  extend,  abandon  or  replace  defective  side  sewers.  Estimate:  $50,350 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
20  calendar  days 
San  Fransisco 
Public  Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5292A  NUCLEAR  MEDICINE  SUITE  SAN  FRANCISCO  GENERAL  HOSPITAL  Construct  a Nuclear  Medicine  Suite  in  an 
unfinished  basement  area.  Estimate:  $1,350,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
245  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Phil  Sowers  (415)  554-8475 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


5338A  CANDLESTICK  PARK  IMPROVEMENTS  - PHASE  7B  Paint  structural  concrete  A-frames  and  light  towers.  Project 
includes  alternates  for  significant  additional  painting.  Estimate:  $182,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
Until  August  31,  1992 
Candlestick  Park,  San  Francisco 
Public  Works 

Howard  Wong  (415)  554-8465 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


CADILLAC  HOTEL  RENOVATION  Rehabilitation  of  existing  hotel  including  seismic,  plumbing,  electrical,  and  fire 
protection  upgrading.  Estimate:  $2.000.000  (Revised  Estimate) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  5,  1992  at  2:00  p.m. 

540  calendar  days 

380  Eddy  Street,  San  Francisco,  CA  94102 
Mayor's  Office  of  Housing 

Curtis  Chong  (415)  982-2959,  Asian  Neighborhood  Design,  80  Fresno  St. 


CA  94133 


91-51  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  two  (2)  Housing  Authority 
senior  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  and 
structural  & architectural  modifications.  Pre-bid  conference  on  February  26.  1992  at  11:00  a.m.  at  1251  Turk 
Street.  Communitv  Room.  Site  Inspection  will  take  place  at  320  Clementina  Street  at  9:00  a.m.  on  the  same  dav. 
Estimate:  $350,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  10,  1992  at  3:30  p.m. 

180  calendar  days 

Rosa  Parks  at  1251  Turk  St  & Clementina  Towers  at  320/330  Clementina  St,  San  Francisco 

San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319 

440  Turk  Street,  San  Francisco,  CA  94102 


Page  5 


RICHMOND  HILLS  MANOR  Remodel  building  to  comply  with  San  Francisco  fire,  health  and  handicapped  access  codes. 
Areas  to  be  remodeled  include  kitchen,  bathroom,  entrance,  exits  and  some  rooms  and  corridors  for  alarms  and 
spri nkl ers . 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  11,  1992  by  2:00  p.m. 

90  days 

6324  Geary  Boulevard,  San  Francisco 

Mayor's  Office  of  Community  Development  - St.  Vincent  de  Paul  Society 

Karel  Edith  Herrington  (415)  863-3315,  1745  Folsom  Street,  San  Francisco,  CA  94103 


POTRERO  HILL  NEIGHBORHOOD  HOUSE  Rehabilitation  atid  construction  to  facility. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  11,  1992 
Up  to  180  days 

953  De  Haro  Street,  San  Francisco,  CA  94107 
Mayors  Office  of  Housing  and  Community  Development 
Enola  Maxwell  or  Gayle  Justice  (415)  826-8080 


CENTRO  DEL  PUEBLO  OFFICE  REHABILITATION  Rehabilitation  of  2 story  reinforced  concrete  office  building  to  house 
administrative  offices,  counseling  and  educational  uses.  (Approximately  30,000  sq.  ft.)  Work  includes  a new 
elevator,  two  (2)  wheelchair  lifts,  new  interior  partitions,  new  handicapped  restrooms,  new  lighting  and 
electrical  layout,  new  flooring/carpeting,  new  painting,  new  fire  alarm  system.  Estimate:  $500.000.  Pre-bid 

conference  to  be  scheduled. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  13,  1992  at  2:00  p.m. 

3 months 

1656  15th  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corportation 

Armando  Vasquez  / Phillip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


3063  EMERGENCY  PAVEMENT  REPAIRS  Must  possess  a Class  A California  Contractor's  License.  Pre-bid  conference 
on  March  10.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road.  Enoineerino  Building  at  San  Francisco  Airport 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  17,  1992 
One  (1)  year 
S.  F.  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Adlai  Jew  (415)  737-7744 


5175A  SAN  FRANCISCO  MAIN  LIBRARY  EARLY  EXCAVATION  PHASE  WORK  Demolition  and  removal  of  building  slabs, 
foundations  and  paving  and  partial  excavation  for  new  building  down  to  ten  feet  below  grade.  Estimate:  $666.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18,  1992 
90  calendar  days 
Civic  Center,  San  Francisco 
Public  Works 

Russ  Abel  (415)  554-8455,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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4802A  RESTORATION  OF  PIONEER  LOG  CABIN,  GOLDEN  GATE  PARK  Restore  Pioneer  Log  Cabin.  Estimate:  $280,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18,  1992 

360  calendar  days 

Golden  Gate  Park,  San  Francisco 

Public  Works 

Robert  Appleton  (415)  554-8454,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


669ZE  ASBESTOS  ABATEMENT  - FIRE  DEPARTMENT  PUMP  STATION  NO.  1 Removal  and  disposal  of  asbestos, 
asbestos-containing  materials  and  debris.  Estimate:  $175,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18,  1992 
105  working  days 

SFFD  Pump  Station  No.  1,  Second  & Townsend  Streets,  San  Francisco 
Public  Works 

Robert  Jew  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


4937A  AQUARIUM  CEILING  PATCHING  AND  STRUCTURAL  REPAIRS  Work  includes  structural  repairs,  patching  and 
waterproofing  the  ceiling  of  the  Steinhart  Aquarium  at  the  California  Academy  of  Sciences.  Estimate:  $180,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  18,  1992 
90  calendar  days 

Steinhart  Aquarium,  Golden  Gate  Park 
Public  Works 

David  Toy  (415)  554-8476 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


4871A  MORGUE  REMODEL  - SAN  FRANCISCO  GENERAL  HOSPITAL  Remodel  the  San  Francisco  General  Hospital  Morgue. 
Pre-bid  conference  on  March  2.  1992  at  10:00  a.m.  at  San  Francisco  General  Hospital.  Building  3.  Estimate: 
$146.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18,  1992 
90  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Philip  Sowers  (415)  554-8479 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


LEONORA  RUTHERFORD  RESIDENCE  Work  to  include  code  enforcement  repairs  and  minor  seismic  mitigation.  Pre-bi d 
conference  on  March  10.  1992  from  1:00  to  3:00  p.m.  at  164  Farallones  Street.  San  Francisco.  Attendance  is 
Mandatory.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  20,  1992  by  3:00  p.m. 

60  days 

164  Farallones  Street,  San  Francisco 

Mayors  Office  of  Housing  and  Community  Development  - Housing  Conservation  Dev  Corp. 
Hilyard  Wiggins  (415)  554-8904  or  586-8000 
1637  Ocean  Avenue,  San  Francisco,  CA  94112 
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WD  2102  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  EDDY  STREET  The  work  consists  of  replacing  5,550  linear  feet 
of  existing  6"  and  8"  cast  iron  mains  in  Eddy  Street  between  Divisadero  and  Gough  Streets.  Pre-bid  conference 
will  be  held  on  February  28.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco.  CA.  Estimate:  $492,150 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  24,  1992 
120  working  days 

Eddy  Street  between  Divisadero  and  Gough  Streets 
Water  Department  - Utilities  Engineering  Bureau 
Bernie  C.  Ancheta  (415)  554-0789 
1145  Market  Street,  San  Francisco,  CA  94103 


* * * CONSULTANTS  * * * 


ENVIRONMENTAL  IMPACT  REPORT  - SAN  BRUNO  JAIL  Submit  a proposal  to  prepare  an  Environmental  Impact  Report  (EIR) 
for  San  Bruno  Jail  Facilities  in  accordance  with  the  Master  Plan  prepared  for  the  San  Francisco  Sheriff's 
Department  by  the  architects. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  26,  1992 
2 years 

San  Bruno,  California 
Public  Works 

Wallace  Cleland  (415)  554-9159,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


CS  435  ENVIRONMENTAL  CONSULTING  SERVICES  Provide  environmental  consultation  and  monitoring  services  either  by 
direct  assignment  of  company  personnel  or  through  subconsultant  services.  The  consultant  will  be  expected  to 
demonstrate  knowledge  of  local,  State  and  Federal  environmental  laws  and  regulations  such  as  CEQA  and  NEPA,  and 
familiarity  with  the  policies  and  practices  of  local,  State  and  Federal  regulatory  agencies  with  jurisdiction 
over  the  land,  water,  wildlife,  air  and  other  biological  and  cultural  resources  of  the  SFPUC  property,  easements 
and  rights-of-way.  Estimate:  $250.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  28,  1992  at  4:30  p.m. 

2 years 
San  Francisco 

Utilities  Engineering  Bureau,  PUC 
Contracting  Section  (415)  554-0789,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


RFP  145-91  HOSPITAL  INPATIENT  COUNSELING  FOR  PEOPLE  WITH  AIDS  The  San  Francisco  Department  of  Public  Health, 
AIDS  Office,  seeks  proposals  to  provide  hospital  inpatient  counseling  services  on  Ward  5A  and  the  general  medical 
wards  of  San  Francisco  General  Hospital  to  persons  with  AIDS,  their  families,  friends  and  lovers.  Estimate: 
$222,980  (Revised  estimate ) 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  2,  1992  by  12:00  p.m. 

12  to  36  months 
San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


RFP  146-91  HOSPITAL  OUTPATIENT  COUNSELING  FOR  PEOPLE  WITH  AIDS  The  San  Francisco  Department  of  Public  Health, 
AIDS  Office,  is  seeking  proposals  to  provide  hospital  outpatient  counseling  services  on  Ward  86  of  San  Francisco 
General  Hospital  to  persons  with  AIDS.  Estimate:  $87.770 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  2,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


RFP  0001-91  HEALTH  PROMOTION  AND  PREVENTIVE  MEDICINE  FOR  SAN  FRANCISCO  FIRE  FIGHTERS  The  San  Francisco  Fire 
Department  seeks  to  contract  for  a physical  fitness  testing/evaluation  program  for  approximately  550 
firefighters.  Areas  covered  include  coronary  risk  factor  evaluation,  cardiovascular  examination,  laboratory 
procedures,  respiratory  system  testing,  body  composition,  and  results  and  consultation. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday,  March  5,  1992  by  4:00  p.m.  (DUE  DATE  EXTENDED) 
14  months 

Unknown  until  contractor  is  selected 
Fire  Department 

Ms.  Binnie  Singh  (415)  861-8000  ext.  0250 
260  Golden  Gate  Avenue,  Room  311 


ASBESTOS  ABATEMENT  SERVICES  The  Department  of  Public  Works  is  seeking  proposals  from  contractors  to  provide 
labor,  materials  and  equipment  as-needed  for  asbestos  abatement  services  on  properties  maintained  by  the 
department.  All  asbestos  abatement  services  shall  be  performed  in  accordance  with  applicable  Federal,  State  and 
Local  regulations  and  guidelines  including  AHERA  guidelines  and  the  Department  of  Public  Works  Master  Asbestos 
Abatement  Specifications.  Estimate:  $400,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  6,  1992 
2 years 

Various  City-owned  buildings  in  San  Francisco  and  San  Mateo 
Public  Works 

Steve  Mullinnix  (415)  695-7330 

Bayview  Plaza,  Suite  600,  3801  Third  Street,  San  Francisco,  CA  94124 


066-92  AUTOMATED  MANAGEMENT  INFORMATION  SYSTEM  The  San  Francisco  Housing  Authority 
from  qualified  vendors  to  provide  an  integrated  computer  system,  including  hardware, 
applications  software  and  support  and  training  services.  Bid  packages  are  available 
of  $35.00. 


is  accepting  proposals 

systems  software, 

for  a nonrefundable  deposit 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  10,  1992  at  4:00  p.m. 

12  to  18  months 
San  Francisco 

San  Francisco  Housing  Authority 
Debbie  McDaniel  (415)  554-1344 
440  Turk  Street,  San  Francisco,  CA  94102 
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PREPARE  ENVIRONMENTAL  DOCUMENT  FOR  EMBARCADERO  REPLACEMENT  PROJECT  Prepare  an  Environmental  Document  (EIR/EIS) 
for  the  San  Francisco  Embarcadero  Replacement  Project. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  11,  1992 
15  months 

San  Francisco  Waterfront 
Public  Works 

Sara  Pickus  (415)  554-8214 

1680  Mission  Street,  4th  floor,  San  Francisco,  CA  94103 


132-91  ASBESTOS  SURVEY  OF  SAN  FRANCISCO  CITY-OWNED  BUILDINGS  The  San  Francisco  Department  of  Public  Health 
Toxics,  Health  and  Safety  Servi ces-Asbestos  Program  is  seeking  proposals  for  four  (4)  types  of  services  relating 
to  asbestos  survey  of  San  Francisco  City-owned  buildings.  Separate  proposals  are  being  requested  for;  Task  I 
Computer  Database/Cost  Estimation,  Task  II  Brochure  and  Curricula  Development,  Task  III  Project  Management,  Task 
IV  Building  Inspections.  A Pre-proposal  conference  will  be  held  on  March  6.  1992  at  the  following  times:  Task 
at  9:00  a.m.:  Task  2 at  9:45  a.m.:  Tasks  3 and  4 at  10:30  a.m.  at  Department  of  Public  Health.  101  Grove.  Roon 
300.  San  Francisco.  CA. 


RFP  DUE: 

DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  23,  1992  at  12:00  noon  for  Tasks  I and  II 

March  30,  1992  at  12:00  noon  for  Tasks  III  and  IV 

1 to  1 1/2  years 

Five  California  Counties 

Public  Health 

Bruce  Josloff  (415)  554-2677 

101  Grove  Street,  Room  321,  San  Francisco,  CA  94102 


RFP  148-92  CARE  APPLICATION  FOR  COMMUNITY  OF  COLOR  CBO'S  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  applications  from  people  of  color  community  based  organizations.  Funds  are  available  for  Other 
Primary  Health  Care  and  Substance  Abuse  Treatment  Services.  Application  packages  which  provide  more  informatioi 
regarding  services,  eligibility  requirements,  and  instructions  for  application,  are  available  at  the  AIDS 
Office.  Pre-proposal  conferences  will  be  held  on  March  5.  1992  at  2:00  p.m.  for  Substance  Abuse  Treatment  and  i 
3:30  p.m.  for  Other  Primary  Heath  Care  at  the  AIDS  Offfice.  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA 
94102.  A Technical  Assistance  Workshop  will  be  held  on  Friday  March  6,  1992  at  9:00  a.m.  at  the  same  location. 
Estimate:  Substance  Abuse  Treatment  $260.000:  Other  Primary  Health  Care  $260,000 


RFP  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT; 


March  24,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Public  Health  - AIDS  Office 

Judith  Weld,  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave.,  5th  floor,  S.  F.,  CA  94102 


RFP  149-92  CARE  APPLICATION  FOR  SERVICES  TO  YOUTH  The  Department  of  Public  Health  AIDS  Office  is  seeking  CARE 
Applications  for  services  targeting  youth  ages  13  to  24.  Funds  are  available  for  Housing  and  Substance  Abuse 
Treatment  Services.  Application  packages  which  provide  more  information  regarding  services,  eligibility 
requirements  and  instructions  for  application  are  available  at  the  AIDS  Office.  Pre-proposal  conferences  will 
held  on  March  4.  1992  at  9:00  a.m.  for  Substance  Abuse  Treatment  and  at  10:30  a.m  for  Housing  at  the  AIDS  Offic 
located  at  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA  94102.  A Technical  Assistance  Workshop  will  be  he  I 
on  Friday  March  6.  1992  at  9:00  a.m.  Estimate:  $200.000  for  Substance  Abuse  Treatment  and  $200.000  for  Housin I 


RFP  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT; 

CONTACT; 


March  24,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Public  Health  - AIDS  Office 

Judith  Weld,  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave,  5th  fir,  S.F.  CA  94102 
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ARCHEOLOGICAL  CONSULTANT  The  selected  consultant  will  1)  write  a research  design  specifying  the  methods  to 
properly  evaluate  the  site's  eligibility  for  the  National  Register  of  Historic  places  2)  Perform  field  work  in 
accordance  with  the  approved  research  design  3)  write  a report  of  findings  for  the  archaeological  excavation  in 
accordance  with  AAMR  guidelines.  Call  contact  person  listed  below  for  information  on  pre-submittal  conference. 
Estimate:  $20,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  1,  1992  by  3:00  p.m. 

6 months 

Early  Intake,  Tuolumne  County 

PUC,  Utilities  Engineering  Bureau 

Robert  Chun  (415)  554-0713 

1155  Market  Street,  San  Francisco,  CA  94103 


* * * CONCESSION  OR  LEASE  **  * * 


MOBILE  CATERING  IN  THE  GARAGE  TAXI 

staging  area.  One  lease  (Lease  A) 
between  4:00  P.M.  and  12  midnight. 


STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
operates  between  9:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
(Small  business  set-aside)  Minimim  bid  for  each  lease:  $5.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport 

Airport,  Business  and  Finance 
Sandra  Grumpier  (415)  876-2215 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Pre-bid  conference  on  Thursday.  March 
5.  1992  at  10:00  a.m.  in  Conference  Room  509-B.  5th  floor.  International  Terminal  at  the  Airport.  Estimate: 
$30.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


n/a 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Grumpier  (415)  876-2215 


GOLF  SHOP  LEASE  Golf  Shop  lease  for  250  sq  ft  on  second  level  and  optional  200  sq  ft  of  first  level  of  the 
baggage  claim  area  at  the  Airport.  Minimum  bid:  $15,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  9,  1992 
5 year  term  lease 

North  Terminal,  San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Grumpier  (415)  876-2215 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  In  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollarvalueof  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hail 
San  Francisco,  CA  94102 
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The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE BUYER 


3591 

3626 

3627 

3628 

3629 
3666 

3630 
.3631 
3633 

3635 

3636 

3637 

3638 

3639 

3640 

3641 

3642 

3643 
3645 
3653 
3652 
3664 
492 


1 It  Moving  Services,  To  move  office  equipment,  furniture  etc. 

1000  ea  Book  Supports,  standard  metal,  Sand,  Brodart  #44-751-001 
1 ea  Lettering  Machine,  LM-500  Max  Letterex  w/additional  equipment 
1 ea  Folding  Machine,  Deliver,  install  and  train,  Alcatel  Friden 
4 mx  Cat  Carrier,  cardboard,  wax-coated,  250  lb  C Flute,  #3  white 
1 ea  Lotus,  Ver.  3.1;  1 ea  Windows  Ver.  3.0;  1 ea  Norton  Utilities  etc. 
1 ea  Everex  Eversync/SVGA  14"  color  monitor.  Model  500  etc. 

105  ft  Pipe,  Steel,  Black,  plain  ends,  sch.  40  4"  etc. 

4 ea  Mobile  Motorcycle  Radio,  Spectra,  Motorola,  UHF-T  Band  Scan  etc. 

1 ea  Tractor/Mower:  diesel  powered.  Ford  Model  1520  w/attachments 

8.000  lbs  Carbon,  Activated  powder,  hydrodarco  B 

150  ea  Clip,  End,  WABCO  #17173-2000;  4 ea  Runner  L.H.,  WABCO  etc. 

200  ft  Pipe,  corrugated,  spiral,  16  gauge,  galvanized  etc. 

200  ea  Meter,  water,  flow  rate  indicating  1"  magnetic  drive  type  etc. 

1 ea  Personnel,  Burden  Carrier,  Electric  model  B2-48  (Taylor-Dunn) 

1 ea  Grinder,  valve  equipment,  Sioux  Model  2075E  etc. 

2 ea  Breathing  apparatus,  self-contained,  30  minutes,  North  Model  816 
1 ea  Flanged  gate  valve,  4"  class  300  cast  steel,  Limitorque  SW-323 

1 ea  Convection  Oven,  "Lab  Line"  Imperial  IV,  VWR  Cat  #52433-181  etc. 

12  ea  Workstation,  adjustable  for  keyboard  center  for  PC 

104  ea  Chair,  gang-stack:  chrome  finished  3/4"  x 16  gauge  steel,  Virco 

20.000  ea  File  folder,  Manila  size  9 1/2"  x 12  1/4"  w/metal  fasteners 
Chevrolet  and  Ford  Pick-up  Trucks,  Wagon  and  Sedan 


03-02-92 

03-03-92 

03-03-92 

03-03-92 

03-03-92 

03-04-92 

03-05-92 

03-05-92 

03-05-92 

03-05-92 

03-05-92 

03-06-92 

03-06-92 

03-06-92 

03-06-92 

03-06-92 

03-06-92 

03-06-92 

03-06-92 

03-09-92 

03-10-92 

03-10-92 

03-06-92 


J.  Wong 
C.  Crawford 
J.  Louie 
J.  Louie 
J.  Louie 
R.  Low 
J.  Sealy 
J.  Sealy 
R.  Fleming 
T.  Fiore 
J.  Sealy 
J.  Wong 
J.  Wong 
J.  Wong 
J.  Wong 
J.  Wong 
J.  Sealy 
J.  Wong 

B.  Tison 

C.  Crawford 
C.  Crawford 
J.  Louie 

C.  Chavez 


ADDITIONAI.  MATERIAL  AND  EQUIPMENT 


008-92  SECURITY  GUARD  SERVICES  The  San  Francisco  Housing  Authority  is  currently  soliciting  bids  from  firms  to 
provide  security  services  for  the  apartment  compl(?x  located  at  1251  Turk  Street  and  the  surrounding  Authority 
property  within  the  block  bordered  by  Buchanan,  Turk,  Webster  and  Golden  Gate  Avenue.  Contractor  will  maintain 
controlled  access  to  the  residential  community  housed  at  the  apartment  complex.  The  firm  will  also  be 
responsible  for  other  duties.  Estimate:  $45,000  - $140,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday,  March  5,  1992  by  4:00  p.m. 

6-18  months 

Rosa  Parks  Apartment  Complex,  1251  Turk  Street 
San  Francisco  Housing  Authority 
Vivian  Bains-Berry  (415)  554-1257 
440  Turk  Street,  San  Francisco,  CA  94102 


" " * CONSTRUCTION  " * * 


91-41A  (REBIO)  MODERNIZATION  OF  ELEVATORS  Modernization  of  three  (3)  overhead  traction  passenger  elevators. 
Estimate:  $400.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  3,  1992  by  2:00  p.m. 

240  working  days 

822  Pacific  Avenue 

San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


2234Q  EARTHQUAKE  DAMAGE  REPAIRS.  SAN  FRANCISCO  GENERAL  HOSPITAL  Plaster  repair,  expansion  joint  replacement, 
painting,  epoxy  grouting,  exterior  repair,  window  replacement,  exterior  ceramic  tile  and  clay  roof  tile 
replacement  and  anchoring  and  structural  bracing  of  parapet  walls.  Estimate:  $656.420. 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
90  calendar  days 

San  Francisco  General  Hospital,  1001  Potrero  Ave.,  San  Francisco,  CA 
Public  Works 

Phillip  Sowers  (415)  554-84/5,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


6547E-C  260  EMBARCADERO  AND  289  STEUART  STREET  ASBESTOS  ABATEMENT  AND  BUILDING  DEMOLITION  Demolition  and 
asbestos  abatement  for  the  building  located  at  260  Embarcadero;  grade  leveling  and  clean-up. 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  4,  1992 
n/a 

260  Embarcadero,  San  Francisco 
Real  Estate 

Bob  Haslam  (415)  554-9873,  25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 
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Z079  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  Work  under  this  contract  consists  of  replacing  approximately  5,870 
linear  feet  of  existing  asbestos  cement  transit  pipe  installed  between  1947  and  1953.  Work  to  be  performed  on 
Rivera  Street,  38th  to  41st  Avenues  and  various  location  on  Pacheco,  35th,  41st  and  42nd  avenues.  Estimate: 
$368.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  3,  1992 
70  working  days 

San  Francisco,  Sunset  District 

Water  Department  - Utilities  Engineering  Bureau 

Bernie  Ancheta  (415)  554-0789,  1145  Market  Street,  San  Francisco,  Ca  94103 


WD-2074  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  POST  STREET  BETWEEN  GOUGH  AND  SCOTT.  Work  under  this 
contract  consists  of  replacing  4,000  linear  feet  of  existing  8 inch  cast  iron  mains  installed  in  1880. 
Estimate:  $509.360 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  3,  1992 
100  working  days 

Post  Street  between  Gough  & Scott 

Water  Department,  Utilities  Engineering  Bureau 

Bernie  C.  Ancheta  (415)  554-0789,  1145  Market  Street,  San  Francisco,  CA  94103 


2354Q  HALL  OF  JUSTICE  DISABLED  ACCESS  AND  SIXTH  AND  SEVENTH  FLOORS  EARTHQUAKE  DAMAGE  REPAIRS  Improve  disabled 
access,  patch  superficial  cracks  and  repair  other  earthquake  damage. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
275  calendar  days 

Hall  of  Justice,  850  Bryant  Street,  San  Francisco 
Public  Works 

Jorge  Alfaro  (415)  554-8497,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


3367W  SEWER  REPLACEMENT  AND  DRAINAGE  WORK  - GREENWICH  AND  JEFFERSON  STREETS  Construct  12"  VCP  sewer,  10"  VCP 
culverts,  catchbasins  and  manholes,  6"  or  8"  side  sewer  connections,  televise  existing  side  sewers  and  repair 
and/or  replace  defective  existing  side  sewers.  Estimate:  $111,050. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
25  calendar  days 

Greenwich  Street  and  Jefferson  Street,  San  Francisco 
Publ i c Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


3373W  SEWER  REPLACEMENT  AND  DRAINAGE  WORK  - CAROLINA  STREET  AND  SOUTH  VAN  NESS  AVENUE  Construct  12"  VCP 
sewer,  10"  VCP  culvert,  6"  or  8"  VCP  side  sewer  connections,  catchbasin  and  manholes,  televise  existing  side 
sewers  and  repair,  extend,  abandon  or  replace  defective  side  sewers.  Estimate:  $50,350 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
20  calendar  days 
San  Fransisco 
Public  Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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5292A  NUCLEAR  HEDICINE  SUITE  SAN  FRANCISCO  GENERAL  HOSPITAL  Construct  a Nuclear  Medicine  Suite  in  an 
unfinished  basement  area.  Estimate:  $1,350,000. 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  4,  1992 
245  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Phil  Sowers  (415)  554-8475 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


5338A  CANDLESTICK  PARK  IMPROVEMENTS  - PHASE  7B  Paint  structural  concrete  A-frames  and  light  towers.  Project 
includes  alternates  for  significant  additional  painting.  Estimate:  $182,000 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


March  4,  1992 
Until  August  31,  1992 
Candlestick  Park,  San  Francisco 
Public  Works 

Howard  Wong  (415)  554-8465 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


CADILLAC  HOTEL  RENOVATION  Rehabilitation  of  existing  hotel  including  seismic,  plumbing,  electrical,  and  fire 
protection  upgrading.  Estimate:  $2.000.000  (Revised  Estimate) 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT 

CONTACT; 


March  5,  1992  at  2:00  p.m. 

540  calendar  days 

380  Eddy  Street,  San  Francisco,  CA  94102 
Mayor's  Office  of  Housing 

Curtis  Chong  (415)  982-2959,  Asian  Neighborhood  Design,  80  Fresno  St.  S.F.,  CA  94133 


91-51  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  two  (2)  Housing  Authority 
senior  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  and 
structural  & architectural  modifications.  Pre-bid  conference  on  February  26.  1992  at  11:00  a.m.  at  1251  Turk 
Street.  Community  Room.  Site  Inspection  will  take  place  at  320  Clementina  Street  at  9:00  a.m.  on  the  same  dav. 
Estimate:  $350,000 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT 

CONTACT; 


March  10,  1992  at  3:30  p.m. 

180  calendar  days 

Rosa  Parks  at  1251  Turk  St  & Clementina  Towers  at  320/330  Clementina  St,  San  Francisco 

San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319 

440  Turk  Street,  San  Francisco,  CA  94102 


POTRERO  HILL  NEIGHBORHOOD  HOUSE  Rehabilitation  and  construction  to  facility.  Estimate:  $100,000 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT; 

CONTACT: 


March  11,  1992 
Up  to  180  days 

953  De  Haro  Street,  San  Francisco,  CA  94107 
Mayors  Office  of  Housing  and  Community  Development 
Enola  Maxwell  or  Gayle  Justice  (415)  826-8080 
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CENTRO  DEL  PUEBLO  OFFICE  REHABILITATION  Rehabilitation  of  2 story  reinforced  concrete  office  building  to  house 
administrative  offices,  counseling  and  educational  uses.  (Approximately  30,000  sq.  ft.)  Work  includes  a new 
elevator,  two  (2)  wheelchair  lifts,  new  interior  partitions,  new  handicapped  restrooms,  new  lighting  and 
electrical  layout,  new  flooring/carpeting,  new  painting,  new  fire  alarm  system.  Estimate:  $500.000.  Pre-bid 

conference  to  be  scheduled. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  13,  1992  at  2:00  p.m. 

3 months 

1656  15th  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corportation 

Armando  Vasquez  / Phillip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


3063  EMERGENCY  PAVEMENT  REPAIRS  Must  possess  a Class  A California  Contractor's  License.  Pre-bid  conference 
on  March  10.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road.  Engineering  Building  at  San  Francisco  Airport 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  17,  1992 
One  ( 1 ) year 
S.  F.  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Adlai  Jew  (415)  737-7744 


5175A  SAN  FRANCISCO  MAIN  LIBRARY  EARLY  EXCAVATION  PHASE  WORK  Demolition  and  removal  of  building  slabs, 
foundations  and  paving  and  partial  excavation  for  new  building  down  to  ten  feet  below  grade.  Estimate:  $666.000 

BID  DUE:  March  18,  1992 

DURATION:  90  calendar  days 

LOCATION:  Civic  Center,  San  Francisco 

DEPARTMENT:  Public  Works 

CONTACT:  Russ  Abel  (415)  554-8455,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


4802A  RESTORATION  OF  PIONEER  LOG  CABIN,  GOLDEN  GATE  PARK  Restore  Pioneer  Log  Cabin.  Estimate:  $280,000 

BID  DUE:  March  18,  1992 

DURATION:  360  calendar  days 

LOCATION:  Golden  Gate  Park,  San  Francisco 

DEPARTMENT:  Public  Works 

CONTACT:  Robert  Appleton  (415)  554-8454,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


6692E  ASBESTOS  ABATEMENT  - FIRE  DEPARTMENT  PUMP  STATION  NO.  1 Removal  and  disposal  of  asbestos, 
asbestos-containing  materials  and  debris.  Estimate:  $175,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18,  1992 
105  working  days 

SFFD  Pump  Station  No.  1,  Second  & Townsend  Streets,  San  Francisco 
Publ i c Works 

Robert  Jew  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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4937A  AQUARIUM  CEILING  PATCHING  AND  STRUCTURAL  REPAIRS  Work  includes  structural  repairs,  patching  and 
waterproofing  the  ceiling  of  the  Steinhart  Aquarium  at  the  California  Academy  of  Sciences.  Estimate;  $180,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT; 
CONTACT : 


March  18,  1992 
90  calendar  days 

Steinhart  Aquarium,  Golden  Gate  Park 
Publ i c Works 

David  Toy  (415)  554-8476 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


4871A  MORGUE  REMODEL  - SAN  FRANCISCO  GENERAL  HOSPITAL  Remodel  the  San  Francisco  General  Hospital  Morgue. 
Pre-bid  conference  on  March  2.  1992  at  10:00  a.m.  at  San  Francisco  General  Hospital.  Building  3.  Estimate: 
$146.000 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT 

CONTACT; 


March  18,  1992 
90  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Philip  Sowers  (415)  554-8479 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


LEONORA  RUTHERFORD  RESIDENCE  Work  to  include  code  enforcement  repairs  and  minor  seismic  mitigation.  Pre-bid 
cp n fe rence  on  March  10.  1992  from  1:00  to  3:00  p.m.  at  164  Farallones  Street.  San  Francisco.  Attendance  is 
Mandatory.  Estimate:  $30.000 


BID  DUE; 

DURATION; 

LOCATION: 

DEPARTMENT 

CONTACT; 


March  20,  1992  by  3:00  p.m. 

60  days 

164  Farallones  Street,  San  Francisco 

Mayors  Office  of  Housing  and  Community  Development  - Housing  Conservation  Dev  Corp. 
Hilyard  Wiggins  (415)  554-8904  or  586-8000 
1637  Ocean  Avenue,  San  Francisco,  CA  94112 


HD  2102  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  EDDY  STREET  The  work  consists  of  replacing  5,550  linear  feet 

of  existing  6"  and  8"  cast  iron  mains  in  Eddy  Street  between  Divisadero  and  Gough  Streets.  Pre-bid  conference 
will  be  held  on  February  28.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco.  CA.  Estimate:  $492,150 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


March  24,  1992 
120  working  days 

Eddy  Street  between  Divisadero  and  Gough  Streets 
Water  Department  - Utilities  Engineering  Bureau 
Bernie  C.  Ancheta  (415)  554-0789 
1145  Market  Street,  San  Francisco,  CA  94103 


RICAFORT  RESIDENCE  Exterior  and  interior  painting,  window  repair  and  replacements,  plumbing  and  electrical 
updating,  repairs  and  replacements.  Pre-bid  confi>rence  on  March  12,  1992  from  1:00  to  3:00  p.m.  at  1191 
Fitzgerald  Avenue.  Attendance  at  the  pre-bid  is  mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  26,  1992 
Two  weeks 

1191  Fitzgerald  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development  - HCDC 

Tom  Watts  (415)  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 
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CONSULTANTS 


RFP  0001-91  HEALTH  PROMOTION  AND  PREVENTIVE  MEDICINE  FOR  SAN  FRANCISCO  FIRE  FIGHTERS  The  San  Francisco  Fire 
Department  seeks  to  contract  for  a physical  fitness  testing/evaluation  program  for  approximately  550 
firefighters.  Areas  covered  include  coronary  risk  factor  evaluation,  cardiovascular  examination,  laboratory 
procedures,  respiratory  system  testing,  body  composition,  and  results  and  consultation. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday,  March  5,  1992  by  4:00  p.m.  (DUE  DATE  EXTENDED) 
14  months 

Unknown  until  contractor  is  selected 
Fire  Department 

Ms.  Binnie  Singh  (415)  861-8000  ext.  0250 
260  Golden  Gate  Avenue,  Room  311 


ASBESTOS  ABATEMENT  SERVICES  The  Department  of  Public  Works  is  seeking  proposals  from  contractors  to  provide 
labor,  materials  and  equipment  as-needed  for  asbestos  abatement  services  on  properties  maintained  by  the 
department.  All  asbestos  abatement  services  shall  be  performed  in  accordance  with  applicable  Federal,  State  and 
Local  regulations  and  guidelines  including  AHERA  guidelines  and  the  Department  of  Public  Works  Master  Asbestos 
Abatement  Specifications.  Estimate:  $400,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  6,  1992 
2 years 

Various  City-owned  buildings  in  San  Francisco  and  San  Mateo 
Public  Works 

Steve  Mullinnix  (415)  695-7330 

Bayview  Plaza,  Suite  600,  3801  Third  Street,  San  Francisco,  CA  94124 


006-92  AUTOMATED  MANAGEMENT  INFORMATION  SYSTEM  The  San  Francisco  Housing  Authority 
from  qualified  vendors  to  provide  an  integrated  computer  system,  including  hardware, 
applications  software  and  support  and  training  services.  Bid  packages  are  available 
of  $35.00. 


is  accepting  proposals 

systems  software, 

for  a nonrefundabl e deposit 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  10,  1992  at  4:00  p.m. 

12  to  18  months 
San  Francisco 

San  Francisco  Housing  Authority 
Debbie  McDaniel  (415)  554-1344 
440  Turk  Street,  San  Francisco,  CA  94102 


PREPARE  ENVIRONMENTAL  DOCUMENT  FOR  EMBARCADERO  REPLACEMENT  PROJECT  Prepare  an  Environmental  Document  (EIR/EIS) 
for  the  San  Francisco  Embarcadero  Replacement  Project. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  11,  1992 
15  months 

San  Francisco  Waterfront 
Public  Works 

Sara  Pickus  (415)  554-8214 

1680  Mission  Street,  4th  floor,  San  Francisco,  CA  94103 
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1992  CITYWIDE  TRANSPORTATION  SURVEY  The  chosen  consultant  will  assume  the  responsibility  of  administering  a 
travel  behavior  survey  of  San  Francisco  employees  and  employers  in  Spring  1992  and  non-work/visitor  trips  in  the 
Summer  and  Fall  1992.  The  overall  objective  of  tlie  survey  is  to  determine  travel  behavior  patterns  and  relate 
them  to  the  level  of  travel  generated  by  various  land  uses.  Professional  services  are  sought  in  economic 
analysis,  statistics,  transportation  and  market  survey  research.  Estimate:  $50.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  16,  1992 

April  - November  1992 

Various  sites  throughout  San  Francisco 

City  Planning 

William  C.  Wycko  (415)  558-6264 

City  Planning,  450  McAllister  Street,  4th  floor,  San  Francisco,  CA  04102 


132-91  ASBESTOS  SURVEY  OF  SAN  FRANCISCO  CITY-OWNED  BUILDINGS  The  San  Francisco  Department  of  Public  Health 
Toxics,  Health  and  Safety  Servi ces-Asbestos  Program  is  seeking  proposals  for  four  (4)  types  of  services  relating 
to  asbestos  survey  of  San  Francisco  City-owned  buildings.  Separate  proposals  are  being  requested  for:  Task  I 

Computer  Database/Cost  Estimation,  Task  II  Brochure  and  Curricula  Development,  Task  III  Project  Management,  Task 
IV  Building  Inspections.  A Pre-proposal  conference  will  be  held  on  March  6.  1992  at  the  following  times:  Task  1 
at  9:00  a.m.:  Task  2 at  9:45  a.m.:  Tasks  3 & 4 at  10:30  a.m.  at  Dept  of  Public  Health.  101  Grove.  Rm  300.  S.F. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  23,  1992  at  12  noon  for  Tasks  I & II,  March  30,  1992  at  12  noon  for  Tasks  III  & IV 

1 to  1 1/2  years 

Five  California  Counties 

Public  Health 

Bruce  Josloff  (415)  554-2677,  101  Grove  Street,  Room  321,  San  Francisco,  CA  94102 


RFP  148-92  CARE  APPLICATION  FOR  COMMUNITY  OF  COLOR  CBO'S  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  applications  from  people  of  color  community  based  organizations.  Funds  are  available  for  Other 
Primary  Health  Care  and  Substance  Abuse  Treatment  Services.  Application  packages  which  provide  more  information 
regarding  services,  eligibility  requirements,  and  instructions  for  application,  are  available  at  the  AIDS 
Office.  Pre-proposal  conferences  will  be  held  on  March  5.  1992  at  2:00  p.m.  for  Substance  Abuse  Treatment  and  at 
3:30  p.m.  for  Other  Primary  Heath  Care  at  the  AIDS  Offfice.  25  Van  Ness  Avenue.  5th  floor,  San  Francisco.  CA 
94102.  A Technical  Assistance  Workshop  will  be  held  on  Friday  March  6.  1992  at  9:00  a.m.  at  the  same  location. 
Estimate:  Substance  Abuse  Treatment  $260.000:  Other  Primary  Health  Care  $260.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  24,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Public  Health  - AIDS  Office 

Judith  Weld,  (415)  554-9044.  AIDS  Office,  25  Van  Ness  Ave.,  5th  floor,  S.  F.,  CA  94102 


RFP  149-92  CARE  APPLICATION  FOR  SERVICES  TO  YOUTH  The  Department  of  Public  Health  AIDS  Office  is  seeking  CARE 
Applications  for  services  targeting  youth  ages  13  to  24.  Funds  are  available  for  Housing  and  Substance  Abuse 
Treatment  Services.  Application  packages  which  provide  more  information  regarding  services,  eligibility 
requirements  and  instructions  for  application  are  available  at  the  AIDS  Office.  Prjf-proppsaJ  conferences  wi.lLb]| 
h^_1  d on  March  4.  1992  at  9:00  a.m.  for  Substance  Abuse  Treatment  and  at  10:30  a.m  for  Housing  at  .tj\e  AIDS  Office 
located  at  25  Van  Ness  Avenue.  5th  floor,  San  Francisco.  CA  94102.  A Technical  Assistance  Workshop  will  be  held 
on_  Fr i day  March  6.  1992  at  9:00  a.m. _Esl.i_maie $200.000  for  Substance  Abuse  Treatment  and  $200.000  for  Housing 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  24.  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Public  Health  - AIDS  Office 

Judith  Weld,  (415)  554-9044.  AIDS  Office.  25  Van  Ness  Ave,  5th  fir,  S.F.  CA  94102 


L 


RFP  151-92  PHARMACY  INVENTORY  The  Department  of  Public  Health,  San  Francisco  General  Hospital  is  seeking  an 
organization  to  perform  its  annual  pharmacy  physical  inventory  for  the  fiscal  year  ending  June  30,  1992  at  five 
(5)  locations  within  the  pharmacy  department  at  1001  Potrero  Ave.,  San  Francisco,  CA.  A pre-proposal  conference 
will  be  held  on  March  11.  1992  from  9:00  to  10:00  a.m.  at  San  Francisco  General  Hospital,  1001  Potrero  Avenue 
(Main  Hospital  Bldg.)  Cafeteria  Conference  Room  itZ.  Estimate:  $10,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992 
2 months 

San  Francisco  General  Hospital,  Room  l-P-2 
Pharmaceutical  Services 
David  Burris  (415)  206-8461 

1001  Potrero  Avenue,  Room  l-P-2,  San  Francisco,  CA  94110 


RFP  147-92  PREVENTION  AND  EDUCATION  FOR  GAY  AND  UISEXUAL  MEN  - RELAPSE  SERVICES  The  Department  of  Public 
Health  AIDS  Office  is  seeking  proposals  for  prevention  and  education  programs  designed  to  prevent  sexual  relapse 
among  gay  and  bisexual  men  in  San  Francisco.  The  target  population  is  gay  and  bisexual  men  who  are  experiencing 
relapse,  regardless  of  their  age,  race,  or  socio-economic  status.  Pre-proposal  conference  March  10.  1992  at  9:00 
a.m.  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA  94102.  Estimate:  $75.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Department  of  Public  Health  - AIDS  Office 
Judith  Weld,  RFP  Coordinator,  (415)  554-9044 
25  Van  Ness  Avenue,  San  Francisco,  CA  94102 


RFP  150-92  1991-92  SLIAG  COST  REPORT  The  Department  of  Public  Health  is  seeking  a consulting  firm  to  prepare 
fiscal  year  1991-92  LIMA  and  IRCA  subvention  cost  reports  conforming  to  State  and  Federal  guidelines  for  San 
Francisco  General  Hospital  Medical  Center  and  8 district  health  centers  to  claim  Federal  funds  under  the  SLIAG 
program  and  respond  to  any  questions  and  audits  from  State  and  Federal  agencies.  Pre-proposal  conference  on 
March  13.  1992  from  1:30  to  2:30  p.m.  at  the  Department  of  Public  Health.  101  Grove  Street.  Room  302,  San 
Francisco.  CA  94102. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992  at  noon 
1 year 

San  Francisco  General  Hospital  and  8 District  Health  Centers 
Public  Health 

Paula  Ferland  (415)  206-6681 

1001  Potrero  Avenue,  Building  10,  Ward  15,  Room  516 
San  Francisco,  CA  94110 


009-92  PROJECT-BASED  ACCOUNTING  SYSTEM  Technical  assistance  in  designing,  developing  and  implementing  a 
project-based  accounting  system  (P-BA)  to  record  income  and  expenditures  at  the  development  level.  Services  to 
include  a review  of  current  accounting  systems/operations,  preparation  of  specifications  and  needs  assessment  for 
new  P-BA,  development  of  procedures  manuals,  conducting  staff  training  on  P-BA  and  project  based  budgeting. 
Estimate:  $50,000  to  100,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  31,  1992 

18  months 

San  Francisco,  CA 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 
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ARCHEOLOGICAL  CONSULTANT  The  selected  consultant  will  1)  write  a research  design  specifying  the  methods  to 
properly  evaluate  the  site's  eligibility  for  the  National  Register  of  Historic  places  2)  Perform  field  work  in 
accordance  with  the  approved  research  design  3)  write  a report  of  findings  for  the  archaeological  excavation  in 
accordance  with  AAMR  guidelines.  Call  contact  person  listed  below  for  information  on  pre-submittal  conference. 
Estimate:  $20,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


April  1,  1992  by  3:00  p.m. 

6 months 

Early  Intake,  Tuolumne  County 

PUC,  Utilities  Engineering  Bureau 

Robert  Chun  (415)  554-0713 

1155  Market  Street,  San  Francisco,  CA  94103 


" * " CONCESSION  OR  LEASE  " " * 


MOBILE  CATERING  IN  THE  GARAGE  TAXI 
staging  area.  One  lease  (Lease  A) 
between  4:00  P.M.  and  12  midnight. 


STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
operates  between  9:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
(Small  business  set-aside)  Minimim  bid  for  each  lease:  $5.000 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Pre-bid  conference  on  Thursday.  March 
5.  1992  at  10:00  a.m.  in  Conference  Room  509-B.  5th  floor.  International  Terminal  at  the  Airport.  Estimate: 
$30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


(iOLF  SHOP  LEASE  Golf  Shop  lease  for  250  sq  ft  on  second  level  and  optional  200  sq  ft  of  first  level  of  the 
baggage  claim  area  at  the  Airport.  Minimum  bid:  $15,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  9,  1992 
5 year  term  lease 

North  Terminal,  San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-22.15 
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LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Pre-bid  conference  on  March  11.  1992  at  10:00  a.m.  at  San  Francisco  International 
Airport.  International  Terminal.  5th  floor.  Conference  Room  509A.  Minimum  bid:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Anthony  Alicastro  (415)  876-2365 

San  Francisco  Int'l  Airport,  P.O.  Box  8097,  San  Francisco,  CA  94128 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS.  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A rrx)re  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicatedon  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 


Room  270,  City  Hall 
San  Francisco,  CA  94102 
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The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  ff  DESCRIPTION 


;^653 

3652 

3664 

3697 

3667 

3668 

3669 

3670 

3672 

3673 

3674 

3680 

3681 
3654 

3671 

3676 

3677 

3682 

3683 

3684 

3685 

3686 

3687 

3688 

3689 

3690 
368 ) 

3692 

3693 
3684 
3688 


12  ea  Workstation,  adjustable  for  keyboard  center  for  PC 

104  ea  Chair,  gang-stack:  chrome  finished  3/4"  x 16  gauge  steel,  Virco 

20,000  ea  File  folder,  Manila  size  9 1/2"  x 12  1/4"  w/metal  fasteners 

20.000  ea  Printing  summer  program.  Booklet,  80  pages,  2 sections  etc. 

12  ea  Liner,  P/N:  334-30266-3  REV.  A 

9 ea  Housing,  Actuator,  New  York  Air  Brake  P/N:  LR115 

6 ea  Crankshaft  assembly.  Air  compressor,  Leroi  Dressor  P/N:  AH5-404 
2 ea  Emergency  Generator  System,  Portable 

4 ea  Toilet,  Portable,  High  density  polyethelene.  Poly  John,  Oasis 
4 ea  Concrete  Cutting,  Diamond  Saw  Blades,  Model  G66,  Diamond  Products 
200  ea  Element,  Filter  Air  Cleaner,  MR-2110F 

1 job  Lightbars,  Federal  Model  24  w/  mounting  hardware  and  controls 
Mailing  System,  Automatic,  electronic  and  integrated,  Pitney  Bowes 

4 ea  Vacuum,  for  water  and  debris  pick  up,  Survivair  Salvage  Master 
55  ea  Banners,  30"  x 60",  nylon,  si  1 kscreened , with  bleeds 
60  rolls  Audit  Paper,  white,  99#  Tab  Index  etc. 

50  ea  Pawl,  Notching,  controller,  Byrne  P/N:  P-10  or  GE  P/N  6710550 

2 ea  Ram:  "Hurst"  Extension,  Model  JL30B  etc. 

500  ea  Helmet,  riot  w/  face  shield.  Dark  blue  ABS  w/  chin  cup 
1 ea  Storage  cabinet,  outdoor,  Justrite  Model  #28060  etc. 

1 ea  Forklift,  Caterpillar,  VC60DSA,  6000  lb,  Toyota  #604FGC20 

10.000  ft  Wire,  Electric,  1/0  AWG,  Cable,  Tiger  Brand  etc. 

20  ea  Control  Assembly,  Air  accelerator,  Williams  P/N:  WM388UIAIA  etc. 
400  ea  Tip.  Contact,  Relays  #17LV43  series,  GE  #8803229G1  etc. 

1 ea  Load  Bank,  500  KW,  Simplex  Model  #LBS-500-HT  w/  accessories  etc. 
40  bags.  Anionic  Polymer,  flocculant,  55.1  lb  bags,  ASI  Magnifloc  835A 

7 ea  Generator,  Generac,  G1000,  950  W,  1.6  hp,  Kawasaki,  8 gal  fuel 

4 ea  Cargo  Container,  used,  20'  x 8'  x 8',  Deliver  and  loading  etc. 

75  ea  Glass,  lower  fixed,  6MM:  50  ea  Glass,  Door  entrance  etc. 

100  ea  Terminals,  Electric  #66259-2:  1500  ea  Terminals  Elec  #1-66741-1 

5 ea  Gate  Valve,  8"  Double  flange  met  double  disk  w/  enclosed  gearing 


03-09-92 

03-10-92 

03-10-92 

03-10-92 

03-11-92 

03-11-92 

03-11-92 

03-11-92 

03-11-92 

03-11-92 

03-11-92 

03-11-92 

03-11-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-12-92 

03-17-92 


C.  Crawford 
C.  Crawford 
J.  Louie 
B.  Savant 
J.  Sealy 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Sealy 
J.  Sealy 
T.  Fiore 
T.  Fiore 
J.  Louie 
J.  Wong 

B.  Tison 
J.  Sealy 
J.  Wong 
R.  Thomas 

C.  Crawford 
C.  Crawford 
T.  Fiore 

T.  Fiore 
T.  Fiore 
T.  Fiore 
R.  Fleming 
R.  Fleming 
R.  Thomas 
B.  Savant 
J.  Sealy 
J.  Sealy 
T.  Fiore 


(700  1 ea  Tool . Hand  crimper  AMP  Type  "F"  P/N;  00384-1 

!/01  7 ea  Brush  cutters,  gasoline  powered,  adjustable  2 handled  handle  bar 

1702  780  ft  Wire  Rope,  1/2"  diameter,  7 flex,  RRL;  IWRC;  1 reel  @ 485  ft 

,1707  1 It  Pigeon  exclusion  installation  on  Veterans  Bldg  and  Opera  House 

3708  1 ea  Forklift,  Narrow  Aisle,  Electric,  Clarklift  NP  300-30  or  equal 

3709  2,200  ea  Pads,  Brake,  non-asbestos,  P/N:  l’303-M2 

3705  80  ea  Fittings,  female  only,  #77553,  5 part,  long  handle.  Red  Head 

1703  21  ea  Cutters.  Heavy  duty  bolt,  H.K.  Porter  Model  #0590MCX,  42" 

3704  400  rl  Roofing,  Modified  Bitumen  Membrane,  ASTM-D-412  tested  etc. 

3647  Fresh  Fruit  and  Vegetables,  Potatoes  and  Onions  for  April  1992 
3646  Meat,  Poultry  and  Fish  for  the  April  1992 

3675  50  ea  Coupling,  input,  P/N  3280G6221 

496  Firefighting  Hose,  Various  widths  and  lengths 

495  Seating  and  Tables,  Custom  Modular,  for  Airport  North  Terminal 


03-17-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-19-92 

03-19-92 

03-20-92 

03-20-92 

03-18-92 

03-13-92 

03-27-92 


J.  Sealy 
J.  Wong 
J.  Wong 
C.  Crawford 
T.  Fiore 
T.  Fiore 
J . Wong 
J.  Wong 
J . Wong 
B.  Tison 
B.  Tison 
T.  Fiore 
R.  Thomas 
R.  Fleming 


* CONSTRUCTION  " " " 


91-51  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  two  (2)  Housing  Authority 
senior  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  and 
structural  & architectural  modifications.  Estimate:  $350,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  10,  1992  at  3:30  p.m. 

180  calendar  days 

Rosa  Parks  at  1251  Turk  St  & Clementina  Towers  at  320/330  Clementina  St,  San  Francisco 

San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319 

440  Turk  Street,  San  Francisco,  CA  94102 


CADILLAC  HOTEL  RENOVATION  Rehabilitation  of  existing  hotel  including  seismic,  plumbing,  electrical,  and  fire 
protection  upgrading.  Estimate:  $2.000,000  (Revised  Estimate) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  11,  1992  at  2:00  p.m.  (Due  date  extended) 

540  calendar  days 

380  Eddy  Street,  San  Francisco,  CA  94102 
Mayor's  Office  of  Housing 

Curtis  Chong  (415)  982-2959,  Asian  Neighborhood  Design,  80  Fresno  St.  S.F.,  CA  94133 


POTRERO  HILL  nftpirorhoOD  HOUSE  Rehabilitation  and  construction  to  facility.  Estimate:  $100,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  11,  1992 
Up  to  180  days 

953  De  Haro  Street,  San  Francisco,  CA  94107 
Mayors  Office  of  Housing  and  Community  Development 
Enola  Maxwell  or  Gayle  Justice  (415)  826-8080 
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CENTRO  DEL  PUEBLO  OFFICE  REHABILITATION  Rehabi 1 i Lati on  of  2 story  reinforced  concrete  office  building  to  house 
administrative  offices,  counseling  and  educational  uses.  (Approximately  30,000  sq.  ft.)  Work  includes  a new 
elevator,  two  (2)  wheelchair  lifts,  new  interior  partitions,  new  handicapped  restrooms,  new  lighting  and 
electrical  layout,  new  flooring/carpeting,  new  painting,  new  fire  alarm  system.  Estimate:  $500.000.  Pre-bid 

conference  to  be  scheduled. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


March  27,  1992  at  2:00  p.m.  (Due  date  extended) 

3 months 

1656  15th  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corportation 

Armando  Vasquez  / Phillip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


3063  EMERGENCY  PAVEMENT  REPAIRS  Must  possess  a Class  A California  Contractor's  License.  Pre-bid  conference 
on  March  10.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road.  Engineering  Building  at  San  Francisco  Airport 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  17,  1992 
One  (1)  year 
S.  F.  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Adlai  Jew  (415)  737-7744 


5175A  SAN  FRANCISCO  MAIN  LIBRARY  EARLY  EXCAVATION  PHASE  WORK  Demolition  and  removal  of  building  slabs, 
foundations  and  paving  and  partial  excavation  for  new  building  down  to  ten  feet  below  grade.  Estimate:  $666.000 


BID  DUE:  March  18,  1992 

DURATION:  90  calendar  days 

LOCATION:  Civic  Center,  San  Francisco 

DEPARTMENT:  Public  Works 

CONTACT:  Russ  Abel  (415)  554-8455,  Room  265,  City  Hall,  San  Francisco,  CA  94102 

4802A  RESTORATION  OF  PIONEER  LOG  CABIN,  GOLDEN  GATE  PARK  Restore  Pioneer  Log  Cabin.  Estimate:  $280,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18,  1992 

360  calendar  days 

Golden  Gate  Park,  San  Francisco 

Public  Works 

Robert  Appleton  (415)  554-8454,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


669ZE  ASBESTOS  ABATEMENT  - FIRE  DEPARTMENT  PUMP  STATION  NO.  1 Removal  and  disposal  of  asbestos, 
asbestos-containing  materials  and  debris.  Estimate:  $175,000 


BID  DUE: 
DURATION; 
LOCATION; 
DEPARTMENT; 
CONTACT : 


March  18,  1992 
105  working  days 

SFFD  Pump  Station  No.  1,  Second  & Townsend  Streets,  San  Francisco 
Public  Works 

Robert  Jew  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


4937A  AQUARIUM  CEILING  PATCHING  AND  STRUCTURAL  REPAIRS  Work  includes  structural  repairs,  patching  and 
waterproofing  the  ceiling  of  the  Steinhart  Aquarium  at  the  California  Academy  of  Sciences.  Estimate:  $180,000 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


March  18,  1992 
90  calendar  days 

Steinhart  Aquarium,  Golden  Gate  Park 
Public  Works 

David  Toy  (415)  554-8476,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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^871A  MORGUE  REf^nFl.  - SAN  FRANCISCO  GENERAL  HOSPITAL  Remodel  the  San  Francisco  General  Hospital  Morgue. 
Estimate:  $146.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18.  1992 
90  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Philip  Sowers  (415)  554-8479,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


LEONORA  RUTHERFORD  RESIDENCE  Work  to  include  codo  enforcement  repairs  and  minor  seismic  mitigation.  Pre-bid 
c 0 n f e r e nee  on  March  10.  1992  from  1:00  to  3:00  p.m.  at  164  Farallones  Street.  San  Francisco.  Attendance  is 
Mandatory.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  20,  1992  by  3:00  p.m. 

60  days 

164  Farallones  Street,  San  Francisco 

Mayors  Office  of  Housing  and  Community  Development  - Housing  Conservation  Dev  Corp. 
Hi  1 yard  Wiggins  (415)  554-8904  or  586-8000 
1637  Ocean  Avenue,  San  Francisco,  CA  94112 


2247B  FIRE  ALARM  SYSTEM  MODERNIZATION  AT  SFIA  Contractor  must  possess  a Class  A,  B,  or  C-10  California 
Contractor's  license  at  the  time  of  bidding.  Pre-bid  conference  on  March  12.  1992  at  10:00  a.m.  (local  time)  in 
Building  676.  McDonnell  Road.  (Engineering  Building)  San  Francisco.  CA.  Estimate:  $560.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  23,  1992  at  2:00  p.m. 

365  days 

San  Francisco  International  Airport 

Airport  Engineering 

Joe  Birrer  (415)  737-7751 

Building  676,  McDonnell  Road,  (Engineering  Building)  SFIA,  San  Francisco,  CA  94128 


WD  2102  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  EDDY  STREET  The  work  consists  of  replacing  5,550  linear  feet 

of  existing  6"  and  8"  cast  iron  mains  in  Eddy  Street  between  Divisadero  and  Gough  Streets.  Estimate:  $492,150 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  24,  1992 
120  working  days 

Eddy  Street  between  Divisadero  and  Gough  Streets 
Water  Department  - Utilities  Engineering  Bureau 
Bernie  C.  Ancheta  (415)  554-0789 
1145  Market  Street,  San  Francisco,  CA  94103 


RICAFORT  RESIDENCE  Exterior  and  interior  painting,  window  repair  and  replacements,  plumbing  and  electrical 
updating,  repairs  and  replacements.  Pre-bid  conference  on  March  12,  1992  from  1:00  to  3:00  p.m.  at  1191 
F i tzgerald  Avenue.  Attendance  at  the  pre-bid  is  mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  26,  1992 
Two  weeks 

1191  Fitzgerald  Avenue,  San  Irancisco 

Mayor's  Office  of  Housing  ami  Community  Development  - HCDC 

Tom  Watts  (415)  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 
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223-1Q  EARTHQUAKE  DAMAGE  REPAIRS,  SAN  FRANCISCO  GENERAL  HOSPITAL  Plaster  repair,  expansion  joint  replacement, 
painting,  epoxy  grouting,  exterior  repair,  window  replacement,  exterior  ceramic  tile  and  clay  roof  tile 
replacement  and  anchoring  and  structural  bracing  of  parapet  walls.  Estimate:  $656.420. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


April  1,  1992  (Bid  due  date  extended) 

90  calendar  days 

San  Francisco  General  Hospital,  1001  Potrero  Ave.,  San  Francisco,  CA 
Public  Works 

Phillip  Sowers  (415)  554-8475,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


* * * CONSULTANTS  * 


006-92  AUTOMATED  MANAGEMENT  INFORMATION  SYSTEM  The  San  Francisco  Housing  Authority 
from  qualified  vendors  to  provide  an  integrated  computer  system,  including  hardware, 
applications  software  and  support  and  training  services.  Bid  packages  are  available 
of  $35.00. 


is  accepting  proposals 

systems  software, 

for  a nonrefundabl e deposit 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  10,  1992  at  4:00  p.m. 

12  to  18  months 
San  Francisco 

San  Francisco  Housing  Authority 
Debbie  McDaniel  (415)  554-1344 
440  Turk  Street,  San  Francisco,  CA  94102 


PREPARE  ENVIRONMENTAL  DOCUMENT  FOR  EMBARCADERO  REPLACEMENT  PROJECT  Prepare  an  Environmental  Document  (EIR/EIS) 
for  the  San  Francisco  Embarcadero  Replacement  Project. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  11,  1992 
15  months 

San  Francisco  Waterfront 
Public  Works 

Sara  Pickus  (415)  554-8214 

1680  Mission  Street,  4th  floor,  San  Francisco,  CA  94103 


1992  CITYWIDE  TRANSPORTATION  SURVEY  The  chosen  consultant  will  assume  the  responsibility  of  administering  a 
travel  behavior  survey  of  San  Francisco  employees  and  employers  in  Spring  1992  and  non-work/visitor  trips  in  the 
Summer  and  Fall  1992.  The  overall  objective  of  the  survey  is  to  determine  travel  behavior  patterns  and  relate 
them  to  the  level  of  travel  generated  by  various  land  uses.  Professional  services  are  sought  in  economic 
analysis,  statistics,  transportation  and  market  survey  research.  Estimate:  $50.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  16,  1992 

April  - November  1992 

Various  sites  throughout  San  Francisco 

City  Planning 

William  C.  Wycko  (415)  558-6264 

City  Planning,  450  McAllister  Street,  4th  floor,  San  Francisco,  CA  94102 
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GCOTECHNICAL  INVESTTGATION  The  Department  of  Public  Works  is  seeking  geotechnical  engineering  services  for  the 
design  of  the  proposed  Islais  Creek  Pump  Station  and  Southeast  Water  Pollution  Control  Plant  Improvements  projeci 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  20.  1992 
8 months 
San  Francisco 
Public  Works 

Manfred  Wong  (415)  554-8210 

1680  Mission  Street,  4th  floor,  San  Francisco,  CA  94103 


132-91  ASBESTOS  SURVEY  OF  SAN  FRANCISCO  CITY-OWNED  BUILDINGS  The  San  Francisco  Department  of  Public  Health 
Toxics,  Health  and  Safety  Servi ces-Asbestos  Program  is  seeking  proposals  for  four  (4)  types  of  services  relating 
to  asbestos  survey  of  San  Francisco  City-owned  buildings.  Separate  proposals  are  being  requested  for:  Task  I 

Computer  Database/Cost  Estimation,  Task  II  Brochure  and  Curricula  Development,  Task  III  Project  Management,  Task 
IV  Building  Inspections.  A Pre-proposal  conference  will  be  held  on  March  6.  1992  at  the  following  times:  Task 

a t 9:00  a.m. : Task  2 at  9:45  a.m.:  Tasks  3 & 4 at  10:30  a.m.  at  Deot  of  Public  Health.  101  Grove.  Rm  300.  S.F. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  23,  1992  at  12  noon  for  Tasks  I & II,  March  30,  1992  at  12  noon  for  Tasks  III  & IV 

1 to  1 1/2  years 

Five  California  Counties 

Public  Health 

Bruce  Josloff  (415)  554-2677,  101  Grove  Street,  Room  321,  San  Francisco,  CA  94102 


RFP  148-92  CARE  APPLICATION  FOR  COMMUNITY  OF  COLOR  CBO’S  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  applications  from  people  of  color  community  based  organizations.  Funds  are  available  for  Other 
Primary  Health  Care  and  Substance  Abuse  Treatment  Services.  Application  packages  which  provide  more  informatior 
regarding  services,  eligibility  requirements,  and  instructions  for  application,  are  available  at  the  AIDS 
Office.  Estimate:  Substance  Abuse  Treatment  $260.000:  Other  Primary  Health  Care  $260.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  24,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Public  Health  - AIDS  Office 

Judith  Weld,  (415)  554-9044.  AIDS  Office,  25  Van  Ness  Ave.,  5th  floor. 


F.,  CA  94102 


RFP  149-92  CARE  APPLICATION  FOR  SERVICES  TO  YOUTH  The  Department  of  Public  Health  AIDS  Office  is  seeking  CARE 
Applications  for  services  targeting  youth  ages  13  to  24.  Funds  are  available  for  Housing  and  Substance  Abuse 
Treatment  Services.  Application  packages  which  provide  more  information  regarding  services,  eligibility 
requirements  and  instructions  for  application  are  available  at  the  AIDS  Office.  Estimate:  $200.000  for 

Substance Abuse  Treatment  and  $200.000  for  Housinu 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  24,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Public  Health  - AIDS  Office 

Judith  Weld,  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave,  5th  fir,  S.F.  CA  94102 
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RFP  151-92  PHARMACY  INVENTORY  The  Department  of  Public  Health,  San  Francisco  General  Hospital  is  seeking  an 
organization  to  perform  its  annual  pharmacy  physical  inventory  for  the  fiscal  year  ending  June  30,  1992  at  five 
(5)  locations  within  the  pharmacy  department  at  1001  Potrero  Ave.,  San  Francisco,  CA.  A pre-proposal  conference 
will  be  held  on  March  11.  1992  from  9:00  to  10:00  a.m.  at  San  Francisco  General  Hospital.  1001  Potrero  Avenue 
(Main  Hospital  Bldg.)  Cafeteria  Conference  Room  #2.  Estimate:  $10.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992 
2 months 

San  Francisco  General  Hospital,  Room  l-P-2 
Pharmaceutical  Services 
David  Burris  (415)  206-8461 

1001  Potrero  Avenue,  Room  l-P-2,  San  Francisco,  CA  94110 


RFP  147-92  PREVENTION  AND  EDUCATION  FOR  GAY  AND  BISEXUAL  MEN  - RELAPSE  SERVICES  The  Department  of  Public 
Health  AIDS  Office  is  seeking  proposals  for  prevetition  and  education  programs  designed  to  prevent  sexual  relapse 
among  gay  and  bisexual  men  in  San  Francisco.  The  target  population  is  gay  and  bisexual  men  who  are  experiencing 
relapse,  regardless  of  their  age,  race,  or  socio-economic  status.  Pre-proposal  conference  March  10.  1992  at  9:00 
a.m.  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA  94102.  Estimate:  $75.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Department  of  Public  Health  - AIDS  Office 

Judith  Weld,  RFP  Coordinator,  (415)  554-9044,  25  Van  Ness  Avenue,  San  Francisco,  CA  94102 


RFP  150-92  1991-92  SLIAG  COST  REPORT  The  Department  of  Public  Health  is  seeking  a consulting  firm  to  prepare 
fiscal  year  1991-92  LIMA  and  IRCA  subvention  cost  reports  conforming  to  State  and  Federal  guidelines  for  San 
Francisco  General  Hospital  Medical  Center  and  8 district  health  centers  to  claim  Federal  funds  under  the  SLIAG 
program  and  respond  to  any  questions  and  audits  from  State  and  Federal  agencies.  Pre-proposal  conference  on 
March  13.  1992  from  1:30  to  2:30  p.m.  at  the  Department  of  Public  Health.  101  Grove  Street.  Room  302.  San 
Francisco.  CA  94102. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992  at  noon 
1 year 

San  Francisco  General  Hospital  and  8 District  Health  Centers 
Public  Health 

Paula  Ferland  (415)  206-6681,  1001  Potrero  Ave.  Bldg  10,  Ward  15,  rm  516,  S.F.,  CA  94110 


009-92  PROJECT-BASE  ACCOUNTING  SYSTEM  Technical  assistance  in  designing,  developing  and  implementing  a 
project-based  accounting  system  (P-BA)  to  record  Income  and  espenditures  at  the  development  level.  Services  to 
include  a review  of  current  accounting  systems/operations,  preparation  of  specifications  and  needs  assessment  for 
new  P-BA,  development  of  procedures  manuals,  conducting  staff  training  on  (P-BA)  and  project  based  budgeting. 
Estimate:  $50,000  to  100,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  31,  1992 
,18  months 
San  Francisco,  CA 
San  Francisco  Housing  Authority 
Cordell  Olive  (415)  554-1254 
440  Turk  Street,  San  Francisco,  CA  94102 
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ARCHEOLOGICAL  CONSULTANT  The  selected  consultant  will  1)  write  a research  design  specifying  the  methods  to 
properly  evaluate  the  site's  eligibility  for  the  National  Register  of  Historic  places  2)  Perform  field  work  in 
accordance  with  the  approved  research  design  3)  write  a report  of  findings  for  the  archaeological  excavation  in 
accordance  with  AAMR  guidelines.  Call  contact  person  listed  below  for  information  on  pre-submittal  conference. 
Estimate:  $20,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  1,  1992  by  3:00  p.m. 

6 months 

Early  Intake,  Tuolumne  County 

PUC,  Utilities  Engineering  Bureau 

Robert  Chun  (415)  554-0713 

1155  Market  Street,  San  Francisco,  CA  94103 


PILOT  MILKRUN  PROGRAM  FOR  SMALL  BUSINESSES  THAT  GIINERATE  HAZARDOUS  WASTE  Design  and  implement  a Pilot  Milkrun 
Program  for  small  businesses  that  generate  hazardous  waste. 


RFP  DUE: 
LOCATION: 
DEPARTMENT: 
CONTACT: 


April  2,  1992 
San  Francisco 

Chief  Administrative  Officer 
Dr.  Elahe  Enssani  (415)  554-3420 

Solid  Waste  Management  Office,  1145  Market  Street,  #401,  San  Francisco,  CA  94103 


STRUCTURAL  ENGINEERING  SERVICES  The  Department  of  Public  Works  is  seeking  Structural  Engineering  Services 
including  design  development  documents,  construction  documents  and  construction  support  for  all  structural  work 
related  to  relocationg  the  San  Francisco  Fire  Department  Headquarters  to  existing  Pump  Station  No.  1 at  Second 
and  Townsend  Street.  Estimate:  $135,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  3,  1992 
n/a 

San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


RFP  153-92  CARE  APPLICATION  FOR  MEDICATION  DELIVERY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  medication  delivery  services  to  homebound  persons  with  HIV.  Application  packages 
which  provide  more  information  regarding  services,  eligibility  requirements,  and  instructions  for  application, 
are  available  at  the  AIDS  Office.  Pre-proposal  conference  will  be  held  on  March  17.  1992  at  12:30  p.m.  A 
Technical  Assistance  Workshop  will  be  held  on  Thursday.  March  19.  1992  at  9:00  a.m.  Both  meetings  will  be  held 
at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA  94102.  Estimate:  $100.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  8,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Department  of  Public  Health,  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Ave.,  5th  floor,  San  Francisco,  CA  94102 
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RFP  152-9Z  CARE  APPLICATION  FOR  HOME  INFUSION  THERAPY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  home  infusion  therapy  services  for  persons  with  AIDS.  Applicants  must  be  licensed 
home  health  care  agencies.  Application  packages  which  provide  more  information  regarding  services,  additional 
eligibility  requirements,  and  instruction  for  application,  are  available  at  the  AIDS  Office.  Pre-proposal 
conference  will  be  held  on  March  17.  1992  at  10:30  a.m.  A Technical  Assistance  Workshop  will  be  held  on  Thursday 
March  19.  1992  at  9:00  a.m.  Both  meetings  will  be  held  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  floor,  San 
f _ra_n cj sco.  CA  94102.  Estimate:  $444.135 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  8,  1992  by  12:00  p.m. 

12  to  36  months 

City  and  County  of  San  Francisco 
Department  of  Public  Health,  AIDS  Office 

Judith  Weld,  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave,  5th  fir,  S.  F.,  CA  94102 


* * * CONCESSION  OR  LEASE  * * * 


MOBILE  CATERING  IN  THE  GARAGE  TAXI  STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
staging  area.  One  lease  (Lease  A)  operates  between  7:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
between  4:00  P.M.  and  12  midnight.  (Small  business  set-aside)  Minimim  bid  for  each  lease:  $5.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  April  21,  1992 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport,  Room  509A,  International  Terminal  at  3:00  P.M. 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


GOLF  SHOP  LEASE  Golf  Shop  lease  for  250  sq  ft  on  second  level  and  optional  200  sq  ft  of  first  level  of  the 
baggage  claim  area  at  the  Airport.  Minimum  bid:  $15,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  9,  1992 
5 year  term  lease 

North  Terminal,  San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Pre-bid  conference  on  March  11.  1992  at  10:00  a.m.  at  San  Francisco  International 
A irport.  International  Terminal.  5th  floor.  Confei ence  Room  509A.  Minimum  bid:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Anthony  Alicastro  (415)  876-2365 

San  Francisco  Int'l  Airport,  P.O.  Box  8097,  San  Francisco,  CA  94128 


AUTOMATED  TELLER  MACHINES  LEASE  Install,  operate  and  maintain  Automated  Teller  Machines  in  teh  North  and  South 
Terminals.  Minimum  Bid:  $5,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  March  24,  1992  at  3:00  p.m. 
5 year  term 

San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  In  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTIVpiI 


Room  270,  City  Hall 
San  Francisco,  CA  94102 


) 
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Bid  and  Contract  Opportunities 


Volume  VIII,  No,  35 


March  13,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  • 554-6749 


BID  ff  DESCRIPTION 


3699 

3700 

3701 

3702 

3707 

3708 

3709 
3705 
3675 

3710 

3711 

3712 

3713 
37M 

3715 

3716 

3717 

3718 

3719 

3720 

3723 

3724 

3725 

3726 

3727 

3728 

3729 

3730 

3731 

3703 


5 ea  Gate  Valve,  8"  Double  flange  met  double  disk  w/  enclosed  gearing 
1 ea  Tool , Hand  crimper  AMP  Type  "F"  P/N:  90384-1 

7 ea  Brush  cutters,  gasoline  powered,  adjustable  2 handled  handle  bar 
780  ft  Wire  Rope,  1/2"  diameter,  7 flex,  RRL;  IWRC;  1 reel  ? 485  ft 
1 It  Pigeon  exclusion  installation  on  Veterans  Bldg  and  Opera  House 
1 ea  Forklift,  Narrow  Aisle,  Electric,  Clarklift  NP  300-30  or  equal 
2,200  ea  Pads,  Brake,  non-asbestos,  P/N:  P303-M2 

80  ea  Fittings,  female  only,  #77553,  5 part,  long  handle.  Red  Head 
50  ea  Coupling,  input,  P/N  3280G6221 

1 ea  Ford  Ranger,  pickup  w/  utility,  1992,  4600  lb  GVWR 

2 ea  Fume  Hood  w/storage  cabinets,  "dural ah'  type  55,  Model  SS-08 

1014  ea  Trophy,  Champions  & 2nd  place,  w/marble  base,  wood  columns  etc. 
2 ea  Compressor,  Air,  CFM  Portable,  Ingersol 1-Rand  XP-185-W-JD  etc. 

380  ea  Seal,  Oil,  J.M.  Clipper  Mould  #19474 

30  ea  Pin.  Locking;  16  ea  Pin,  Pivot;  16  ea  Seat,  Spring  etc. 

1 ea  Water  Quality  Monitor,  "YSI/Grant"  Model  3800  etc. 

1 ea  Metallic  Time  Domain  Ref lactometer;  Tektronix  Model  1503C 
1 ea  Ultrasonic  Nebulizer;  "Cetac"  U-5000  w/  cooling  unit  etc. 

4 ea  Housing,  Differential,  Flyer,  Rockwell  C16-3121-U-255S 
1 ea  Laser  alignment  system,  "Optalign"  Model  ALI  2.610-V  etc. 

1 ea  Microfilm,  Universal  Dry  Plain  Paper  Retrieval  Reader  Printer 
4 ea  Microsoft  Word  for  Windows  Ver  2.0,  3.5"  media  etc. 

60  ea  Light  Fixture,  1000  watt  metal  Halid*?,  Hubbell  SLH-1000H-168W 
20  ea  IBM  7855  Standalone  Modems;  12  ea  78!i5  rackmounted  modems  etc. 

20  ea  Hoi  linger  Acid-free  storage  boxes.  No  drop  front  etc. 

6000  ea  Property  Identification  Plate,  3/4"  x 1 1/2  " w/round  corner 
190  ea  Relay,  P/N:  R10E3041-4,  or  equal 

1 ea  Tank,  crosslink  polyethylene  storage.  Model  SP061-U,  4200  gals 
220  ea  Finger,  contact,  interlock,  GE  P/N  6700314G1  etc. 

21  ea  Cutters,  Heavy  duty  bolt,  H.K.  Porter  Model  #0590MCX,  42" 


03-17-92 

03-17-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-18-92 

03-19-92 

03-19-92 

03-19-92 

03-19-92 

03-19-92 

03-19-92 

03-19-92 

03-19-92 

03-19-92 

03-19-92 

03-19-92 

03-19-92 

03-19-92 


T.  Fiore 
J.  Sealy 
J.  Wong 
J.  Wong 
C.  Crawford 
T.  Fiore 
T.  Fiore 
J.  Wong 
T.  Fiore 
C.  Chavez 
R.  Thomas 
B.  Savant 
T.  Fiore 
J.  Stovall 
J.  Stovall 
J.  Stovall 
J.  Stovall 
J.  Stovall 
J.  Stovall 
J.  Stovall 
R.  Low 
R . Low 
R . Low 
R . Low 
J.  Louie 
J.  Louie 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Wong 


3733  1 ea  Filing  System,  Open  shelf,  legal  size,  lateral  rollaway,  8 tiers 

3647  Fresh  Fruit  and  Vegetables,  Potatoes  and  Onions  for  April  199Z 

3646  Meat,  Poultry  and  Fish  for  April  1992 

3737  123  ea  Shunt,  Pan,  11  3/4"  OAL,  Transtech  of  S.C.  P/N:  Panto-E20900 

3738  200  ea  Saddle  Casting,  for  type  G-6  swivel  harp,  Ohio  Brass 

3739  20  ea  Drum,  brake  front.  Flyer,  Webb  #US64117,  Rockwell  3219-N-4044 

3740  1 ea  Asbestos  Brake  line  cleaner  machine,  light  duty  w/accessories 

3741  20  ea  Mobile  Utility  Truck,  Color  Purry,  Bretford  i5'L-330 

3743  1 ea  Microfilm  reader  printer,  Minolta  Mod(?l  RP  503  etc. 

3744  60  ea  Pleated  filter,  (P)  12x24x2  etc. 

3745  1 ea  Oscilloscope,  w/stand,  KAL  equipment  model  4612  w/adaptor 

3746  2 ea  Kit,  retarder,  Telma  w/shim  and  spacer,  PT#FD341100K 

3747  12  ea  Pulley  Assembly,  Indler,  water  pump,  P/N  51-95800-7082 

3748  25  ea  Gear,  Side,  differential  carrier  ass(?mbly,  P/N:  82-3808-000  etc. 

3749  1 ea  Stac  portable  trade  exhibit  display  system,  loop  fabric  etc. 

3750  12  ea  Chair,  Juror,  floor  attached,  swivel  pedestal,  furnish  & install 

3752  1 ea  line  striping  machine,  airless,  turf.  Head  Linesman  Model  98-360 

495  Seating  and  Tables,  Custom  Modular,  for  Airport  North  Terminal 

497  Re-manufacturing  Armatures  for  GE  Traction  Motor 

498  Imaging  System,  3 ea  Canon  250  Scanners  w/  keyboards  mod  120  etc. 

499  Printing  & Mailing  of  City  College  Time  Schedule,  Fall  1992 
60559  Blood  Collecting  Tubes  & Needles 

82407  Linen,  Hospital  and  Correctional 
76116  Fittings,  Ductile  Iron,  Push-on  Joints 
77490  Energy  Efficient  Lighting  Material 
89240  Milk  & Dairy  Products  for  Camp  Mather 


03-20-92 

03-20-92 

03-20-92 

03-20-92 

03-20-92 

03-23-92 

03-23-92 

03-23-92 

03-23-92 

03-23-92 

03-23-92 

03-23-92 

03-23-92 

03-23-92 

03-24-92 

03-24-92 

03-24-92 

03-27-92 

03-20-92 

03-20-92 

03-27-92 

03-20-92 

03-27-92 

03-27-92 

03-27-92 

03-27-92 


C.  Crawford 
B.  Tison 

B.  Tison 
T.  Fiore 
T.  Fiore 
T.  Fiore 
R.  Fleming 
R.  Williams 
R . Low 

J.  Sealy 
J.  Sealy 
T.  Fiore 
T.  Fiore 
T.  Fiore 

C.  Crawford 
C.  Crawford 
B.  Savant 
R.  Fleming 
T.  Fiore 

R.  Low 
J.  Louie 
R.  Williams 
B.  Tison 
J.  Wong 
R.  Low 
B.  Tison 


" * * CONSTRUCTION  * * * 


3063  EMERGENCY  PAVEMENT  REPAIRS  Must  possess  a Class  A California  Contractor's  License. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  17,  1992 
One  ( 1 ) year 
S.  F.  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Adlai  Jew  (415)  737-7744 


5175A  SAN  FRANCISCO  MAIN  LIBRARY  EARLY  EXCAVATION  PHASE  WORK  Demolition  and  removal  of  building  slabs, 
foundations  and  paving  and  partial  excavation  for  new  building  down  to  ten  feet  below  grade.  Estimate:  $666.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18,  1992 
90  calendar  days 
Civic  Center,  San  Francisco 
Public  Works 

Russ  Abel  (415)  554-8455,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


4802A  RESTORATION  OF  PIONEER  LOG  CABIN,  GOLDEN  GATE  PARK  Restore  Pioneer  Log  Cabin. 


Estimate:  $280,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  18,  1992 

360  calendar  days 

Golden  Gate  Park,  San  Francisco 

Public  Works 

Robert  Appleton  (415)  554-8454,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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669ZE  ASBESTOS  ABATEMENT  - FIRE  DEPARTMENT  PUMP  STATION  NO.  1 Removal  and  disposal  of  asbestos, 
asbestos-containing  materials  and  debris.  Estimate:  $175,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18,  1992 
105  working  days 

SFFD  Pump  Station  No.  1,  Second  & Townsend  Streets,  San  Francisco 
Public  Works 

Robert  Jew  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


4937A  AQUARIUM  CEILING  PATCHING  AND  STRUCTURAL  REPAIRS  Work  includes  structural  repairs,  patching  and 
waterproofing  the  ceiling  of  the  Steinhart  Aquarium  at  the  California  Academy  of  Sciences.  Estimate:  $180,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18,  1992 
90  calendar  days 

Steinhart  Aquarium,  Golden  Gate  Park 
Public  Works 

David  Toy  (415)  554-8476,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


4871A  MORGUE  REMODEL  - SAN  FRANCISCO  GENERAL  HOSPITAL  Remodel  the  San  Francisco  General  Hospital  Morgue. 
Estimate:  $146.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  18,  1992 
90  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Philip  Sowers  (415)  554-8479,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


LEONORA  RUTHERFORD  RESIDENCE  Work  to  include  code  enforcement  repairs  and  minor  seismic  mitigation. 
Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  20,  1992  by  3:00  p.m. 

60  days 

164  Farallones  Street,  San  Francisco 

Mayors  Office  of  Housing  and  Community  Development  - Housing  Conservation  Dev  Corp. 
Hi 1 yard  Wiggins  (415)  554-8904  or  586-8000 
1637  Ocean  Avenue,  San  Francisco,  CA  94112 


2247B  FIRE  ALARM  SYSTEM  MODERNIZATION  AT  SFIA  Contractor  must  possess  a Class  A,  B,  or  C-10  California 
Contractor's  license  at  the  time  of  bidding.  Estimate:  $560.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  23,  1992  at  2:00  p.m. 

365  days 

San  Francisco  International  Airport 

Airport  Engineering 

Joe  Birrer  (415)  737-7751 

Building  676,  McDonnell  Road.  (Engineering  Building)  SFIA,  San  Francisco,  CA  94128 


WD  2102  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  EDDY  STREET  The  work  consists  of  replacing  5,550  linear  feet 
of  existing  6"  and  8"  cast  iron  mains  in  Eddy  Str»?et  between  Divisadero  and  Gough  Streets.  Estimate:  $492,150 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


March  24,  1992 
120  working  days 

Eddy  Street  between  Divisadero  and  Gough  Streets 
Water  Department  - Utilities  Engineering  Bureau 
Bernie  C.  Ancheta  (415)  554-0789 
1145  Market  Street,  San  Francisco,  CA  94103 
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RICAFORT  RESIDENCE  Exterior  and  interior  paintinq,  window  repair  and  replacements,  plumbing  and  electrical 
updating,  repairs  and  replacements. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


March  26,  1992 
Two  weeks 

1191  Fitzgerald  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development  - HCDC 

Tom  Watts  (415)  586-8000,  1()37  Ocean  Avenue,  San  Francisco,  CA  94112 


CENTRO  DEL  PUEBLO  OFFICE  REHABILITATION  Rehabilitation  of  2 story  reinforced  concrete  office  building  to  house 
administrative  offices,  counseling  and  educational  uses.  (Approximately  30,000  sq.  ft.)  Work  includes  a new 
elevator,  two  (2)  wheelchair  lifts,  new  interior  partitions,  new  handicapped  restrooms,  new  lighting  and 
electrical  layout,  new  flooring/carpeting,  new  painting,  new  fire  alarm  system.  Estimate:  $500.000.  Pre-bid 

conference  to  be  scheduled. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  27,  1992  at  2:00  p.m.  (Due  date  extended) 

3 months 

1656  15th  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corportation 

Armando  Vasquez  / Phillip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


2234Q  EARTHQUAKE  DAMAGE  REPAIRS,  SAN  FRANCISCO  GENERAL  HOSPITAL  Plaster  repair,  expansion  joint  replacement, 
painting,  epoxy  grouting,  exterior  repair,  window  replacement,  exterior  ceramic  tile  and  clay  roof  tile 
replacement  and  anchoring  and  structural  bracing  of  parapet  walls.  Estimate:  $656.420. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  1,  1992  (Bid  due  date  extended) 

90  calendar  days 

San  Francisco  General  Hospital,  1001  Potrero  Ave.,  San  Francisco,  CA 
Public  Works 

Phillip  Sowers  (415)  554-8475,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


71  HE  SEWER  REPAIR,  MONTEREY  BLVD.,  NORTHGATE  DRIVE  TO  SAN  JACINTO  WAY,  CLASS  "B"  EMERGENCY  The  work  is  to 
replace  1039  feet  of  12-inch  diameter  ISP  sewer.  Plans,  specifications  and  bidding  documents  are  available  in 
City  Hall,  Room  351,  San  Francisco,  CA  for  a $30.00  non-ref undable  fee.  Documents  can  be  sent  COD;  call  (415) 
554-5810.  A pre-bid  conference  will  be  held  on  April  1.  1992  from  2:00  to  2:30  p.m.  in  Room  282.  City  Hall,  San 
Francisco.  Estimate:  $195.410 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  1,  1992 
35  calendar  days 
Monterey  Blvd,  San  Francisco 
Public  Works 

P.T.  Law  (415)  554-8325,  1600  Mission  Street,  San  Francisco,  CA  94102 


1222W  GREAT  HIGHWAY  REDESIGN  PHASE  II  AND  GREAT  HIGHWAY  SEAWALL  PROMENADE  PHASE  III  B Constructing  a 2-lane 
roadway,  traffic  signals,  drainage  slabs,  curbing  and  vehicular  barriers  and  a 3,000  feet  washdown  line,  planting 
and  plant  establishment  and  constructing  a 120  feet  seawal 1 /promenade.  Pre-bid  conference  on  March  30.  1992  at 
9. : 00  a.m.  at  City  Hall.  Room  282.  Estimate:  $2.: i06.451 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


April  15,  1992 
300  calendar  days 

Great  Highway,  Ocean  Beach,  San  Francisco 
Public  Works 

James  Chia  (415)  554-8209,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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CONSULTANTS 


1992  CITYWIDE  TRANSPORTATION  SURVEY  The  chosen  consultant  will  assume  the  responsibility  of  administering  a 
travel  behavior  survey  of  San  Francisco  employees  and  employers  in  Spring  1992  and  non-work/visitor  trips  in  the 
Summer  and  Fall  1992.  The  overall  objective  of  the  survey  is  to  determine  travel  behavior  patterns  and  relate 
them  to  the  level  of  travel  generated  by  various  land  uses.  Professional  services  are  sought  in  economic 
analysis,  statistics,  transportation  and  market  survey  research.  Estimate:  $50.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  16,  1992 

April  - November  1992 

Various  sites  throughout  San  Francisco 

City  Planning 

William  C.  Wycko  (415)  558-6264,  City  Planning,  450  McAllister  St.  4th  fir,  S F,  CA  94102 


GEOTECHNICAL  INVESTIGATION  The  Department  of  Public  Works  is  seeking  geotechnical  engineering  services  for  the 
design  of  the  proposed  Islais  Creek  Pump  Station  and  Southeast  Water  Pollution  Control  Plant  Improvements  project. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  20,  1992 
8 months 
San  Francisco 
Public  Works 

Manfred  Wong  (415)  554-8210,  1680  Mission  Street,  4th  floor,  San  Francisco,  CA  94103 


ARCHITECTURAL  DESIGN  SERVICES  Alfa  Residential  Care  Rehabilitation  - Architectural  design  services  for 
rehabilitation  of  a facility.  Estimate:  $1800 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  20,  1992 
12  Months  or  less 

3401  Mission  Street,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development 

Faye  Callier  (415)  641-4072,  3401  Mission  Street,  San  Francisco,  CA  94110 


132-91  ASBESTOS  SURVEY  OF  SAN  FRANCISCO  CITY-OWNED  BUILDINGS  The  Department  of  Public  Health,  Toxics,  Health 
and  Safety  Servi ces-Asbestos  Program  is  seeking  proposals  for  four  (4)  types  of  services  relating  to  asbestos 
survey  of  San  Francisco  City-owned  buildings.  Separate  proposals  are  being  requested  for:  Task  I Computer 
Database/Cost  Estimation,  Task  II  Brochure  and  Curricula  Development,  Task  III  Project  Management,  Task  IV 
Building  Inspections. 


RFP  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  23,  1992  at  12  noon  for  Tasks  I & II,  March  30,  1992  at  12  noon  for  Tasks  III  & IV 

1 to  1 1/2  years 

Five  California  Counties 

Public  Health 

Bruce  Josloff  (415)  554-2677,  101  Grove  Street,  Room  321,  San  Francisco,  CA  94102 


RFP  148-92  CARE  APPLICATION  FOR  COMMUNITY  OF  COLOR  CBO’S  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  applications  from  people  of  color  community  based  organizations.  Funds  are  available  for  Other 
Primary  Health  Care  and  Substance  Abuse  Treatment  Services.  Application  packages  which  provide  more  information 
regarding  services,  eligibility  requirements,  and  instructions  for  application,  are  available  at  the  AIDS 
Office.  Estimate:  Substance  Abuse  Treatment  $2()0.000:  Other  Primary  Health  Care  $260.000 


RFP  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


March  24,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Public  Health  - AIDS  Office 

Judith  Weld,  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave.,  5th  floor,  S.  F.,  CA  94102 
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RFP  149-9Z  CARE  APPLICATION  FOR  SERVICES  TO  YOUTH  The  Department  of  Public  Health  AIDS  Office  is  seeking  CARE 
Applications  for  services  targeting  youth  ages  13  to  24.  Funds  are  available  for  Housing  and  Substance  Abuse 
Treatment  Services.  Application  packages  which  provide  more  information  regarding  services,  eligibility 
requirements  and  instructions  for  application  are  available  at  the  AIDS  Office.  Estimate:  $200.000  for 

Substance  Abuse  Treatment  and  $200.000  for  Housinu 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  24,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Public  Health  - AIDS  Office 

Judith  Weld,  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave,  5th  fir,  S.F.  CA  94102 


RFP  151-92  PHARMACY  INVENTORY  The  Department  of  Public  Health,  San  Francisco  General  Hospital  is  seeking  an 
organization  to  perform  its  annual  pharmacy  physical  inventory  for  the  fiscal  year  ending  June  30,  1992  at  five 
(5)  locations  within  the  pharmacy  department  at  1001  Potrero  Ave.,  San  Francisco,  CA.  Estimate:  $10.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992 
2 months 

San  Francisco  General  Hospital,  Room  l-P-2 
Pharmaceutical  Services 

David  Burris  (415)  206-8461,  1001  Potrero  Avenue,  Room  l-P-2,  San  Francisco,  CA  94110 


RFP  147-92  PREVENTION  AND  EDUCATION  FOR  GAY  AND  IIISEXUAL  MEN  - RELAPSE  SERVICES  The  Department  of  Public 
Health  AIDS  Office  is  seeking  proposals  for  prevention  and  education  programs  designed  to  prevent  sexual  relapse 
among  gay  and  bisexual  men  in  San  Francisco.  The  target  population  is  gay  and  bisexual  men  who  are  experiencing 
relapse,  regardless  of  their  age,  race,  or  socio-economic  status.  Estimate:  $75.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Department  of  Public  Health  - AIDS  Office 

Judith  Weld,  RFP  Coordinator,  (415)  554-9044,  25  Van  Ness  Avenue,  San  Francisco,  CA  94102 


RFP  150-92  1991-92  SLIAG  COST  REPORT  The  Department  of  Public  Health  is  seeking  a consulting  firm  to  prepare 
fiscal  year  1991-92  LIMA  and  IRCA  subvention  cost  reports  conforming  to  State  and  Federal  guidelines  for  San 
Francisco  General  Hospital  Medical  Center  and  8 district  health  centers  to  claim  Federal  funds  under  the  SLIAG 
program  and  respond  to  any  questions  and  audits  from  State  and  Federal  agencies. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  30,  1992  at  noon 
1 year 

San  Francisco  General  Hospital  and  8 District  Health  Centers 
Public  Health 

Paula  Ferland  (415)  206-6681,  1001  Potrero  Ave.  Bldg  10,  Ward  15,  rm  516,  S.F.,  CA  94110 


RFP  010-91  APPLIANCE  REPAIR  SERVICES  - The  San  Francisco  Housing  Authority  requests  proposals  from  qualified 
vendors  to  provide  repair  services  for  appliances  in  its  housing  developments.  The  selected  firm(s)  will  be 
responsible  for  responding  to  service  calls  for  refrigerator  repairs,  and  some  stove  repairs  as  well. 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992  by  4:00  P.M. 

Seventeen  (17)  months,  April  15,  1992  to  September  30,  1993 
Various  housing  developments  located  throughout  the  City 
Housing  Authority,  Materials  Management,  Procurement 

Ana  M.  Gil  (415)  554-1252,  S F Housing  Authority,  440  Turk  St,  San  Francisco,  CA  94102 


I’age  6 


009-9Z  PROJECT-BASED  ACCOUNTING  SYSTEM  Technical  assistance  in  designing,  developing  and  implementing  a 
project-based  accounting  system  (P-BA)  to  record  income  and  expenditures  at  the  development  level.  Services  to 
include  a review  of  current  accounting  systems/operations,  preparation  of  specifications  and  needs  assessment  for 
new  P-BA,  development  of  procedures  manuals,  conducting  staff  training  on  (P-BA)  and  project  based  budgeting. 
Estimate:  $50,000  to  100,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  31,  1992 

18  months 

San  Francisco,  CA 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254,  440  Turk  Street,  San  Francisco,  CA  94102 


ARCHEOLOGICAL  CONSULTANT  The  selected  consultant  will  1)  write  a research  design  specifying  the  methods  to 
properly  evaluate  the  site's  eligibility  for  the  National  Register  of  Historic  places  2)  Perform  field  work  in 
accordance  with  the  approved  research  design  3)  write  a report  of  findings  for  the  archaeological  excavation  in 
accordance  with  AAMR  guidelines.  Call  contact  person  listed  below  for  information  on  pre-submittal  conference. 
Estimate:  $20,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  1,  1992  by  3:00  p.m. 

6 months 

Early  Intake,  Tuolumne  County 

PUC,  Utilities  Engineering  Bureau 

Robert  Chun  (415)  554-0713 

1155  Market  Street,  San  Francisco,  CA  94103 


PILOT  MILKRUN  PROGRAM  FOR  SMALL  BUSINESSES  THAT  GENERATE  HAZARDOUS  HASTE  Design  and  implement  a Pilot  Milkrun 
Program  for  small  businesses  that  generate  hazardous  waste. 


RFP  DUE: 
LOCATION: 
DEPARTMENT: 
CONTACT: 


April  2,  1992 
San  Francisco 

Chief  Administrative  Officer 
Dr.  Elahe  Enssani  (415)  554-3420 

Solid  Waste  Management  Office,  1145  Market  Street,  #401,  San  Francisco,  CA  94103 


STRUCTURAL  ENGINEERING  SERVICES  The  Department  of  Public  Works  is  seeking  Structural  Engineering  Services 
including  design  development  documents,  construction  documents  and  construction  support  for  all  structural  work 
related  to  relocating  the  San  Francisco  Fire  Department  Headquarters  to  existing  Pump  Station  No.  1 at  Second  and 
Townsend  Street.  Estimate:  $135,000 


BID  DUE: 
DURATION: 
LOCATION  I 
DEPARTMENT: 
CONTACT : 


April  3,  1992 
n/a 

San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 
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RFP  153-92  CARE  APPLICATION  FOR  MEDICATION  DELIVERY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  medication  delivery  services  to  homebound  persons  with  HIV.  Application  packages 
which  provide  more  information  regarding  services,  eligibility  requirements,  and  instructions  for  application, 
are  available  at  the  AIDS  Office.  Pre-proposal  conference  will  be  held  on  March  17.  1992  at  12:30  o.m.  A 
Technical  Assistance  Workshop  will  be  held  on  Thursday.  March  19.  1992  at  9:00  a.m.  Both  meetings  will  be  held 
at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA  94102.  Estimate:  $100.000 


RFP  DUE; 

DURATION; 

LOCATION; 

DEPARTMENT; 

CONTACT; 


April  8,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Department  of  Public  Health,  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Ave-,  5th  floor,  San  Francisco,  CA  94102 


RFP  152-92  CARE  APPLICATION  FOR  HOME  INFUSION  THERAPY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  home  infusion  therapy  services  for  persons  with  AIDS.  Applicants  must  be  licensed 
home  health  care  agencies.  Application  packages  which  provide  more  information  regarding  services,  additional 
eligibility  requirements,  and  instructions  for  application,  are  available  at  the  AIDS  Office.  Pre-proposal 
conference  will  be  held  on  March  17.  1992  at  10:30  a.m.  A Technical  Assistance  Workshop  will  be  held  on  Thursday 
March  19.  1992  at  9:00  a.m.  Both  meetings  will  be  held  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  floor.  San 
Francisco.  CA  94102.  Estimate:  $444.135 


II 
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RFP  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


April  8,  1992  by  12:00  p.m. 

12  to  36  months 

City  and  County  of  San  Francisco 
Department  of  Public  Health,  AIDS  Office 

Judith  Weld,  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave,  5th  fir. 
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F.,  CA  94102 


* • * CONCESSION  OR  LEASE  * * » 


MOBILE  CATERING  IN  THE  GARAGE  TAXI  STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
staging  area.  One  lease  (Lease  A)  operates  between  7:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
between  4:00  P.M.  and  12  midnight.  (Small  business  set-aside)  Minimim  bid  for  each  lease:  $5.000 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT; 


Tuesday,  April  21,  1992 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport,  Room  509A,  International  Terminal  at  3:00  P.M. 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  a Snack  Bar 
ffQ  (snack  bar)  and  the  Golden  Gate  Bar  (a  cocktail  lounge)  both  located  in  Boarding  Area  "E"  of  the  North 
Terminal  at  San  Francisco  Airport.  A Pre-proposal  conference  will  be  held  on  March  20.  1992  from  9:00  to  11:00 
a.m.  in  the  VIP  Conference  Room.  North  Terminal.  Mezzanine  Level,  (above  Gates  74  and  75)  at  the  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  24,  1992 
n/a 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 years  with  one  (1)2  year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Minimum  bid:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Anthony  Alicastro  (415)  876-2365 

San  Francisco  Int'l  Airport,  P.O.  Box  8097,  San  Francisco,  CA  94128 


AUTOMATED  TELLER  MACHINES  LEASE  Install,  operate  and  maintain  Automated  Teller  Machines  in  the  North  and  South 
Terminals.  Minimum  Bid:  $5,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


Tuesday,  March  24,  1992  at  3:00  p.m. 
5 year  term 

San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  orto  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollarvalue  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 
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Jid  and  Contract  Opportunities 


Volume  VIII,  No.  36 


March  20,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  • 554-6749 

BID  jy  DESCRIPTION DATE  DUE BUYER 


3739 

3740 

3741 

3743 

3744 

3745 

3746 

3747 

3748 

3749 

3750 
3752 

3765 

3766 

3767 
3760 

3757 

3758 

3759 

3760 
3764 

3770 

3771 

3772 
3 7 73 

3774 

3775 

3776 

3777 

3778 

3779 

3780 


20  ea  Drum,  brake  front,  Flyer,  Webb  #US64117,  Rockwell  3219-N-4044 
1 ea  Asbestos  Brake  line  cleaner  machine,  light  duty  w/accessori es 

20  ea  Mobile  Utility  Truck,  Color  Purry,  Bretford  #L-330 
1 ea  Microfilm  reader  printer,  Minolta  Model  RP  503  etc. 

60  ea  Pleated  filter,  (P)  12x24x2  etc. 

1 ea  Oscilloscope,  w/stand,  KAL  equipment  model  4612  w/adaptor 

2 ea  Kit,  retarder,  Telma  w/shim  and  spacer,  PT#FD341100K 
12  ea  Pulley  Assembly,  Indler,  water  pump,  P/N  51-95800-7082 

25  ea  Gear,  Side,  differential  carrier  assembly,  P/N;  82-3808-000  etc. 

1 ea  Stac  portable  trade  exhibit  display  system,  loop  fabric  etc. 

12  ea  Chair,  Juror,  floor  attached,  swivel  pedestal,  furnish  & install 
1 ea  line  striping  machine,  airless,  turf.  Head  Linesman  Model  98-360 

21  ea  Oxygen  Regulator  Model  D-4080  w/Barber  Adapter 

500.000  ea  Envelope,  #10  window,  24  lb  white  wove,  black  ink 

20.000  ea  File  Folder,  Manila  overall  size  9 1/2"  x 12  1/4" 

5000  ea  Printing  direct  mail  piece,  in  Spanish,  3 Black  + 2PMS 

1 ea  Locker,  Chemical  storage,  Chem-Store,  Model  I-FR  w/  accessories 

1 ea  Metal  Disintegrators,  Uni-tek,  Model  300,  Table  Model  11  etc. 

350  ea  Pin,  Socket,  swivel  harp,  OB  #16706 

11  ea  Scissors,  Lower,  P/N:  Panto-E20100 

1500  ea  Meter,  Water,  Flow  Rate  indicating,  Magnetic  Drive 

2 ea  Workstation,  4230A-VSU,  4 pack,  Wang;  2 ea  LDP-8  SYS-U,  Wang 
16  section.  Steel  shelving.  Republic  (Class  2B),  tan  (#83)  etc. 

40.000  ea  Folders,  Index,  Manila,  black  ink 

280  ea  Fuse,  70  AMP,  700  volts,  150  C Maximum,  Type  4TI 
100  ea  Hubodometer,  Redington  Counters  Part  #760-0001 
1 ea  Lathe.  Brake  Drum,  Performance  Model  #60,  Brake  Shop 
100  ea  Disk  Plate,  Water  Meter,  1 1/2"  Trident  Style  III  etc. 

200  ft  Drive  chain,  HB78,  403  stainless  steel,  riveted  etc. 

1 ea  Oscilloscope,  digital  storage,  lOMHZ,  "Tektronix"  etc. 

4 ea  LaserJet  III  printer,  Hewlett  Packard,  w/2MB  memory  and  Adobe  etc. 
1 ea  Printer,  Tektronix  Phaser  III  PXi  w/  10MB  memory,  IBM  compatible 


03-23-92 

03-23-92 

03-23-92 

03-23-92 

03-23-92 

03-23-92 

03-23-92 

03-23-92 

03-23-92 

03-24-92 

03-24-92 

03-24-92 

03-25-92 

03-25-92 

03-25-92 

03-25-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 

03-26-92 


T.  Fiore 
R.  Fleming 
R.  Williams 
R.  Low 
J.  Sealy 
J.  Sealy 
T.  Fiore 
T.  Fiore 
T.  Fiore 
C.  Crawford 
C.  Crawford 

B.  Savant 
R.  Thomas 
J.  Louie 
J.  Louie 
J.  Louie 
J.  Wong 
J.  Wong 
T.  Fiore 
T.  Fiore 
J.  Wong 

C.  Crawford 

C.  Crawford 
J.  Louie 

T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 

D.  Goodspeed 
D.  Goodspeed 
R.  Fleming 
R.  Fleming 


3761  1 ea  Air  Compressor,  portable,  "Speedaire",  Grainger  P/N  5Z037 

3762  12  ea  Air  Bag,  Paratech,  17  ton,  for  rescue,  compatible  w/equip 

3763  1 ea  Furnace,  Heat  treating.  Push  through  gas  fired  box  etc. 

3781  50  ea  Fabricate  and  Furnish  Frames,  Bar  Rake,  Support,  Back  Plate  etc. 

3782  1 ea  Refrigerator,  2 door,  reach  in,  "Beverage-Air"  Model  ER-48  etc. 

3784  PO  box  Buckles  for  3/4"  wide  banding,  Band-It,  #C256,  Type  201 

3785  200  ea  Galvanized  Pipe,  ASTM  A53,  Steel,  Grade  A,  9ft  and  3ft  lengths 

3787  1 ea  Mower,  Turf,  articulated,  4 wheel  drive,  Steiner  Model  420 

3788  1 ea  Mower,  Gas  powered.  Rotary  type,  walk-behind.  Exmark 

3789  1 ea  Trailer,  Car,  16ft,  6000  lb  capacity.  Big  Tex  Model  60  DM 

3790  5 ea  Starter,  Air  Flyer,  Exchange  Reconditioned  to  OEM  specs 

3791  70  ea  Motor,  Blower,  Static  Converter,  Dayton  P/N:  4Z145 

3795  5 ea  Moni tor/VCP,  13"  Datamate,  Maxivision,  (VHS  Player,  Color) 

3796  1 ea  Cetrifuge,  Fisher  Marathon,  Model  21K,  General  Purpose 

3797  2 ea  Electric  Cabinet  Unit  Heater,  "Berko"  CUH-3-448-1-0-FIFO-T 

3798  140  ea  Flange  Pipe,  Bronze,  Male  Thread  2"  etc. 

3799  1 ea  Power  Monitor,  "BMI"  model  3060,  Power  Profiler 

3800  4 cs  Alignment  Pads,  White  foam  rubber,  Calif  Med  Products 

3797  1 ea  Chipper,  Disc  Type,  Diesel  Powered,  Trailer  Mounted 

495  Seating  and  Tables,  Custom  Modular,  for  Airport  North  Terminal 

499  Printing  & Mailing  of  City  College  Time  Schedule,  Fall  1992 

500  Dump  Trucks,  2 ea,  10-wheel,  1992  Freight  Liner 

501  Towable  Chipper  Unit,  1 ea  per  specifications.  "Asplund  Model  JEY  16" 

502  Transit  -Mixer,  1992  model,  Peterbilt  #357  with  "Rex"  Truck  Mixer 

503  Police  Motorcycles,  15  ea,  two-wheel.  Solo  Law  Enforcement 

510  Ford  Taurus,  1992,  21  ea,  4-door,  with  Police  Package 

509  Urology  Suite,  w/Radi ographi c & fluorscopic  imaging,  furnish  & install 

511  Lease  / Purchase  of  Equipment  for  SFGH 

82407  Linen,  Hospital  and  Correctional 
76116  Fittings,  Ductile  Iron,  Push-on  Joints 
77490  Energy  Efficient  Lighting  Material 
89240  Milk  & Dairy  Products  for  Camp  Mather 

82308  Clothing,  Institutional,  Laguna  Honda  Hospital 
89253  Foods,  Frozen  and  Chilled,  for  Camp  Mather 
89407  Groceries  for  Camp  Mather 
81705  Rainwear,  Boots  and  Gloves 


03-27-92 

03-27-92 

03-27-92 

03-27-92 

03-27-92 

03-30-92 

03-30-92 

03-30-92 

03-30-92 

03-30-92 

03-31-92 

03-31-92 

03-31-92 

03-31-92 

03-31-92 

03-31-92 

03-31-92 

03-31-92 

03-31-92 

03-27-92 

03-27-92 

03-27-92 

03-27-92 

03-27-92 

03-27-92 

03- 27-92 

04- 03-92 
04-03-92 
03-27-92 
03-27-92 
03-27-92 

03- 27-92 

04- 03-92 
04-03-92 
04-03-92 
04-10-92 


J.  Wong 
J.  Wong 
J.  Wong 
D.  Goodspeed 
D.  Goodspeed 
J.  Wong 
J.  Wong 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Sealy 
J.  Sealy 
T.  Fiore 
T.  Fiore 
D.  Goodspeed 
R.  Kimball 
J.  Sealy 
R.  Fleming 
J.  Louie 
C.  Chavez 
C.  Chavez 
C.  Chavez 
C.  Chavez 
C.  Chavez 
R.  Kimball 
R.  Kimball 
B.  Tison 
J.  Wong 
R . Low 
B.  Tison 
B.  Tison 
B.  Tison 
B.  Tison 
B.  Tison 


* » * ADDITIONAL  MATERIAL.  EQUIPMENT  AND  SUPPLIES  * * " 


PURCHASE  OF  4 TO  6 1992  AUTOMOBILES  (SEDANS) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONIACT: 


April  9,  1992,  4:00  p.m. 
n/a 

San  Francisco 

San  Francisco  Housing  Authority,  Procurement  Services 

Vivian  Bains  (415)  554-1257,  440  Turk  Street,  San  Francisco,  CA  94102 
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2Z47B  FIRE  ALARM  SYSTEM  MODERNIZATION  AT  SFIA  Contractor  must  possess  a Class  A,  B,  or  C-10  California 
Contractor's  license  at  the  time  of  bidding.  Estimate:  $560,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  23,  1992  at  2:00  p.m. 

365  days 

San  Francisco  International  Airport 
Airport  Engineering 

Joe  Birrer  (415)  737-7751,  Bldg  676,  McDonnell  Rd.  (Engineering  Building) 


F. , CA  94128 


WD  2102  8 INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  EDDY  STREET  The  work  consists  of  replacing  5,550  linear  feet 

of  existing  6"  and  8"  cast  iron  mains  in  Eddy  Street  between  Divisadero  and  Gough  Streets.  Estimate:  $492,150 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT; 


March  24,  1992 
120  working  days 

Eddy  Street  between  Divisadero  and  Goiigh  Streets 
Water  Department  - Utilities  Engineering  Bureau 
Bernie  C.  Ancheta  (415)  554-0789 
1145  Market  Street,  San  Francisco,  CA  94103 


RICAFORT  RESIDENCE  Exterior  and  interior  painting,  window  repair  and  replacements,  plumbing  and  electrical 
updating,  repairs  and  replacements. 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


March  26,  1992 
Two  weeks 

1191  Fitzgerald  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development  - HCDC 

Tom  Watts  (415)  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 


CENTRO  DEL  PUEBLO  OEEICE  REHABILITATION  Rehabilitation  of  2 story  reinforced  concrete  office  building  to  house 
administrative  offices,  counseling  and  educational  uses.  (Approximately  30,000  sq,  ft.)  Work  includes  a new 
elevator,  two  (2)  wheelchair  lifts,  new  interior  partitions,  new  handicapped  restrooms,  new  lighting  and 
electrical  layout,  new  flooring/carpeting,  new  painting,  new  fire  alarm  system.  Estimate:  $500,000.  Pre-bid 

conference  to  be  scheduled. 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT; 

CONTACT; 


March  27,  1992  at  2:00  p.m.  (Due  date  extended) 

3 months 

1656  15th  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corportation 

Armando  Vasquez  / Phillip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


2234Q  EARTHQUAKE  DAMAGE  REPAIRS,  SAN  FRANCISCO  GENERAL  HOSPITAL  Plaster  repair,  expansion  joint  replacement, 
painting,  epoxy  grouting,  exterior  repair,  window  replacement,  exterior  ceramic  tile  and  clay  roof  tile 
replacement  and  anchoring  and  structural  bracing  of  parapet  walls.  Estimate:  $656.420. 


BID  DUE: 

DURATION; 

LOCATION; 

DEPARTMENT: 

CONTACT: 


April  1,  1992  (Bid  due  date  extended) 

90  calendar  days 

San  Francisco  General  Hospital,  1001  Potrero  Ave.,  San  Francisco,  CA 
Publ i c Works 

Phillip  Sowers  (415)  554-8475,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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711  IE  SEWER  REPAIR,  MONTEREY  BLVD.,  NORTHGATE  DRIVE  TO  SAN  JACINTO  HAY,  CLASS  "B"  EMERGENCY  The  work  is  to 
replace  1039  feet  of  12-inch  diameter  ISP  sewer.  Plans,  specifications  and  bidding  documents  are  available  in 
City  Hall,  Room  351,  San  Francisco,  CA  for  a $30.00  non-ref undabl e fee.  Documents  can  be  sent  COD;  call  (415) 
554-58 1 0 . A pre-bid  conference  will  be  held  on  April  1.  1992  from  2:00  to  2:30  p.m.  in  Room  282.  City  Hall.  San 
F rancisco.  Estimate:  $195.410 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  1,  1992 
35  calendar  days 
Monterey  81 vd,  San  Francisco 
Public  Works 

P.T.  Law  (415)  554-8325,  1600  Mission  Street,  San  Francisco,  CA  94102 


4802A  RESTORATION  OF  PIONEER  LOG  CABIN,  GOLDEN  GATE  PARK  Restore  Pioneer  Log  Cabin.  Estimate:  $280,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  1,  1992  (Due  date  extended) 

360  calendar  days 

Golden  Gate  Park,  San  Francisco 

Publ i c Works 

Robert  Appleton  (415)  554-8454,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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2333R  AIRPORT  MAINTENANCE  BASE  Replacement  of  security  gates  "A"  and  "B"  at  the  Airport  Maintenance  Base. 
Contractor  must  possess  a Class  A,  B or  C California  Contractor's  license.  Pre-bid  conference  on  March  31.  1992 
a t_ J_0_: 00  a.m.  at  Building  676.  McDonnell  Road.  (Engineering  Building)  at  the  Airport.  Estimate: $100.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  7,  1992  by  2:00  p.m. 

80  days 

San  Francisco  International  Airport 

Airport,  Facilities,  Operations  and  Maintenance 

John  Wang  (415)  737-7804 
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1222W  GREAT  HIGHWAY  REDESIGN  PHASE  II  AND  GREAT  HIGHWAY  SEAWALL  PROMENADE  PHASE  III  B Constructing  a 2-lane 
roadway,  traffic  signals,  drainage  slabs,  curbing  and  vehicular  barriers  and  a 3,000  feet  washdown  line,  planting 
and  plant  establishment  and  constructing  a 120  feet  seawal 1 /promenade . Pre-bid  conference  on  March  30.  1992  at 
9:00  a.m.  at  City  Hall.  Room  282.  Estimate:  $2.306.451 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


April  15,  1992 
300  calendar  days 

Great  Highway,  Ocean  Beach,  San  Francisco 
Publ i c Works 

James  Chia  (415)  554-8209^  Room  351,  City  Hall,  San  Francisco,  CA  94102 


2277Q  WAR  MEMORIAL  OPERA  HOUSE  ADDITION  - MISCELLANEOUS  EARTHQUAKE  REPAIR  Miscellaneous  earthquake  repairs  to 
the  interior  of  the  War  Memorial  Opera  House  Addition.  Estimate:  $40,000 


BID  DUE: 
DURATION: 
lOCATION: 
DTPARIMI NI : 
LONIACT: 


April  15,  1992 
60  calendar  days 

War  Memorial  Opera  House,  San  Francisco 
Public  Works 

Mark  Dorian  (415)  557-4681 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


1 
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7045E  PAVEMENT  RENOVATION,  RUTLAND  STREET.  CLAYTON  STREET,  CLAREMONT  BOULEVARD,  SAN  JOSE  AVENUE  Cold  plane 
existing  wearing  surfaces,  resurface  with  2-inch  thick  asphalt-concrete  or  asphalt-rubber,  repair  pavement  base, 
remove  existing  curbs,  sidewalks  and  packing  strips,  construct  curb  ramps,  sidewalks,  8-inch  thick  concrete  bases 
and  parking  strips,  insall  pavement  markers  and  adjust  castings  and  frames  of  manholes,  valve  boxes  etc.  to 
grade.  Estimate:  $585,389 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


April  15,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


3369W  FORTY-THIRD  AND  FORTY-FOURTH  AVENUE  SEWER  REPLACEMENT  Construct  12"  and  15"  diameter  VCP  sewers,  10" 
culvert,  concrete  manholes,  cut-off  walls  and  6"  or  8"  side  sewer  connections,  televise  existing  side  sewer 
connections  and  repair  or  replace  defective  existing  side  sewers.  Estimate:  $389,450 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


4686A  SAN  FRANCISCO  MENTAL  HEALTH  SKILLED  NURSING  CENTER  Construct  two  structural  concrete  and  steel  frame 
buildings,  36,000  sq  ft  and  62,700  sq  ft  including  all  architectural  and  associated  structural,  mechanical  and 
electrical  work,  and  site  and  landscape  work.  Pre-bid  conference  on  March  31.  1992  at  2:00  p.m.  at  San  Francisco 
General  Hospital.  Building  3.  Carr  Auditorium.  Estimate:  $21,000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 

670  calendar  days 

San  Erancisco  General  Hospital 

Public  Works 

Tony  Leung  (415)  557-4777 

30  Van  Ness  Avenue,  Suite  4100,  San  Erancisco,  CA  94102 


" * * CONSULTANTS  * * * 


132-91  ASBESTOS  SURVEY  OF  SAN  FRANCISCO  CITY-OWNED  BUILDINGS  The  Department  of  Public  Health,  Toxics,  Health 
and  Safety  Servi ces-Asbestos  Program  is  seeking  proposals  for  four  (4)  types  of  services  relating  to  asbestos 
survey  of  San  Francisco  City-owned  buildings.  Separate  proposals  are  being  requested  for:  Task  I Computer 
Database/Cost  Estimation,  Task  II  Brochure  and  Curricula  Development,  Task  III  Project  Management,  Task  IV 
Building  Inspections. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  23,  1992  at  12  noon  for  Tasks  I & II,  March  30,  1992  at  12  noon  for  Tasks  III  & IV 

1 to  1 1/2  years 

five  California  Counties 

Public  Health 

Bruce  Josloff  (415)  554-2677,  101  Grove  Street,  Room  321,  San  Erancisco,  CA  94102 
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RFP  148-92  CARE  APPLICATION  FOR  COMMUNITY  OF  COLOR  CBO'S  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  applications  from  people  of  color  community  based  organizations.  Funds  are  available  for  Other 
Primary  Health  Care  and  Substance  Abuse  Treatment  Services.  Application  packages  which  provide  more  information 
regarding  services,  eligibility  requirements,  and  instructions  for  application,  are  available  at  the  AIDS 
Office.  Estimate:  Substance  Abuse  Treatment  $200.000:  Other  Primary  Health  Care  $260.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  24,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Public  Health  - AIDS  Office 

Judith  Weld,  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave.,  5th  floor.  S.  F.,  CA  94102 


RFP  149-92  CARE  APPLICATION  FOR  SERVICES  TO  YOUTH  The  Department  of  Public  Health  AIDS  Office  is  seeking  CARE 
Applications  for  services  targeting  youth  ages  13  to  24.  Funds  are  available  for  Housing  and  Substance  Abuse 
Treatment  Services.  Application  packages  which  provide  more  information  regarding  services,  eligibility 
requirements  and  instructions  for  application  are  available  at  the  AIDS  Office.  Estimate:  $200.000  for 

S u b s,t  a nee  Abuse  Treatment  and  $200.000  for  Hous  in  y 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


March  24,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Public  Health  - AIDS  Office 

Judith  Weld,  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave,  5th  fir,  S.F.  CA  94102 


1992  CITYWIDE  TRANSPORTAION  SURVEY  The  chosen  consultant  will  assume  the  responsibility  of  administering  a 
travel  behavior  survey  of  San  Francisco  employees  and  employers  in  Spring  1992  and  non-work/visitor  trips  in  the 
Summer  and  Fall  1992.  The  overall  objective  of  tlie  survey  is  to  determine  travel  behavior  patterns  and  relate 
them  to  the  level  of  travel  generated  by  various  land  uses.  Professional  services  are  sought  in  economic 
analysis,  statistics,  transportation  and  market  survey  research.  Contact  William  Wycko  at  (415)  558-6264  for 
further  information. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  27,  1992  (Due  date  extended) 

April  - November  1992 

Various  sites  throughour  San  Francisco 

City  Planning 

William  C.  Wycko  (415)  558-6264,  City  Planning,  450  McAllister  St.  4th  fir,  S.F.,  CA  9410 


RFP  151-92  PHARMACY  INVENTORY  The  Department  of  Public  Health,  San  Francisco  General  Hospital  is  seeking  an 
organization  to  perform  its  annual  pharmacy  physical  inventory  for  the  fiscal  year  ending  June  30,  1992  at  five 
(5)  locations  within  the  pharmacy  department  at  1001  Potrero  Ave.,  San  Francisco,  CA.  Estimate:  $10.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992 
2 months 

San  Francisco  General  Hospital,  Room  l-P-2 
Pharmaceutical  Services 

David  Burris  (415)  206-8461,  1001  Potrero  Avenue,  Room  l-P-2,  San  Francisco,  CA  94110 


RFP  147-92  PREVENTION  AND  EDUCATION  FOR  GAY  AND  BISEXUAL  MEN  - RELAPSE  SERVICES  The  Department  of  Public 
Health  AIDS  Office  is  seeking  proposals  for  prevention  and  education  programs  designed  to  prevent  sexual  relapse 
among  gay  and  bisexual  men  in  San  Francisco.  The  target  population  is  gay  and  bisexual  men  who  are  experiencing 
relapse,  regardless  of  their  age,  race,  or  soci o-(?conomi c status.  Estimate:  $75.000 


RFP  DUE: 

DURATION: 

LOCATION: 

OFPARTMFNT: 

CONTACT: 


March  30,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Department  of  Public  Health  - AIDS  Office 

Judith  Weld,  RFP  Coordinator,  (415)  554-9044,  25  Van  Ness  Avenue,  San  Francisco,  CA  94102 
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RFP  150-92  1991-92  SLIAG  COST  REPORT  The  Department  of  Public  Health  is  seeking  a consulting  firm  to  prepare 
fiscal  year  1991-92  LIMA  and  IRCA  subvention  cost  reports  conforming  to  State  and  Federal  guidelines  for  San 
Francisco  General  Hospital  Medical  Center  and  8 district  health  centers  to  claim  Federal  funds  under  the  SLIAG 
program  and  respond  to  any  questions  and  audits  from  State  and  Federal  agencies. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992  at  noon 
1 year 

San  Francisco  General  Hospital  and  8 District  Health  Centers 
Public  Health 

Paula  Ferland  (415)  206-6681,  1001  Potrero  Ave.  Bldg  10,  Ward  15,  rm  516,  S.F.,  CA  94110 


RFP  018-91  APPLIANCE  REPAIR  SERVICES  - The  San  Francisco  Housing  Authority  requests  proposals  from  qualified 
vendors  to  provide  repair  services  for  appliances  in  its  housing  developments.  The  selected  firm(s)  will  be 
responsible  for  responding  to  service  calls  for  refrigerator  repairs,  and  some  stove  repairs  as  well. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992  by  4:00  P.M. 

Seventeen  (17)  months,  April  15,  1992  to  September  30,  1993 
Various  housing  developments  located  throughout  the  City 
Housing  Authority,  Materials  Management,  Procurement 

Ana  M.  Gil  (415)  554-1252,  S F Housing  Authority,  440  Turk  St,  San  Francisco,  CA  94102 


009-92  PROJECT-BASED  ACCOUNTING  SYSTEM  Technical  assistance  in  designing,  developing  and  implementing  a 
project-based  accounting  system  (P-BA)  to  record  income  and  expenditures  at  the  development  level.  Services  to 
include  a review  of  current  accounting  systems/operations,  preparation  of  specifications  and  needs  assessment  for 
new  P-BA,  development  of  procedures  manuals,  conducting  staff  training  on  (P-BA)  and  project  based  budgeting. 
Estimate:  $50,000  to  100,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  31,  1992 

18  months 

San  Francisco,  CA 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254,  440  Turk  Street,  San  Francisco,  CA  94102 


ARCHEOLOGICAL  CONSULTANT  The  selected  consultant  will  1)  write  a research  design  specifying  the  methods  to 
properly  evaluate  the  site's  eligibility  for  the  National  Register  of  Historic  places  2)  Perform  field  work  in 
accordance  with  the  approved  research  design  3)  write  a report  of  findings  for  the  archaeological  excavation  in 
accordance  with  AAMR  guidelines.  Call  contact  person  listed  below  for  information  on  pre-submittal  conference. 
Estimate:  $20,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  1,  1992  by  3:00  p.m. 

6 months 

Early  Intake,  Tuolumne  County 
PUC,  Utilities  Engineering  Bureau 

Robert  Chun  (415)  554-0713,  1155  Market  Street,  San  Francisco,  CA  94103 


PILOT  MILKRUN  PROGRAM  FOR  SMALL  BUSINESSES  THAT  GENERATE  HAZARDOUS  WASTE  Design  and  implement  a Pilot  Milkrun 
Program  for  small  businesses  that  generate  hazardous  waste. 


RFP  DUE: 
LOCATION: 
DEPARTMENT: 
CONTACT: 


April  2,  1992 
San  Francisco 

Chief  Administrative  Officer 

Elahe  Enssani  (415)  554-3420,  Solid  Waste  Mngmnt,  1145  Market  St.  #401,  S.F.,  CA  94103 
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STRUCTURAL  ENGINEERING  SERVICES  The  Department  of  Public  Works  is  seeking  Structural  Engineering  Services 
including  design  development  documents,  construction  documents  and  construction  support  for  all  structural  work 
related  to  relocating  the  San  Francisco  Fire  Department  Headquarters  to  existing  Pump  Station  No.  1 at  Second  and 
Townsend  Street.  Estimate:  $135,000 
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BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  3,  1992 
n/a 

San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


RFP  153-92  CARE  APPLICATION  FOR  MEOICATION  DELIVERY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  medication  delivery  services  to  homebound  persons  with  HIV.  Application  packages 
which  provide  more  information  regarding  services,  eligibility  requirements,  and  instructions  for  application, 
are  available  at  the  AIDS  Office.  Pre-proposal  conference  will  be  held  on  March  17.  1992  at  12:30  p.m.  A 
Technical  Assistance  Workshop  will  be  held  on  Thursday.  March  19.  1992  at  9:00  a.m.  Both  meetings  will  be  held 
at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  CA  94102.  Estimate:  $100.000 
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RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  8,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Department  of  Public  Health,  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Ave.,  5th  floor,  San  Francisco,  CA  94102 
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RFP  152-92  CARE  APPLICATION  FOR  HOME  INFUSION  THERAPY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  home  infusion  therapy  services  for  persons  with  AIDS.  Applicants  must  be  licensed 
home  health  care  agencies.  Application  packages  which  provide  more  information  regarding  services,  additional 
eligibility  requirements,  and  instructions  for  application,  are  available  at  the  AIDS  Office.  Estimate:  $444. 13| 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  8,  1992  by  12:00  p.m. 

12  to  36  months 

City  and  County  of  San  Francisco 
Department  of  Public  Health,  AIDS  Office 

Judith  Weld,  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave,  5th  fir. 


F.,  CA  94102 


It 

shoe 


* * * CONCESSION  OR  LEASE  * * * 


AUTOMATED  TELLER  MACHINES  LEASE  Install,  operate  and  maintain  Automated  Teller  Machines  in  the  North  and  South 
Terminals.  Minimum  Bid:  $5,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  March  24,  1992  at  3:00  p.m. 
5 year  term 

San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 


lING 
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MOBILE  CATERING  IN  THE  GARAGE  TAXI  STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
staging  area.  One  lease  (Lease  A)  operates  between  7:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
between  4:00  P.M.  and  12  midnight.  (Small  business  set-aside)  Minimim  bid  for  each  lease:  $5,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  April  21,  1992 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport,  Room  509A,  International  Terminal  at  3:00  P.M. 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  a Snack  Bar 
(snack  bar)  and  the  Golden  Gate  Bar  (a  cocktail  lounge)  both  located  in  Boarding  Area  "E"  of  the  North 
Terminal  at  San  Francisco  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  24,  1992 
n/a 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  a Vista  Bar 
(a  cocktail  lounge)  and  a "TCBY"  Shop  (frozen  yogurt  shop)  both  located  in  Boarding  Area  "D"  of  the  International 
Terminal  at  San  Francisco  International  Airport.  Pre-bid  conference  on  Thursday.  March  26.  1992  from  9:00  a.m. 
to  11:30  a.m.  in  the  VIP  Conference  Room,  North  Terminal.  Mezzanine  Level  (above  United  Airlines  Gaets  74  and  75) 
at  the  Ai rport . 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  1,  1992,  Friday 
Five  two  year  options 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  ol  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Minimum  bid:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 

Anthony  Alicastro  (415)  876-2365,  SFIA,  P.O.  Box  8097,  San  Francisco,  CA  94128 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A nx)re  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  ottering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 
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Bid  and  Contract  Opportunities 


Volume  VIII,  No.  37 


March  27,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 


MATERiALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE BUYER 


3784  90  box  Buckles  for  3/4"  wide  banding,  Band-It,  #C256,  Type  201  03-30-92 

3785  200  ea  Galvanized  Pipe,  ASTM  A53,  Steel,  Grade  A,  9ft  and  3ft  lengths  03-30-92 

3787  1 ea  Mower,  Turf,  articulated,  4 wheel  drive,  Steiner  Model  420  03-30-92 

3788  1 ea  Mower,  Gas  powered.  Rotary  type,  walk-behind.  Exmark  03-30-92 

3789  1 ea  Trailer,  Car,  16ft,  6000  lb  capacity.  Big  Tex  Model  60  DM  03-30-92 

3816  60  ea  Lens,  Green  Arrow,  12"  Glass  Cat.  #TL  2645  etc.  03-30-92 

3801  70  ea  Spring,  Tension,  T.B.  Form  11-TAI,  Ohio  Brass  etc.  04-01-92 

3817  1 ea  Chart  Printer:  enlargers  each  original,  ChartPrinter  Plus  04-01-92 

3819  40,000  ea  Envelope,  Style  D-1 , Size  9,  #24,  white  wove  04-01-92 

3802  7 ea  Motorcycle,  Yamaha,  Off-road,  XT600  or  equal  04-02-92 

3803  1 ea  Tire  Changer,  Hoffman,  "Monty  12SE"  or  equal  04-02-92 

3804  5 ea  Collection  System,  Gilian,  Aircon,  2,  constant  flow,  2-30  LPM  04-02-92 

3805  2 ea  Polaroid,  ID-4  Deluxe  2-up  Horizontal  System  or  equal  04-02-92 

3806  1 ea  System  Under  Chassis  Washing  w/auto  operating  unit  04-02-92 

3807  2 ea  Pump,  Trash,  2"  suction/discharge,  Homelite  121TP2-1B  or  equal  04-02-92 

3808  100  ea  Sensor,  speed,  Ai research  P/N:523695-2  for  Boeing  Vertol  LRV  04-02-92 

3809  1 ea  Viewdac  System  16,  Data  Aquisition  Package  04-02-92 

3823  10,000  ea  Folder,  file,  14  pt,  manila,  2 1/2"  metal  fasteners  etc.  04-02-92 

3824  1 ea  Toshiba  T2000sx  Laptop  Computer  w/  60MB  Hard  Drive  04-02-92 

3825  1 ea  QMS  PS-810  Laser  printer  w/  legal  tray  and  envelope  tray  etc.  04-02-92 

3826  1 ea  Scanner,  Hewlett  Packard,  "ScanJet  IIC"  #C1757A  etc.  04-02-92 

3827  1 ea  Everex  File  Server,  150  MB  SCSI  Drive  upgrade  etc.  04-02-92 

3821  4 ea  Bench,  8'  REdwood  slot  bench  w/  surface  mount  legs,  Playworld  04-02-92 

3810  1 ea  Synoptics  Model  3000-01-HW,  Premises  Concentrator  Chasss  for  LAN  04-03-92 

.3811  1 ea  Microcomputer,  Notebook,  Toshiba  T2200SX/20  w/60MB  Hard  Disk  etc.  04-03-92 

3812  1 ea  Generator,  Portable,  Homelite,  180R1E62,  w/low  oil  Shut-off  04-03-92 

381.3  1 ea  First  Aid  Unit,  combination  eye  wash,  face  & body  spray,  Hawes  04-03-92 

3814  20  se,  Brake  Lining,  16.7  non  ASB.  8/set  STD,  D/A  MAN#8 1-5022 1-0420  04-03-92 

3815  10,000  ft  Wire,  Trolley,  2/0  size  solid  grooved,  bronze  alloy  80  etc.  04-03-92 

3829  20  ea  Cigarette  Urns,  Steel  split  bowl,  satin  brass  finish,  etc.  04-03-92 

.3790  5 ea  Starter,  Air  Flyer,  Exchange  Reconditioned  to  OEM  specs  03-31-92 


J.  Wong 
J.  Wong 
T.  Fiore 
T.  Fiore 
T.  Fiore 
R.  Low 
T,  Fiore 
J.  Louie 
J.  Louie 
C.  Chavez 
J.  Stovall 
R.  Thomas 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Sealy 
J.  Louie 
R.  Low 
R.  Low 
R.  Low 
R.  Low 
C.  Crawford 
R.  Fleming 
R.  Fleming 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
C.  Crawford 
T.  Fiore 


3791  70  ea  Motor,  Blower,  Static  Converter,  Dayton  P/N:  4Z145 

3795  5 ea  Monitor/VCP,  13"  Datamate,  Maxivision,  (VHS  Player,  Color) 

3796  1 ea  Cetrifuge,  Fisher  Marathon,  Model  21K,  General  Purpose 

3797  2 ea  Electric  Cabinet  Unit  Heater,  "Berko"  CUH-3-448-1-0-FIF0-T 

3798  140  ea  Flange  Pipe,  Bronze,  Male  Thread  2"  etc. 

3799  1 ea  Power  Monitor,  "BMI"  model  3060,  Power  Profiler 

3800  4 cs  Alignment  Pads,  White  foam  rubber,  Calif  Med  Products 

3793  1 ea  Chipper,  Disc  Type,  Diesel  Powered,  Trailer  Mounted 

3837  2 ea  ACCO  PC  Center  Computer  Table,  Boise  ACCO  E4-51840 

3838  1 ea  Receptionist  Station,  w/storage,  accessories.  Model  R013 

3839  36  ea  Blade,  Laryngoscope,  stainless  steel,  Miller  , Pro-Med  D4738 

3840  2 ea  Centrifuge,  Bench  top,  lEC  Centra-MP4,  Model  2437  etc. 

3841  1 ea  Flanged  gate  valve,  4"  class  300,  cast  steel,  furnish  & deliver 

3846  1500  bf  Lumber,  Eastern  Maple,  545  Kiln  Dried,  Grade  FAS,  No  knots 
3675  Coupling,  Input 

3847  1 It  Privacy  Separation  Drapery,  4 panels,  36"x56",  etc. 

504  27  ft  Flatbed  Trailer,  Custom-made,  and  Pump 

505  Pick-up  Trucks,  Cars  and  Vans 

506  1/2  Ton  Pick-up  Truck  and  Passenger  Vans 

507  Dump  Trucks.  10  Wheel  1992  "Freightl iners" 

508  Power  Washer,  with  Sludge  Pumps  per  specifications 

509  Urology  Suite,  w/Radiographi c & fluorscopic  imaging,  furnish  & install 

511  Lease  / Purchase  of  Equipment  for  SFGH 

512  Turf  Equipment,  Truckster,  3-wheel , 22  H.P.  gasoline  engine,  Cushman 

513  2,200  ea  Brake  Pads,  Non-Asbestos,  P/N;  P303-M2 

514  Transceiver,  Portable,  Motorola,  UHF,  4W  RF  Power,  8 channel  etc. 

515  Compaq,  Personal  Computers,  Systempro  486/840 
517  Lease  Trailers,  48  to  60  months 

82308  Clothing,  Institutional,  Laguna  Honda  Hospital 

89253  Foods,  Frozen  and  Chilled,  for  Camp  Mather 

89407  Groceries  for  Camp  Mather 

70983  Diesel  Engine  Re-builds 

81705  Rainwear,  Boots  and  Gloves 

66113  Lime,  Unslaked 

70625  Antifreese  and  Engine  Coolant 

95032A  Decals,  Permits,  Residential  Parking 

95427  Official  Advertising 


03-31-92 

03-31-92 

03-31-92 

03-31-92 

03-31-92 

03-31-92 

03-31-92 

03- 31-92 

04- 06-92 
04-06-92 
04-06-92 
04-06-92 
04-06-92 
04-06-92 
04-08-92 
04-17-92 
04-03-92 
04-03-92 
04-03-92 
04-03-92 
04-03-92 
04-03-92 
04-03-92 
04-03-92 
04-03-92 
04-03-92 
04-03-92 
04-10-92 
04-03-92 
04-03-92 
04-03-92 
04-03-92 
04-10-92 
04-10-93 
04-10-92 

04- 10-92 

05- 01-92 


T.  Fiore 
J.  Sealy 
J . Seal y 
T.  Fiore 
T.  Fiore 
D.  Goodspeed 
R.  Kimball 
J.  Sealy 
C.  Crawford 
C.  Crawford 
R.  Williams 
R.  Williams 
J.  Wong 
J.  Sealy 
T.  Fiore 
R.  Fleming 
C.  Chavez 
C.  Chavez 
C.  Chavez 
C.  Chavez 
T.  Fiore 
R.  Kimball 
R.  Kimball 
B.  Savant 
T.  Fiore 
R.  Low 
R.  Low 
T.  Fiore 
B.  Tison 
B.  Tison 
B.  Tison 
J.  Sealy 
B.  Tison 
J.  Sealy 
J.  Sealy 
J.  Louie 
J.  Louie 


• * * ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES  * * * 


PURCHASE  OF  4 TO  6 1992  AUTOMOBILES  (SEDANS) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT; 


April  9,  1992,  4:00  p.m. 
n/a 

San  Francisco 

San  Francisco  Housing  Authority,  Procurement  Services 

Vivian  Bains  (415)  554-1257,  440  Turk  Street,  San  Francisco,  CA  94102 


Page  2 


CONSTRUCTION 


Z234Q  EARTHQUAKE  DAMAGE  REPAIRS,  SAN  FRANCISCO  GENERAL  HOSPITAL  Plaster  repair,  expansion  joint  replacement, 
painting,  epoxy  grouting,  exterior  repair,  window  replacement,  exterior  ceramic  tile  and  clay  roof  tile 
replacement  and  anchoring  and  structural  bracing  of  parapet  walls.  Estimate;  $656,420. 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  1,  1992  (Bid  due  date  extended) 

90  calendar  days 

San  Francisco  General  Hospital,  1001  Potrero  Ave.,  San  Francisco,  CA 
Public  Works 

Phillip  Sowers  (415)  554-8475,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


71  HE  SEWER  REPAIR,  MONTEREY  BLVD.,  NORTHGATE  DRIVE  TO  SAN  JACINTO  WAY,  CLASS  "B"  EMERGENCY  The  work  is  to 
replace  1039  feet  of  12-inch  diameter  ISP  sewer.  Plans,  specifications  and  bidding  documents  are  available  in 
City  Hall,  Room  351,  S.F.,  CA  for  a $30.00  non-ref undabl e fee.  For  COD  call  (415)  554-5810.  Estimate:  $195,410 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  1,  1992 
35  calendar  days 
Monterey  Blvd,  San  Francisco 
Public  Works 

P.T.  Law  (415)  554-8325,  1680  Mission  Street,  San  Francisco,  CA  94102 


4802A  RESTORATION  OF  PIONEER  LOG  CABIN,  GOLDEN  GATE  PARK  Restore  Pioneer  Log  Cabin.  Estimate:  $280,000 

BID  DUE:  April  1,  1992  (Due  date  extended) 

DURATION:  360  calendar  days 

LOCATION:  Golden  Gate  Park,  San  Francisco 

DEPARTMENT;  Public  Works 

CONTACT:  Robert  Appleton  (415)  554-8454,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


2333R  AIRPORT  MAINTENANCE  BASE  Replacement  of  security  gates  "A"  and  "B"  at  the  Airport  Maintenance  Base. 
Contractor  must  possess  a Class  A,  B or  C California  Contractor's  license.  Pre-bid  conference  on  March  31.  199Z, 
at  10:00  a.m.  at  Building  676.  McDonnell  Road.  (Engineering  Building)  at  the  Airport.  Estimate:  $100.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


April  7,  1992  by  2:00  p.m. 

80  days 

San  Francisco  International  Airport 

Airport,  Facilities,  Operations  and  Maintenance 

John  Wang  (415)  737-7804 


1222W  GREAT  HIGHWAY  REDESIGN  PHASE  II  AND  GREAT  HIGHWAY  SEAWALL  PROMENADE  PHASE  III  B Constructing  a 2-lane 
roadway,  traffic  signals,  drainage  slabs,  curbing  and  vehicular  barriers  and  a 3,000  feet  washdown  line,  planting 
and  plant  establishment  and  constructing  a 120  feet  seawal 1 /promenade . Pre-bid  conference  on  March  30.  1992  at 
9:00  a.m.  at  City  Hall,  Room  282.  Estimate:  $2,306.451 


BID  DUE; 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT; 


April  15,  1992 
300  calendar  days 

Great  Highway,  Ocean  Beach,  San  Francisco 
Public  Works 

James  Chia  (415)  554-8209,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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Z277Q  WAR  MEMORIAL  OPERA  HOUSE  ADDITION  - MISCELLANEOUS  EARTHQUAKE  REPAIR  Miscellaneous  earthquake  repairs 
the  interior  of  the  War  Memorial  Opera  House  Addition.  Estimate:  $40,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


April  15,  1992 
60  calendar  days 

War  Memorial  Opera  House,  San  Francisco 
Public  Works 

Mark  Dorian  (415)  557-4681,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


7045E  PAVEMENT  RENOVATION,  RUTUND  STREET.  CLAYTON  STREET.  CLAREMONT  BOULEVARD,  SAN  JOSE  AVENUE  Cold  plane 
existing  wearing  surfaces,  resurface  with  2-inch  thick  asphalt-concrete  or  asphalt-rubber,  repair  pavement  bas 
remove  existing  curbs,  sidewalks  and  packing  strips,  construct  curb  ramps,  sidewalks,  8-inch  thick  concrete  ba 
and  parking  strips,  insail  pavement  markers  and  adjust  castings  and  frames  of  manholes,  valve  boxes  etc.  to 
grade.  Estimate:  $585,389 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


April  15,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6528 

fine 

tabl 

prep 


2249A  (Informal)  AUTOMATIC  DOORS  REPLACEMENT  Contractor  required  to  possess  a Class  B California  Contractor's 
license.  Pre-bid  conference  on  April  6.  1992  at  9:00  a.m.  in  Building  676.  McDonnell  Road  (Engineering  Buildi 
San  Francisco  International  Airport.  Estimate:  $50.000 


666t 

curl 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  15,  1992  until  2:00  p.m. 

90  calendar  days 

North  Terminal  Upper  Level  at  the  Airport 
Airport,  Facilities,  Operations  and  Maintenance 
William  Canales  (415)  737-7823 


SAN  FRANCISCO  MUSEUM  OF  MODERN  ART  Swinerton  & Walberg  Co.,  the  general  contractors  for  the  construction  of 
the  new  San  Francisco  Museum  of  Modern  Art,  is  seeking  qualified  MBE  and  WBE  subcontractors  and  material 
suppliers  to  submit  bids  for  all  building  related  trades.  All  subcontractors  and  material  suppliers  are  to  be 
certified  by  the  San  Francisco  Redevelopment  Agency.  Pre-bid  conference  on  Thursday.  April  9.  1992  at  2:00  p.r 
at  600  California  Street.  7th  floor.  San  Francisco.  CA  94104.  Estimate:  $44.000.000 
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BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  April  21,  1992  by  2:00  p.m. 

Two  (2)  years 

San  Francisco  Museum  of  Modern  Art,  151  Third  Street,  San  Francisco,  Ca 

San  Francisco  Redevelopment  Agency  - Swinerton  & Walberg  | 

Charles  R.  Moore  (415)  421-2980,  Swinerton  & Walberg,  580  California  St.  S.F.,  CA  9410^  j 

I 


MR-898  NO.  14  MISSION  LINE  TROLLEY  OVERHEAD  RECONSTRUCTION  PHASE  A The  work  consists  of  demolition  of  existinc 
facilities  as  required  to  construct  new  overhead  and  contact  wire  systems,  substation,  duct  bank,  sidewalk,  cur 
gutter,  pavement,  sewer,  water,  street  lighting,  traffic  signal  and  traction  power  facilities  Pre-bid  confereri  ton 
on  April  2.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco.  CA.  Estimate:  $5.6  million 


PU 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  21,  1992  at  2:15  p.m. 

365  days 

San  Francisco  and  Daly  City 
San  Francisco  Municipal  Railway 

Philip  Chien  (415)  554-1861,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


! 
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3369W  FORTY-THIRD  AND  FORTY-FOURTH  AVENUE  SEWER  REPLACEMENT  Construct  12"  and  15"  diameter  VCP  sewers,  10" 
culvert,  concrete  manholes,  cut-off  walls  and  6"  or  8"  side  sewer  connections,  televise  existing  side  sewer 
connections  and  repair  or  replace  defective  existing  side  sewers.  Estimate:  $389,450 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


6528E  JOHN  MCLAREN  LAKE  EDGE  TREATMENT  Clear  and  grub,  furnish  line  and  grade,  excavation  and  backfilling, 
fine  grading,  install  chain  link  fence,  elastametric  and  scrim  cover,  rip  rap  and  river  rock  boulders,  picnic 
tables,  asphalt  and  concrete  paving,  concrete  retaining  wall  and  redwood  headers,  irrigation  work,  soil 
preparation  and  planting  and  plant  establishment.  Estmate:  $399,100 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 

120  calendar  days 

Golden  Gate  Park,  San  Francisco 

Public  Works 

Tom  Trimbur  (415)  554-8200,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6668E  CONCRETE  STREET  RECONSTRUCTION  - VARIOUS  LOCATIONS  Concrete  pavement  reconstruction  and  construction  of 
curbs.  Estimate:  $977,250 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


4686A  SAN  FRANCISCO  MENTAL  HEALTH  SKILLED  NURSING  CENTER  Construct  two  structural  concrete  and  steel  frame 
buildings,  36,000  sq  ft  and  62,700  sq  ft  including  all  architectural  and  associated  structural,  mechanical  and 
electrical  work,  and  site  and  landscape  work.  Pre-bid  conference  on  March  31.  1992  at  2:00  p.m.  at  San  Francisco 
General  Hospital.  Building  3.  Carr  Auditorium.  Estimate:  $21.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 

670  calendar  days 

San  Francisco  General  Hospital 

Pubi ic  Works 

Tony  Leung  (415)  557-4777,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


PLAZA  DEL  SOL  Mission  Housing  Development  Corporation  is  soliciting  general  contractor  proposals  for  the 
construction  of  59  units  of  low-income  housing,  (ionstructi on  type  is  2,  3,  and  4 stories  of  wood  framing  over  a 
concrete  parking  garage.  Estimate:  $7,400,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992 
15  months 

480  Valencia  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corporation 
Philip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 
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CONSULTANTS 


RFP  151-9Z  PHARMACY  INVENTORY  The  Department  of  Public  Health,  San  Francisco  General  Hospital  is  seeking  an 
organization  to  perform  its  annual  pharmacy  physical  inventory  for  the  fiscal  year  ending  June  30,  1992  at  five 
(5)  locations  within  the  pharmacy  department  at  1001  Potrero  Ave.,  San  Francisco,  CA.  Estimate:  $10.000 


RFP  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


March  30.  1992 
2 months 

San  Francisco  General  Hospital,  Room  l-P-2 
Pharmaceutical  Services 

David  Burris  (415)  206-8461,  1001  Potrero  Avenue,  Room  l-P-2,  San  Francisco,  CA  94110 


RFP  147-92  PREVENTION  AND  EDUCATION  FOR  GAY  AND  BISEXUAL  MEN  - RELAPSE  SERVICES  The  Department  of  Public 
Health  AIDS  Office  is  seeking  proposals  for  prevention  and  education  programs  designed  to  prevent  sexual  relapse 
among  gay  and  bisexual  men  in  San  Francisco.  The  target  population  is  gay  and  bisexual  men  who  are  experiencing 
relapse,  regardless  of  their  age,  race,  or  socio-economic  status.  Estimate:  $75.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Department  of  Public  Health  - AIDS  Office 

Judith  Weld,  RFP  Coordinator.  (415)  554-9044,  25  Van  Ness  Avenue,  San  Francisco,  CA  94102 


RFP  150-92  1991-92  SLIAG  COST  REPORT  The  Department  of  Public  Health  is  seeking  a consulting  firm  to  prepare 
fiscal  year  1991-92  LIMA  and  IRCA  subvention  cost  reports  conforming  to  State  and  Federal  guidelines  for  San 
Francisco  General  Hospital  Medical  Center  and  8 district  health  centers  to  claim  Federal  funds  under  the  SLIAG 
program  and  respond  to  any  questions  and  audits  from  State  and  Federal  agencies. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992  at  noon 
1 year 

San  Francisco  General  Hospital  and  8 District  Health  Centers 
Public  Health 

Paula  Ferland  (415)  206-6681,  1001  Potrero  Ave.  Bldg  10,  Ward  15,  rm  516,  S.F.,  CA  94110 


RFP  018-91  APPLIANCE  REPAIR  SERVICES  - The  San  Francisco  Housing  Authority  requests  proposals  from  qualified 
vendors  to  provide  repair  services  for  appliances  in  its  housing  developments.  The  selected  firm(s)  will  be 
responsible  for  responding  to  service  calls  for  refrigerator  repairs,  and  some  stove  repairs  as  well. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  30,  1992  by  4:00  P.M. 

Seventeen  (17)  months,  April  15,  1992  to  September  30,  1993 
Various  housing  developments  located  throughout  the  City 
Housing  Authority,  Materials  Management,  Procurement 

Ana  M.  Gil  (415)  554-1252.  S F Housing  Authority,  440  Turk  St,  San  Francisco,  CA  94102 


009-92  PROJECT-BASED  ACCOUNTING  SYSTEM  Technical  assistance  in  designing,  developing  and  implementing  a 
project-based  accounting  system  (P-BA)  to  record  income  and  expenditures  at  the  development  level.  Services  to 
include  a review  of  current  accounting  systems/op(?rati ons , preparation  of  specifications  and  needs  assessment  for 
new  P-BA,  development  of  procedures  manuals,  conducting  staff  training  on  (P-BA)  and  project  based  budgeting. 
Estimate:  $50,000  to  100,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


March  31,  1992 

18  months 

San  Francisco,  CA 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254,  440  Turk  Street,  San  Francisco,  CA  94102 
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ARCHEOLOGICAL  CONSULTANT  The  selected  consultant  will  1)  write  a research  design  specifying  the  methods  to 
properly  evaluate  the  site's  eligibility  for  the  National  Register  of  Historic  places  2)  Perform  field  work  in 
accordance  with  the  approved  research  design  3)  write  a report  of  findings  for  the  archaeological  excavation  in 
accordance  with  AAMR  guidelines.  Call  contact  person  listed  below  for  information  on  pre-submittal  conference. 
Estimate:  $20,000 


RFP  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


April  1,  1992  by  3:00  p.m. 

6 months 

Early  Intake,  Tuolumne  County 
PUC,  Utilities  Engineering  Bureau 

Robert  Chun  (415)  554-0713,  1155  Market  Street,  San  Francisco,  CA  94103 


PILOT  MILKRUN  PROGRAM  FOR  SMALL  BUSINESSES  THAT  GENERATE  HAZARDOUS  HASTE  Design  and  implement  a Pilot  Milkrun 
Program  for  small  businesses  that  generate  hazardous  waste. 


RFP  DUE: 
LOCATION: 
DEPARTMENT: 
CONTACT: 


April  2,  1992 
San  Francisco 

Chief  Administrative  Officer 

Elahe  Enssani  (415)  554-3420,  Solid  Waste  Mngmnt,  1145  Market  St,  #401, 


CA  94103 


STRUCTURAL  ENGINEERING  SERVICES  The  Department  of  Public  Works  is  seeking  Structural  Engineering  Services 
including  design  development  documents,  construction  documents  and  construction  support  for  all  structural  work 
related  to  relocating  the  San  Francisco  Fire  Department  Headquarters  to  existing  Pump  Station  No.  1 at  Second  and 
Townsend  Street.  Estimate:  $135,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  3,  1992 
n/a 

San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


RFP  153-92  CARE  APPLICATION  FOR  MEDICATION  DELIVERY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  medication  delivery  services  to  homebound  persons  with  HIV.  Application  packages 
which  provide  more  information  regarding  services,  eligibility  requirements,  and  instructions  for  application, 
are  available  at  the  AIDS  Office.  Estimate:  $100.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  8,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Department  of  Public  Health,  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Ave.,  5th  floor,  San  Francisco,  CA  94102 


RFP  152-92  CARE  APPLICATION  FOR  HOME  INFUSION  THERAPY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  home  infusion  therapy  services  for  persons  with  AIDS.  Applicants  must  be  licensed 
home  health  care  agencies.  Application  packages  which  provide  more  information  regarding  services,  additional 
eligibility  requirements,  and  instructions  for  application,  are  available  at  the  AIDS  Office.  Estimate:  $444.135 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  8,  1992  by  12:00  p.m. 

12  to  36  months 

City  and  County  of  San  Francisco 
Department  of  Public  Health,  AIDS  Office 

Judith  Weld,  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave,  5th  fir,  S.  F.,  CA  94102 
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CONCESSION  OR  LEASE 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  the  Carousel 
Shop  (a  snack  bar  and  ice  cream  shop)  located  in  the  North  Terminal  (near  the  entrance  to  Boarding  area  "E")  at 
San  Francisco  International  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  April  17,  1992 
Five  two  year  options 
San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


MOBILE  CATERING  IN  THE  GARAGE  TAXI  STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
staging  area.  One  lease  (Lease  A)  operates  between  7:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
between  4:00  P.M.  and  12  midnight.  (Small  business  set-aside)  Minimim  bid  for  each  lease:  $5.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  April  21,  1992 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport,  Room  509A,  International  Terminal  at  3:00  P.M. 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  a Snack  Bar 
#8  (snack  bar)  and  the  Golden  Gate  Bar  (a  cocktail  lounge)  both  located  in  Boarding  Area  "E"  of  the  North 
Terminal  at  San  Francisco  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  24,  1992 
Five  two  year  options 
San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  a Vista  Bar 
(a  cocktail  lounge)  and  a "TCBY"  Shop  (frozen  yogurt  shop)  both  located  in  Boarding  Area  "D"  of  the  Internationa'! 
Terminal  at  San  Francisco  International  Airport. 

RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 
CONTACT: 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Estimate:  $30.000 


May  1 , 1992,  Friday 
Five  two  year  options 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


Page  8 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop,  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gale  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
(he  first  year  of  the  term.  Mi iii.mum_bidj_  $25^,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A rTX)re  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION.  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 


Room  270,  City  Hall 
San  Francisco,  CA  94102 


SAfj  rr: 
PUBLIC 


Bid  and  Contract  Opportunities 


:RA 


Volume  VIII,  Noo  38 


April  3,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

BIO  it  DESCRIPTION DATE  DUE BUYER 


38.17 

3838 

3839 

3840 

3841 
3846 
3888 
3675 

3852 

3853 
.3854 

3855 

3856 

3857 

3858 
3865 

3867 

3868 

3842 

3843 

3844 

3859 

3860 

3861 

3869 

3870 
.3871 
3872 
3874 
38/6 
387/ 
3880 


2 ea  ACCO  PC  Center  Computer  Table,  Boise  ACCO  E4-51840  04-06-92 

1 ea  Receptionist  Station,  w/storage,  accessories.  Model  R013  04-06-92 

36  ea  Blade,  Laryngoscope,  stainless  steel,  Miller  #0,  Pro-Med  D4738  04-06-92 

2 ea  Centrifuge,  Bench  top,  lEC  Centra-MP4,  Model  2437  etc.  04-06-92 

1 ea  Flanged  gate  valve,  4"  class  300,  cast  steel,  furnish  & deliver  04-06-92 

1500  bf  Lumber,  Eastern  Maple,  545  Kiln  Dried,  Grade  FAS,  No  knots  04-06-92 

2 ea  3000-04-HW  Premises  Conentrator  (Synoptics)  04-07-92 

Coupling,  Input  04-08-92 

1 ea  Lathe,  Metal  turning,  straight  bed,  13"  x 40",  Clausing/Colchester  04-08-92 

300  cn  Cleaner,  Fabric,  Vehicle  interior.  Aerosol,  Dymon  #A-334  04-08-92 

5000  ea  Folder,  file,  14  pt  manila,  for  open  shelves  etc.  04-08-92 

2 ea  Lotus,  "1-2-3"  for  Windows;  2 ea  "Word  Perfect  for  Windows"  etc.  04-08-92 

9 ea  PMS  - 16  Patching  Assemblies  RS232/V.24  etc.  04-08-92 

6 ea  Transceiver,  portable,  UHF,  4.0  watts  RF  output,  16  channel  04-08-92 

8 ea  PC  Work  Station,  ALR  Mod.  Sys  386/33,  Model  120-5  etc.  04-08-92 

900  lb  Dye,  Fabric,  direct  in  25  lb  drum,  powder,  fadeless  for  cotton  04-08-92 
24  ea  Carpet  Mat,  2'x3',  nylon,  red/black,  Dutro  #425  04-08-92 

100  ea  Chemical  Mace,  Smith  & Wesson  ME-VI,  24  grams  04-08-92 

1 ea  Analyzer,  4 gas  /exhaust  gas  w/stand  "KAL  EQUIPMENT"  #4650  04-09-92 

2 ea  Toilet  Facility,  Portable  trailer  mounted  etc.  04-09-92 

100  sh  Glass,  Laminated,  Safety  auto,  clear,  P/N:7/32  x 16  x 36  04-09-92 

1 ea  Everex  Personal  Computer,  486PC-33MH  w/8  MEGS  of  RAM  04-09-92 

6 ea  386  PC,  AST,  20-33  MHZ  w/4  MB  RAM,  100  MB  hard  drive  04-09-92 

20,000  ea  Envelope,  Printed,  San  Francisco  Police  Department  etc.  04-09-92 

250  ea  Citation  Holder,  w/clip  for  Tag  Book,  Black  Leather  04-09-92 

2 ea  Aesculin,  10  g..  Cat  # 0158-12-6  etc.  04-09-92 

3 cs  Pipet,  glass,  disposable,  serological.  Corning,  #7077-IN  etc.  04-09-92 

1 ea  Cystine  Tryptic  Agar,  1 lb,  BBL  #11096  04-09-92 

250  ea  Relay,  P/N:  R10E3041-4,  AMF  INC.  Potter  & Brumfield  Div.  04-10-92 

1 jb  Transport  Street  Car  #798,  From  Tracy  to  SF,  Permits,  Insurance  04-10-92 

1 ea  Lathe,  metal  turning,  straight  bed.  Clausing  Colchester  8112  04-10-92 

6000  ea  Property  Identification  Plate,  Anodized  aluminum  etc.  04-10-92 


C.  Crawford 
C.  Crawford 
R.  Williams 
R.  Williams 
J.  Wong 
J.  Sealy 
R.  Low 
T.  Fiore 
J.  Sealy 
J.  Sealy 
J.  Louie 
R.  Low 
R.  Low 
R . Low 
R.  Low 
C.  Crawford 
C.  Crawford 
C.  Crawford 
C.  Chavez 
J.  Sealy 
T.  Fiore 
R . Low 
R . Low 
J.  Louie 
C.  Crawford 
R.  Thomas 
R.  Thomas 
R.  Thomas 
T.  Fiore 
J.  Sealy 
J.  Sealy 
J.  Louie 


3847  1 It  Privacy  Separation  Drapery,  4 panels,  36"x56",  etc. 

3831  Fresh  Fruit  & Vegetables,  Potatoes  & Onions  for  May  1992,  Camp  Mather 

3832  Meat  & Poultry  for  May  1992,  For  Camp  Mather 

3833  Meat,  Poultry  & Fish  for  May  1992 

3834  Fresh  Fruit  & Vegetables,  Potatoes  & Onions  for  May  1992 

3882  1 ea  Gas  Analyzer,  MGA-9000  Multiple,  CA  Bar  '90  & Bar  '84  certified 

3883  12  ea  Vehicular  Intercom/Radio  Mixer  Communication  System  for  Airport 

3884  25  ea  First  Aid  Kit,  #H0060  w/wallmounts 

3885  30  cs  Handwipes,  Hibistats  Germicidal,  50  per  box,  8 boxes  per  case 

3886  32  box  Eaton's  Stick-um  Glue  Traps  for  Mice,  Poisonous  2567-001 

3889  2 ea  Cushman  Ambulance,  Electric  cart,  with  all  items  as  listed 

517  Lease  Trailers,  48  to  60  months 

518  Personal  Computers,  Everex,  486/33/4  Tower  Chassis  etc. 

519  Water  Meters,  flow  rate  indicating  class  II  turbine  type  8" 

81705  Rainwear,  Boots  and  Gloves 

66113  Lime,  Unslaked 

70625  Antifreeze  and  Engine  Coolant 

95032A  Decals,  Permits,  Residential  Parking 

63010  Pharmacy  Personnel  Services,  Temporary,  SF  General  Hospital 
76180  Water  Meters,  Cold  Water,  Displacement,  Turbine  & Compound 
76722  Glass  for  Muni  Revenue  Vehicles 
95427  Official  Advertising 


04-17-92 

04-17-92 

04-17-92 

04-20-92 

04-20-92 

04-14-92 

04-14-92 

04-14-92 

04-14-92 

04-14-92 

04-14-92 

04-10-92 

04-10-92 

04-10-92 

04-10-92 

04-10-93 

04-10-92 

04-10-92 

04-10-92 

04-13-92 

04- 13-92 

05- 01-92 


R.  Fleming 
B.  Tison 
B.  Tison 
B.  Tison 
B.  Tison 
R.  Fleming 
R.  Fleming 
R.  Thomas 
R.  Thomas 
R.  Thomas 
R.  Fleming 
T.  Fiore 
R . Low 
T.  Fiore 
B.  Tison 
J.  Sealy 
J.  Sealy 
J.  Louie 
R.  Kimball 
T.  Fiore 
J.  Sealy 
J.  Louie 


" * * ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES  * ” * 


PURCHASE  OF  4 TO  6 1992  AUTOMOBILES  (SEDANS) 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  9,  1992,  4:00  p.m. 
n/a 

San  Francisco 

San  Francisco  Housing  Authority,  Procurement  Services 

Vivian  Bains  (415)  554-1257,  440  Turk  Street,  San  Francisco,  CA  94102 


" " " CONSTRUCTION  " 


23.33R  AIRPORT  MAINTENANCE  BASE  Replacement  of  security  gates  "A"  and  "B"  at  the  Airport  Maintenance  Base. 
Contractor  must  possess  a Class  A,  B or  C California  Contractor's  license.  Estimate:  $100.000 


BID  DUE: 

DURATION; 

LOCATION: 

DFPARTMENT; 

(ONIACT: 


April  7,  1992  by  2:00  p.m. 

80  days 

San  Francisco  International  Airport 

Airport,  Facilities,  Operations  and  Maintenance 

John  Wang  (415)  737-7804 


Page  2 


122ZW  GREAT  HIGHWAY  REDESIGN  PHASE  II  AND  GREAT  HIGHWAY  SEAWALL  PROMENADE  PHASE  III  B Constructing  a 2-lane 
roadway,  traffic  signals,  drainage  slabs,  curbing  and  vehicular  barriers  and  a 3,000  feet  washdown  line,  planting 
and  plant  establishment  and  constructing  a 120  feet  seawal 1 /promenade . Estimate:  $2,306,451 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  15,  1992 
300  calendar  days 

Great  Highway,  Ocean  Beach,  San  Francisco 
Public  Works 

James  Chia  (415)  554-8209,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


2277Q  WAR  MEMORIAL  OPERA  HOUSE  ADDITION  - MISCELLANEOUS  EARTHQUAKE  REPAIR  Miscellaneous  earthquake  repairs  to 
the  interior  of  the  War  Memorial  Opera  House  Addition.  Estimate:  $40,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  15,  1992 
60  calendar  days 

War  Memorial  Opera  House,  San  Francisco 
Publ i c Works 

Mark  Dorian  (415)  557-4681,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


7045E  PAVEMENT  RENOVATION,  RUTLAND  STREET,  CLAYTON  STREET,  CLAREMONT  BOULEVARD,  SAN  JOSE  AVENUE  Cold  plane 
existing  wearing  surfaces,  resurface  with  2-inch  thick  asphalt-concrete  or  asphalt-rubber,  repair  pavement  base, 
remove  existing  curbs,  sidewalks  and  packing  strips,  construct  curb  ramps,  sidewalks,  8-inch  thick  concrete  bases 
and  parking  strips,  insall  pavement  markers  and  adjust  castings  and  frames  of  manholes,  valve  boxes  etc.  to 
grade.  Estimate:  $585,389 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT; 

CONTACT: 


April  15,  1992 
90  calendar  days 
San  Francisco 
Publ i c Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


2249A  (Informal)  AUTOMATIC  DOORS  REPLACEMENT  Contractor  required  to  possess  a Class  B California  Contractor's 
license.  Pre-bid  conference  on  April  6.  1992  at  9:00  a.m.  in  Building  676.  McDonnell  Road  (Engineering  Building) 
San  Francisco  International  Airport.  Estimate:  $50.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


April  15,  1992  until  2:00  p.m. 

90  calendar  days 

North  Terminal  Upper  Level  at  the  Airport 
Airport,  Facilities,  Operations  and  Maintenance 
William  Canales  (415)  737-7823 


SAN  FRANCISCO  MUSEUM  OF  MODERN  ART  Swinerton  & Walberg  Co.,  the  general  contractors  for  the  construction  of 
the  new  San  Francisco  Museum  of  Modern  Art,  is  seeking  qualified  MBE  and  WBE  subcontractors  and  material 
suppliers  to  submit  bids  for  all  building  related  trades.  All  subcontractors  and  material  suppliers  are  to  be 
certified  by  the  San  Francisco  Redevelopment  Agency.  Pre-bid  conference  on  Thursday.  April  9.  1992  at  2:00  p.m. 
at  600  California  Street.  7th  floor.  San  Francisco.  CA  94104.  Estimate:  $44.000.000 


BIO  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


Tuesday,  April  21,  1992  by  2:00  p.m. 

Two  (2)  years 

San  Francisco  Museum  of  Modern  Art,  151  Third  Street,  San  Francisco,  Ca 
San  Francisco  Redevelopment  Agency  - Swinerton  & Walberg 

Charles  R.  Moore  (415)  421-2980,  Swinerton  & Walberg,  580  California  St.  S.F.,  CA  94104 
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MR-8<»8  NO.  14  MISSION  LINE  TROLLEY  OVERHEAD  RECONSTRUCTION  PHASE  A The  work  consists  of  demolition  of  existing 
facilities  as  required  to  construct  new  overhead  and  contact  wire  systems,  substation,  duct  bank,  sidewalk,  curb, 
gutter,  pavement,  sewer,  water,  street  lighting,  traffic  signal  and  traction  power  facilities  Estimate:  $5.6 

mi  lj  ion 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT 

CONTACT: 


April  21,  1992  at  2:15  p.m. 

365  days 

San  Francisco  and  Daly  City 
San  Francisco  Municipal  Railway 

Philip  Chien  (415)  554-1861,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


ROSE  RESNICK  CENTER  Construction  of  new  automatic  sprinkler  system,  new  fire  and  smoke  alarm  system  and  minor 
i terns . Mandatory  walk-through  tour  on  April  21,  1992.  Estimate  $35.000 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  28,  1992  at  4:00  p.m. 
n/a 

1299  Bush  Street 
Mayor's  Office  of  Housing 

F.J.  Centurion  (415)  479-4552,  2750  Polk  Street,  San  Francisco,  CA  94109 


ll[H, 

fill 

COl 

9il 


3369W  FORTY-THIRD  AND  FORTY-FOURTH  AVENUE  SEWER  REPLACEMENT  Construct  12"  and  15"  diameter  VCP  sewers,  10" 
culvert,  concrete  manholes,  cut-off  walls  and  6"  or  8"  side  sewer  connections,  televise  existing  side  sewer 
rnnnections  and  repair  or  replace  defective  existing  side  sewers.  Estimate:  $389,450 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


bui' 

elei 


6528E  JOHN  MCLAREN  LAKE  EDGE  TREATMENT  Clear  and  grub,  furnish  line  and  grade,  excavation  and  backfilling, 
fine  grading,  install  chain  link  fence,  elastametric  and  scrim  cover,  rip  rap  and  river  rock  boulders,  picnic 
tables,  asphalt  and  concrete  paving,  concrete  retaining  wall  and  redwood  headers,  irrigation  work,  soil 
preparation  and  planting  and  plant  establishment.  Estmate:  $399,100 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 

120  calendar  days 

John  McLaren  Park,  San  Francisco 

Publ i c Works 

Tom  Trimbur  (415)  554-8200,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


j 039 

' flO( 

''  re« 

: tbrc 

Pre: 

EC; 


f)668E  CONCRETE  STREET  RECONSTRUCTION  - VARIOUS  LOCATIONS  Concrete  pavement  reconstruction  and  construction  of 
curbs.  Estimate:  $977,250 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
( ONTACT: 


April  29,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208.  Room  351,  City  Hall,  San  Francisco.  CA  94102 


PW) 

nils 

Mill; 
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1225W  ISLAIS  CREEK  TRANSPORT/STORAGE  FACILITIES,  CONTRACT  "C"  Construct  3100  feet  of  12  feet  wide  and  2700 
feet  of  20  feet  wide  transport/storage  box  sewer.  Pre-bid  conference  on  April  16.  1992  at  10:00  a.m.  at  1550 
Evans  Avenue.  San  Francisco.  Estimate:  $56.000.000 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
2 years 
San  Francisco 
Public  Works 

Manfred  Wong  (415)  554-8227,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


REHAB  374-376  MOULTRIE  STREET  Gut  rehab  of  existing  building.  Electrical,  Mechanical,  Plumbing,  Carpentry  and 
Finishes.  Bid  packages  will  be  available  on  May  1,  1992  at  515  Cortland,  San  Francisco  94110.  Pre-bid 
conference  will  be  held  on  Mav  4.  1992  at  1:00  p.m.  (Walk-thru)  at  374-376  Moultrie  Street.  San  Francisco.  CA 
94110.  Estimate:  $135.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992  by  1:00  p.m. 
four  months 

374-376  Moultrie  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Beranl  Heights  Housing  Corporation 

Carol  Corr  (415)  648-0330,  515  Cortland  Avenue,  San  Francisco,  CA  94110 


4686A  SAN  FRANCISCO  MENTAL  HEALTH  SKILLED  NURSING  CENTER  Construct  two  structural  concrete  and  steel  frame 
buildings,  36,000  sq  ft  and  62,700  sq  ft  including  all  architectural  and  associated  structural,  mechanical  and 
electrical  work,  and  site  and  landscape  work.  Estimate:  $21.000.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  6,  1992 

670  calendar  days 

San  Francisco  General  Hospital 

Public  Works 

Tony  Leung  (415)  557-4777,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


039  CLAY  PROPERTY  Interior  painting  (all  units),  provide  and  install  new  kitchen  cabinets,  new  finish 
flooring,  (carpet  & vinyl),  doors  (hardware  and  trim),  plumbing  and  electrical  repairs  and  updating.  Roofing: 
remove  and  replace  existing  built-up  roofing  and  composition  shingles.  Provide  and  install  new  windows  and  doors 
throughout.  Provide  and  install  new  exterior  stairs  and  platforms,  new  horizontal  siding  and  exterior  painting. 
Pre-bid  conference  on  April  24,  1992  from  1:00  p.m.  to  5:00  p.m.  at  468-472  Waller  Street.  Attendance  at  the 
pre-bid  conference  is  mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  8,  1992  at  3:00  p.m. 

90  days 

468-472  Waller  Street,  San  Francisco,  CA  94117 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp 
Tom  Watts  (415)  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 


PLAZA  DEL  SOL  Mission  Housing  Development  Corporation  is  soliciting  general  contractor  proposals  for  the 
c(jns tructi on  of  59  units  of  low-income  housing.  Construction  type  is  2,  3,  and  4 stories  of  wood  framing  over  a 
concrete  parking  garage.  Estimate;  $7,400,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


May  15,  1992 
15  months 

480  Valencia  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corporation 
Philip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 
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CONSULTANTS 


RFP  153-92  CARE  APPLICATION  FOR  MEDICATION  DELIVERY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is  ^ 
seeking  CARE  Applications  for  medication  delivery  services  to  homebound  persons  with  HIV.  Application  packages! 
which  provide  more  information  regarding  services,  eligibility  requirements,  and  instructions  for  application,  I 
are  available  at  the  AIDS  Office.  Estimate:  $100.000  ; 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


April  8,  1992  by  12:00  noon 
12  to  36  months 

City  and  County  of  San  Francisco 
Department  of  Public  Health,  AIDS  Office 

Judith  Weld.  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave.,  5th  floor. 


F.,  CA  94102 


RFP  152-92  CARE  APPLICATION  FOR  HOME  INFUSION  THERAPY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  home  infusion  therapy  services  for  persons  with  AIDS.  Applicants  must  be  licensed 
liome  health  care  agencies.  Application  packages  which  provide  more  information  regarding  services,  additional 
eligibility  requirements,  and  instructions  for  application,  are  available  at  the  AIDS  Office.  Estimate:  $444,1 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


April  8,  1992  by  12:00  p.m. 

12  to  36  months 

City  and  County  of  San  Francisco 
Department  of  Public  Health,  AIDS  Office 

Judith  Weld,  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave,  5th  fir. 


F.,  CA  94102 


2278  REQUEST  FOR  QUALIFICATIONS  FOR  TELECOW1UNICATIONS  CONSULTATION  San  Francisco  International  Airport  is  | 
seeking  a telecommunications  consultant  or  firm  to  assist  with  Airport  telecommunications  strategic  planning  such 
as:  identification  and  analysis  of  systems  currently  in  place,  cost  effective  migration  paths  to  newer 

technologies,  consult  with  Airport  designers  and  staff  in  developing  and  implementing  telecommunication  systems. 
Statement  of  Qualifications  are  due  as  indicated  below. 


DUE  DATE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  24,  1992 
n/a 

San  Francisco  Airport 

Airport  - Facilities,  Operations  and  Maintenancne 
Baljit  Boparai , Project  Manager  (415)  737-7756 


* " " CONCESSION  OR  LEASE  " " * 


SUBIEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  the  Carousel 
Shop  (a  snack  bar  and  ice  cream  shop)  located  in  the  North  Terminal  (near  the  entrance  to  Boarding  area  "E")  at 
San  Francisco  International  Airport. 


RFP  DUE: 
IillRAI  ION: 
LOCATION: 
DFPARTMENT 
CONTACT : 


Friday,  April  17,  1992 
Five  two  year  options 
San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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MOBILE  CATERING  IN  THE  GARAGE  TAXI  STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
staging  area.  One  lease  (Lease  A)  operates  between  7:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
between  4:00  P.M.  and  12  midnight.  (Small  business  set-aside)  Minimim  bid  for  each  lease:  $5.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  April  21,  1992 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport,  Room  509A,  International  Terminal  at  3:00  P.M. 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  a Snack  Bar 
(snack  bar)  and  the  Golden  Gate  Bar  (a  cocktail  lounge)  both  located  in  Boarding  Area  "E"  of  the  North 
Terminal  at  San  Francisco  Airport. 


REP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  24,  1992 
Five  two  year  options 
San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  a Vista  Bar 
(a  cocktail  lounge)  and  a "TCBY"  Shop  (frozen  yogurt  shop)  both  located  in  Boarding  Area  "D"  of  the  International 
Tetminal  at  San  Francisco  International  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT; 


May  1,  1992,  Friday 
Five  two  year  options 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Estimate:  $30.000 


BID  DUE: 

DURATION; 

LOCATION; 

DEPARTMENT: 

CONTACT; 


n/a 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Minimum  bid:  $25,000 


BID  DUE: 
DURATION; 
LOCATION: 
DEPARTMENT: 
CONTACT ; 


n/a 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT  , q ,9,2 

Room  270,  City  Hall 

San  Francisco,  CA  94102  ' 

Bid  and  Contract  Opportunities 

Volume  VIII,  No.  39 

April  10,  1992 

The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

BID  ff  DESCRIPTION 

DATE  DUE  BUYER 

3882 

3883 

3884 

3885 

3886 
3889 
3892 
3858 

3902 

3894 

3895 
3898 
3847 

3831 

3832 

3833 

3834 
3900 

3903 

3904 
76180 
76722 
60508 
74049 
96620 
95427 
60313 
459A 


1 ea  Gas  Analyzer,  MGA-9000  Multiple,  CA  Bar  '90  & Bar  '84  certified 
12  ea  Vehicular  Intercom/Radio  Mixer  Communication  System  for  Airport 
25  ea  First  Aid  Kit,  #H0060  w/wallmounts 

30  cs  Handwipes,  Hi bi stats  Germicidal,  50  per  box,  8 boxes  per  case 
32  box  Eaton's  Stick-um  Glue  Traps  for  Mice,  Poisonous  2567-001 

2 ea  Cushman  Ambulance,  Electric  cart,  with  all  items  as  listed 
2,000  ea  Chip  seal  markers,  one-way,  white 

Personal  Computer  system,  ALR 

1 ea  Rental  of  Recreational  Vehicle  (RV)  for  8-11  months 

3 ea  Treadle,  Step  trailer  #1,  Vapor  ^58430129 

1 ea  Standard,  Jemtec  Scientific  Columbus  Multifunction  Microjoule 
1 ea  Ammeter,  Volt,  Clamp-On  with  leather  case.  Safety  Line  Model 
1 It  Privacy  Separation  Drapery,  4 panels,  36"x56",  etc. 

Fresh  Fruit  & Vegetables,  Potatoes  & Onions  for  May  1992,  Camp  Mather 
Meat  & Poultry  for  May  1992,  For  Camp  Mather 
Meat,  Poultry  & Fish  for  May  1992 

Fresh  Fruit  & Vegetables,  Potatoes  & Onions  for  May  1992 

400  rl  Roofing,  Modified  Bitumen  Membrane,  ASTM  D-412  tested  etc. 

3 ea  Radio,  "Two-Way",  Motorola,  T81XTA7DA2AK,  Maratrac,  2 frequencies 

100  ea  Valve,  Level,  Control  for  MAN  Bus,  G-2270-016,  Emco  Wheaton 

Water  Meters,  Cold  Water,  Displacement,  Turbine  & Compound 

Glass  for  Muni  Revenue  Vehicles 

Syringes  & Needles,  Disposable 

Tie  Rods 

Forms,  Printed,  Miscellaneous 
Official  Advertising 

Medical  and  Surgical  Supplies  No.  Ill,  Respiratory,  Anesthesia  ICU 
Automobile,  Class  7,  5 ea.  Ford  Taurus,  1992 


04-14-92 

04-14-92 

04-14-92 

04-14-92 

04-14-92 

04-14-92 

04-15-92 

04-15-92 

04-15-92 

04-16-92 

04-16-92 

04-17-92 

04-17-92 

04-17-92 

04-17-92 

04-20-92 

04-20-92 

04-20-92 

04-21-92 

04-21-92 

04-13-92 

04-13-92 

04-17-92 

04-24-92 

04- 24-92 

05- 01-92 
05-01-92 
04-24-92 


R.  Fleming 
R.  Fleming 
R.  Thomas 
R.  Thomas 
R.  Thomas 
R.  Fleming 
R.  Thomas 
R.  Low 
C.  Carlos 
T.  Fiore 
J.  Sealy 
J.  Sealy 
R.  Fleming 
B.  Tison 
B.  Tison 
B.  Tison 

B.  Tison 
J.  Wong 
J.  Sealy 
T.  Fiore 
T.  Fiore 
J.  Sealy 

R.  Williams 
T.  Fiore 
J.  Louie 
J.  Louie 
T.  Byars 

C.  Chavez 


CONSTRUCTION 


1222W  GREAT  HIGHWAY  REDESIGN  PHASE  II  AND  GREAT  HIGHWAY  SEAWALL  PROMENADE  PHASE  III  B Constructing  a 2-1 ane 
roadway,  traffic  signals,  drainage  slabs,  curbing  and  vehicular  barriers  and  a 3,000  feet  washdown  line,  planti 
and  plant  establishment  and  constructing  a 120  feet  seawal 1 /promenade . Estimate:  $2.306.451 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  15,  1992 
300  calendar  days 

Great  Highway,  Ocean  Beach,  San  Francisco 
Publ i c Works 

James  Chi  a (415)  554-8209,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


2277Q  WAR  MEMORIAL  OPERA  HOUSE  ADDITION  - MISCELLANEOUS  EARTHQUAKE  REPAIR  Miscellaneous  earthquake  repairs  to 
the  interior  of  the  War  Memorial  Opera  House  Addition.  Estimate:  $40,000 

BID  DUE:  April  15,  1992 

DURATION:  60  calendar  days 

LOCATION:  War  Memorial  Opera  House,  San  Francisco 

DEPARTMENT:  Public  Works 

CONTACT:  Mark  Dorian  (415)  557-4681,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


7045E  PAVEMENT  RENOVATION,  RUTLAND  STREET,  CLAYTON  STREET,  CLAREMONT  BOULEVARD,  SAN  JOSE  AVENUE  Cold  plane 
existing  wearing  surfaces,  resurface  with  2-inch  thick  asphalt-concrete  or  asphalt-rubber,  repair  pavement  base, 
remove  existing  curbs,  sidewalks  and  packing  strips,  construct  curb  ramps,  sidewalks,  8-inch  thick  concrete  bas( 
and  parking  strips,  insail  pavement  markers  and  adjust  castings  and  frames  of  manholes,  valve  boxes  etc.  to 
grade.  Estimate:  $585,389 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


April  15,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


2249A  (Informal)  AUTOMATIC  DOORS  REPLACEMENT  Contractor  required  to  possess  a Class  B California  Contractor's 
license.  Estimate:  $50.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  15,  1992  until  2:00  p.m. 

90  calendar  days 

North  Terminal  Upper  Level  at  the  Airport 
Airport,  Facilities,  Operations  and  Maintenance 
William  Canales  (415)  737-7823 


SAN  FRANCISCO  MUSEUM  OF  MODERN  ART  Swinerton  & Walberg  Co.,  the  general  contractors  for  the  construction  of 
the  new  San  Francisco  Museum  of  Modern  Art,  is  seeking  qualified  MBE  and  WBE  subcontractors  and  material 
suppliers  to  submit  bids  for  all  building  related  trades.  All  subcontractors  and  material  suppliers  are  to  be 
certified  by  the  San  Francisco  Redevelopment  Agency.  Estimate:  $44.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  April  21,  1992  by  2:00  p.m. 

Two  (2)  years 

San  Francisco  Museum  of  Modern  Art,  151  Third  Street,  San  Francisco,  Ca 
San  Francisco  Redevelopment  Agency  - Swinerton  & Walberg 

Charles  R.  Moore  (415)  421-2980,  Swinerton  & Walberg,  580  California  St.  S.F.,  CA  94104 
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MR-698  NO.  14  MISSION  LINE  TROLLEY  OVERHEAD  RECONSTRUCTION  PHASE  A The  work  consists  of  demolition  of  existing 
facilities  as  required  to  construct  new  overhead  and  contact  wire  systems,  substation,  duct  bank,  sidewalk,  curb 
gutter,  pavement,  sewer,  water,  street  lighting,  traffic  signal  and  traction  power  facilities.  Estimate:  $5.6 

million 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  21,  1992  at  2:15  p.m. 

365  days 

San  Francisco  and  Daly  City 
San  Francisco  Municipal  Railway 

Philip  Chien  (415)  554-1861,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


LELAND  AVENUE  GROUP  HOME  1)  Elevator  renovation  and  handicapped  modifications  to  same  2)  Supply  and  install 
two  (2)  wheelchair  lifts  3)  1,733  square  feet  of  concrete  flat  work  with  accompanying  215  linear  feet  of  curbs. 
Pre-bid  conference  on  April  20.  1992  at  10:00  a.m.  at  141  Leland  Avenue.  5-11  Peabody  Street.  San  Francisco.  CA. 
Building  walk-through.  Estimate:  $64.209 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  24,  1992 
60  days 

141  Leland  Avenue  and  5-11  Peabody  Street,  SF,  CA  94134 
Mayor's  Office  of  Housing  - Mission  Housing  Development  Corp 
Shelby  Kennedy  (415)  864-6432 
1656  15th  Street,  San  Francisco,  CA  94103 


ROSE  RESNICK  CENTER  Construction  of  new  automatic  sprinkler  system,  new  fire  and  smoke  alarm  system  and  minor 
i terns . Mandatory  walk-through  tour  on  April  21.  1992.  Estimate  $35.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


April  28,  1992  at  4:00  p.m. 
n/a 

1299  Bush  Street 
Mayor's  Office  of  Housing 

F.J.  Centurion  (415)  479-4552,  2750  Polk  Street,  San  Francisco,  CA  94109 


92-02  FABRICATION  AND  INSTALLATION  OF  METER/VALVE  ENCLOSURES  AND  MISC  METALWORK  Complete  fabrication  and 
installation  of  meter  and  valve  enclosures  and  miscellaneous  metalwork.  Pre-bid  conference  on  April  14.  1992  at 
9:00  a.m.  at  CAL  1-43.  Robert  B.  Pitts  Plaza.  Meet  on  Scott  Street  between  Eddv  and  Turk.  Estimate:  $70.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  28,  1992  (No  later  than  2 P.M)  g SF  Housing  Authority,  440  Turk  Street,  SF,  CA 
140  working  days 

Robert  B.  Pitts  Plaza,  San  Francisco 
San  Francisco  Housing  Authority 

Olallo  L.  Fernandez  (415)  554-1392  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


3369H  FORTY-THIRD  AND  FORTY-FOURTH  AVENUE  SEWER  REPLACEMENT  Construct  12"  and  15"  diameter  VCP  sewers,  10" 
culvert,  concrete  manholes,  cut-off  walls  and  6"  or  8"  side  sewer  connections,  televise  existing  side  sewer 
connections  and  repair  or  replace  defective  existing  side  sewers.  Estimate:  $389,450 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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6528E  JOHN  MCLAREN  LAKE  EDGE  TREATMENT  Clear  and  grub,  furnish  line  and  grade,  excavation  and  backfilling, 
fine  grading,  install  chain  link  fence,  elastametric  and  scrim  cover,  rip  rap  and  river  rock  boulders,  picnic 
tables,  asphalt  and  concrete  paving,  concrete  retaining  wall  and  redwood  headers,  irrigation  work,  soil 
preparation  and  planting  and  plant  establishment.  Estimate:  $399,100 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


April  29,  1992 

120  calendar  days 

John  McLaren  Park,  San  Francisco 

Publ i c Works 

Tom  Trimbur  (415)  554-8200,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6668E  CONCRETE  STREET  RECONSTRUCTION  - VARIOUS  LOCATIONS  Concrete  pavement  reconstruction  and  construction  of 
curbs.  Estimate:  $977,250 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


TRANSBAY  OUTREACH  PROJECT  RENOVATION  New  floor  plan  configuration,  including  new  offices,  outreach  space, 
storage  and  food  preparation  area.  Adjustments  to  existing  electrical,  plumbing,  mechanical  and  fire  sprinkler 
systems.  Provisions  to  meet  handicapped  accessibility  standards.  Pre-bid  conference  on  April  16.  1992  and  Apri 
23.  1992  from  10-10:30  a.m.  at  147  Fremont  Street.  San  Francisco.  CA.  Attendance  at  the  inspection  tour  is 
mandatory. Estimate:  $18,000 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


April  30,  1992  at  2:00  p.m. 

30  days 

147  Fremont  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Travelers  Aid  of  San  Francisco 

Randy  Gerson,  Asian  Neighborhood  Design  (415)  982-2959  80  Fresno  St,  S.  F.,  CA  94133 


MANZANARES  FAMILY  DAY  CARE  HOME  Family  Day  Care  Home  Rehabilitation:  Installation  of  walls,  doors,  windows, 

mechanical  ducts,  electrical,  gypsum  board  and  flooring,  miscellaneous  carpentry.  Pre-bid  conference  on  April 
21 . 1992  (walk-thru)  at  2:30  p.m.  at  287  S.  Hill  Blvd..  San  Francisco.  CA.  Attendance  at  the  pre-bid  conference 
1$  mandatory. Estimate: $22,000 


BID  DUE; 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  30,  1992  at  3:00  p.m. 

50  days 

287  S.  Hill  Blvd.,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development 
Neil  Freidman  (415)  554-8990,  10  United  Nations  Plaza,  Suite  600,  San  Francisco,  CA  94102 


I225H  ISLAIS  CREEK  TRANSPORT/STORAGE  FACILITIES.  CONTRACT  "C"  Construct  3100  feet  of  12  feet  wide  and  2700 
feet  of  20  feet  wide  transport/storage  box  sewer.  Pre-bid  conference  on  April  16.  1992  at  10:00  a.m.  at  1550 
E vans  Avenue.  San  Francisco.  Estimate:  $56.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
2 years 
San  Francisco 
Publ i c Works 

Manfred  Wong  (415)  554-8227,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


7017E  PAVEMENT  RENOVATION,  NO.  3 Cold  plane  existing  asphalt  concrete,  resurface  with  2"  thick  asphalt 
concrete,  repair  pavement  base,  construct  curb  ramps,  curbs,  sidewalks  and  8"  thick  concrete  base,  install 
pavement  markets  and  adjust  castings,  frames  and  covers  of  manholes,  valve  boxes  etc.  Work  to  be  performed  at 
Arlington,  Ellsworth  and  Bennington  Streets,  and  Crescent  Avenue.  Estimate:  $343,326 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


WPOl-I  STRESS  RELIEVING  AND  TESTING  OF  HOLM  POWERHOUSE  SPARE  INTEGRAL  INSULATE  TURBINE  WHEEL  (INFORMAL)  Heat 
treat,  clean,  repair  and  balance  27,000  pound  turbine  wheel.  Estimate:  $45,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  8,  1992  by  2:00  p.m. 

2 months 

At  contractor's  facilities 
PUC  Hetch  Hetchy  Operations 
Matthew  Gass  (209)  989-2431  Est.  30 
P.O.  Box  160,  Moccasin,  CA  95347-0160 


6305E  UPPER  ASHBURY  AREA  STREET  LIGHTING  AND  RELATED  WORK,  CONTRACT  2C  Install  conduit,  wiring,  fuses,  fuse 
holders,  street  light  foundations,  pull  boxes,  ground  rods,  steel  standards  and  bracket  arm  assemblies  and  high 
pressure  sodium-vapor  luminaires.  Estimate:  $50,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Hin  Lik  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6682E  RICHMOND,  SUNSET,  MARINA  DISTRICT  CISTERNS,  CONTRACT  1 Construct  ten  (10)  underground  reinforced 
concrete  cisterns,  VCP  sewers  and  side  sewers,  concrete  manholes  and  curb  ramps.  Estimate:  $3,415,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
400  calendar  days 
San  Francisco 
Public  Works 

Bob  Jew  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6650E  SAN  FRANCISCO  OPERA  HOUSE  ELECTRICAL  DISCONNECT  SWITCH  Remove  fused  disconnect  switches,  lighting 
contactors,  bus  bars  and  ancillary  equipment  from  main  switchboard  and  modify  i t to  a interconnect  panel,  remove 
power  distribution  panel,  remove  and  salvage  motor  generator  sets  and  control  equipment,  aluminum  bus  ducts  and 
and  copper  bus  bars,  install  new  main  switchboard,  power  distribution,  emergency  lighting  and  contractor  panels 
and  reconnect  existing  circuits,  install  new  bus  ducts,  conduits,  wi reways  etc.  and  make  an  opening  and  install 
door  from  in  concrete  wall.  Estimate:  $223,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
150  calendar  days 

War  Memorial  Opera  House,  San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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4686A  SAN  FRANCISCO  MENTAL  HEALTH  SKILLED  NURSING  CENTER  Construct  two  structural  concrete  and  steel  frame 
buildings,  36,000  sq  ft  and  62,700  sq  ft  including  all  architectural  and  associated  structural,  mechanical  and 
electrical  work,  and  site  and  landscape  work.  Estimate:  $21.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  6,  1992 

670  calendar  days 

San  Francisco  General  Hospital 

Public  Works 

Tony  Leung  (415)  557-4777,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


839  CLAY  PROPERTY  Interior  painting  (all  units),  provide  and  install  new  kitchen  cabinets,  new  finish 
flooring,  (carpet  & vinyl),  doors  (hardware  and  trim),  plumbing  and  electrical  repairs  and  updating.  Roofing: 
remove  and  replace  existing  built-up  roofing  and  composition  shingles.  Provide  and  install  new  windows  and  door 
throughout.  Provide  and  install  new  exterior  stairs  and  platforms,  new  horizontal  siding  and  exterior  painting. 
Pre-bid  conference  on  April  24,  1992  from  1:00  p.m.  to  5:00  p.m.  at  468-472  Waller  Street.  Attendance  at  the 
ore-bid  conference  is  mandatory. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  8,  1992  at  3:00  p.m. 

90  days 

468-472  Waller  Street,  San  Francisco,  CA  94117 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp 
Tom  Watts  (415)  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 


2578  SAN  FRANCISCO  CONTAINER  TERMINAL  NORTH  PAVING  AND  UTILITY  IMPROVEMENTS  This  work  consists  of  furnishing 
all  labor,  equipment  and  materials  and  the  performance  of  all  incidental  work  necessary  to  complete  pavement 
removal,  demolition,  fill,  paving,  undergrounding  utilities,  highmast  lighting  renovation,  transformer  and 
switchgear  installations,  drainage  and  utility  relocations  and  modifications,  and  constructions  of  two  marine 
buildings  and  all  other  work,  specified  and  shown  on  the  plans.  Pre-bid  conference  on  April  22,  1992  at  10:00 
a .m.  in  Room  3100.  Ferry  Building,  San  Francisco.  CA  94111.  Estimate:  $5.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  12,  1992 

330  calendar  days 

Pier  80,  Port  of  San  Francisco 

Port  of  San  Francisco 

John  Kellogg  (415)  274-0551 

Room  3100,  Ferry  Building,  San  Francisco,  CA  94111 


REHAB  374-376  MOULTRIE  STREET  Gut  rehab  of  existing  building.  Electrical,  Mechanical,  Plumbing,  Carpentry  and 
Finishes.  Bid  packages  will  be  available  on  May  1,  1992  at  515  Cortland,  San  Francisco  94110.  Pre-bid 
cp nference  will  be  held  on  Mav  4,  1992  at  1:00  p.m.  (Walk-thru)  at  374-376  Moultrie  Street.  San  Francisco.  CA 
94  no.  Estimate:  $135.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  15,  1992  by  1:00  p.m. 
four  months 

374-376  Moultrie  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Beranl  Heights  Housing  Corporation 

Carol  Corr  (415)  648-0330,  515  Cortland  Avenue,  San  Francisco,  CA  94110 
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PLAZA  DEL  SOL  Mission  Housing  Development  Corporation  is  soliciting  general  contractor  proposals  for  the 
construction  of  59  units  of  low-income  housing.  Construction  type  is  2,  3,  and  4 stories  of  wood  framing  over  a 
concrete  parking  garage.  Estimate:  $7,400,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992 
15  months 

480  Valencia  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corporation 
Philip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


4843A  AUDITORIUM  AND  LOBBY  RENOVATIONS  FOR  THE  RANDALL  MUSEUM  Renovate  the  auditorium,  lobby,  entrance  and 
toilets  of  the  Randall  Museum  including  electrical,  mechanical  and  fire  warning  and  suppression  and  install  new 
signs.  Estimate:  $400,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  20,  1992 

210  calendar  days 

199  Museum  Way,  San  Francisco 

Publ i c Works 

Robert  Nist  (415)  557-4757 

30  Van  Ness  Avenue,  Suite  4100,  SAn  Francisco,  CA  94102 


2354Q  HALL  OF  JUSTICE  DISABLED  ACCESS  AND  SIXTH  AND  SEVENTH  FLOORS  EARTHQUAKE  DAMAGE  REPAIRS  Improve  disabled 
access,  patch  superficial  crack  and  repair  other  earthquake  damage.  This  is  a re-advertisement.  Previous  bids 
were  rejected.  There  is  no  change  to  plans  and  specifications.  Pre-bid  conference  on  April  21.  1992  at  10:00 
a.m.  at  the  Hall  of  Justice.  850  Brvant  Street.  Front  Entrance.  Main  Lobby.  First  Floor.  Estimate:  $202.500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992 

180  calendar  days 

Hall  of  Justice,  San  Francisco 

Public  Works 

Jorge  Alfaro  (415)  557-4691 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


* * * CONSULTANTS  * * * 


2278  REQUEST  FOR  QUALIFICATIONS  FOR  TELECOMMUNICATIONS  CONSULTATION  San  Francisco  International  Airport  is 
seeking  a telecommunications  consultant  or  firm  to  assist  with  Airport  telecommunications  strategic  planning  such 
as:  identification  and  analysis  of  systems  currently  in  place,  cost  effective  migration  paths  to  newer 

technologies,  consult  with  Airport  designers  and  staff  in  developing  and  implementing  telecommunication  systems. 
Statement  of  Qualifications  are  due  as  indicated  below. 


DUE  DATE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  24,  1992 
n/a 

San  Francisco  Airport 

Airport  - Facilities,  Operations  and  Maintenancne 
Baijit  Boparai,  Project  Manager  (415)  737-7756 
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CONCESSION  OR  LEASE 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  the  Carousel 
Shop  (a  snack  bar  and  ice  cream  shop)  located  in  the  North  Terminal  (near  the  entrance  to  Boarding  area  "E")  at 
San  Francisco  International  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


Friday,  April  17,  1992 
Five  two  year  options 
San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


MOBILE  CATERING  IN  THE  GARAGE  TAXI  STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
staging  area.  One  lease  (Lease  A)  operates  between  7:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
between  4:00  P.M.  and  12  midnight.  (Small  business  set-aside)  Minimim  bid  for  each  lease:  $5.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


Tuesday,  April  21,  1992 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport,  Room  509A,  International  Terminal  at  3:00  P.M. 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  a Snack  Bar 
#8  (snack  bar)  and  the  Golden  Gate  Bar  (a  cocktail  lounge)  both  located  in  Boarding  Area  "E"  of  the  North 
Terminal  at  San  Francisco  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  24,  1992 
Five  two  year  options 
San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  a Vista  Bar 
(a  cocktail  lounge)  and  a "TCBY"  Shop  (frozen  yogurt  shop)  both  located  in  Boarding  Area  "D"  of  the  Internationa 
Terminal  at  San  Francisco  International  Airport. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  1 , 1992,  Friday 
Five  two  year  options 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Minimum  bid:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 


I PIER  35  EVENT  MANAGEMENT  LEASE  The  Port  of  San  Francisco  is  requesting  proposals  from  meeting  and  event 

) Managers  and  Planners  to  lease  Pier  35  for  a five  year  term  for  the  purpose  of  marketing,  managing  and  operating 

i new  activities  that  are  compatible  with  the  use  of  the  pier  as  a cruise  ship  terminal.  Pre-bid  conference  on 
April  16.  1992  at  2:00  p.m.  at  Pier  35.  Second  Floor  Lounge.  Bav  Street  and  the  Embarcadero. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  7,  1992 
Five  (5)  years 

Pier  35,  Bay  Street  and  the  Embarcadero 

Port  of  San  Francisco 

Paul  Osmundson  (415)  274-0546 

3100  Ferry  Building,  San  Francisco,  CA  94111 


NOTICE 

City  an(d  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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3833 

3834 
3880 

3803 

3804 
3808 
3808 

3810 

3811 


INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS  1 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the  j 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item  .? 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid  \ 
documents.  Documents  should  be  requested  by  bid  number.  ) 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


3812 

3813 

3814 
10 

3815 
3818 
3817 
3820 
3828 


3838 

3837 

3838 

521 

522 
525 
4584 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT  ,9,3 

Room  270,  City  Mali 

San  Francisco.  CA  941 02  pmuc  t - 

(^Bid  and  Contract  Opportunities 

Volume  VIII,  No,  40 

April  17,  1992 

The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

BID  # DESCRIPTION 

DATE  DUE  BUYER 

3833 

3834 
3900 

3903 

3904 

3908 

3909 

3910 

3911 

3912 

3913 

3914 
3860 

3915 

3916 

3917 
3920 

3929 

3930 

3933 

3934 

3935 

3936 

3937 

3938 

521 

522 
525 
459A 


Meat,  Poultry  & Fish  for  May  1992 

Fresh  Fruit  & Vegetables,  Potatoes  & Onions  for  May  1992 

400  rl  Roofing,  Modified  Bitumen  Membrane,  ASTM  D-412  tested  etc. 

3 ea  Radio,  "Two-Way",  Motorola,  T81XTA7DA2AK,  Maratrac,  2 frequencies 
100  ea  Valve,  Level,  Control  for  MAN  Bus,  G-2270-016,  Emco  Wheaton 
1000  ea  Vest,  Safety,  special  #300  flourescent.  Doublet  MFG 

1 ea  Straight  Panel,  dark  oak  wood  trim,  model  J126,  Furnish  & deliver 
1 ea  Bender,  conduit,  mechanical  type.  Green  Lee  Cat.  No.  1818 
1 It  Computer,  Everex  Step  386/33  MHZ,  desktop  w/  hardware  etc. 

1 ea  Tekmar  LSC  2000  Purge  & Trap  w/  48"  transfer  line,  P/N  142000-000 
1 ea  Cyclone  Blower  Assembly,  Furnish  and  install  etc. 

1000  ea  Corner  Bracket,  aluminum  alloy  383,  die  cast  etc. 

6 ea  PC,  AST,  20-33  MHZ  w/4MB  Ram,  Novel le  Local  Area  Network 

4 ea  Tripod,  Model  #51,  Mnfgr  Miller;  4 ea  8440  Workwinch 

4 ea  Personal  Gas  Monitor,  Lumidor  MPU-44PC  4 gas  micro-processor  etc. 
1 ea  Self  contained  portable  A/C  #20HFU-1 , Denso 
1 ea  Conduit  bender,  hydraulic,  electric  motor  etc. 

12  ea  Chair,  juror,  floor,  attached,  swivel  pedestal  mounted  etc. 

6 ea  Wetsuit  tops,  Henderson,  Rugby  model,  w/step  in  lap 

24  ea  Piston  Rod,  Power  Steering  Cylinder,  P/N:  81568 

8 ea  Urinal  Trough,  prison  security  fixtures,  Bradley  #8400-4 

10  ea  Biliary  Endoprosthesis,  Schneider  Inc.  Wallstent 

200  ea  Caldweld  Rail  Bonding  Charge  PB200 

100  ea  Tool,  Emergency  Brake  Release,  RBH  Sketch  #988 

400  ea  Tip,  Contact,  Stationary,  for  17KC48N1  Controller,  Hoyt 

"BAUER"  Durastripe  Marking  Material  Epoxy 

Mobile  Radios  and  Repeaters 

Remanufacture  Armatures,  General  Electric  Traction  Motor 
Automobile,  Class  7,  5 ea.  Ford  Taurus,  1992 


04-20-92 

04-20-92 

04-20-92 

04-21-92 

04-21-92 

04-22-92 

04-22-92 

04-22-92 

04-22-92 

04-22-92 

04-22-92 

04-22-92 

04-23-92 

04-23-92 

04-23-92 

04-22-92 

04-22-92 

04-27-92 

04-27-92 

04-28-92 

04-28-92 

04-28-92 

04-29-92 

04-29-92 

04-29-92 

04-24-92 

04-24-92 

04-24-92 

04-24-92 


B.  Tison 

B.  Tison 
J.  Wong 
J.  Sealy 
T.  Fiore 

G.  Rosengberger 
J.  Sealy 
J.  Sealy 
J.  Sealy 
T.  Fiore 
J.  Wong 
J.  Wong 
R.  Low 
J.  Wong 
J.  Wong 
J.  Wong 
J.  Wong 

C.  Crawford 
R.  Fleming 
T.  Fiore 

G.  Rosenberger 
R.  Kimball 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Wong 
J.  Sealy 
T.  Fiore 
C.  Chavez 


74049 

Tie  Rods 

04-24-92 

T.  Fiore 

96620 

Forms,  Printed,  Miscellaneous 

04-24-92 

J.  Louie 

96943 

Magnetic  Stripe  Tickets,  (MUNI  Fast  Passes) 

04-24-92 

J.  Sealy 

93071 

Microfiche  Services 

04-27-92 

R . Low 

95427 

Official  Advertising 

05-01-92 

J.  Louie 

60313 

Medical  and  Surgical  Supplies  No.  Ill,  Respiratory,  Anesthesia  ICU 

05-01-92 

T.  Byars 

95524 

Car  Cards,  Worker  of  the  Month 

05-01-92 

J . Seal y 

• * » ADDITIONAL  MATERIAL.  EQUIPMENT  AND  SUPPLIES  " * * 


13-9Z  EMERGENCY  TIRE  REPAIR  SERVICE  The  San  Francisco  Housing  Authority  is  requesting  quotations  from 
qualified  emergency  tire  repair  service  contractors  to  perform  emergency  mobile  tire  repair  services  on  all 
Housing  Authority  fleet  vehicles,  twenty-four  (24)  hours  per  day,  seven  (7)  days  per  week  on  an  on-call  basis. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


April  22.  1992 
17  months 

Various  locations  throughout  San  Francisco 

Housing  Authority,  Materials  Management  - Procurement  Services 

Vivian  Bains-Berry  (415)  554-1257 

440  Turk  Street,  San  Francisco,  CA  94102 


011-92  SERVICE  AND  REPAIR  COMMUNICATION  EQUIPMENT  The  San  Francisco  Housing  Authority  is  requesting 
quotations  from  qualified  and  experienced  communications  service  and  repair  companies  to  repair  and  service 
various  communications  equipment;  i.e.  control  station  with  quick  call,  remotes,  superf 1 eetfone , standard 
portable  radios  and  Motorola  model  HT,  MC  with  battery  chargers.  Estimate:  $5,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  24,  1992 
17  months 

1815  Egbert  Avenue  or  at  the  vendors  shop 
Housing  Authority,  Maintenance  Operations 
Vivian  Bains-Berry  (415)  554-1257 
440  Turk  Street,  San  Francisco,  CA  94102 


MR-897  PROCUREMENT  OF  SPECIAL  TRACKWORK  FOR  MUNI  MODIFICATIONS  TO  GENEVA  YARD  AND  SHOP  The  contract  covers  the 
manufacturing,  fabricating,  shipping,  delivery  and  storing  of  special  trackwork  for  the  San  Francisco  Municipal 
Railway's  Modification  to  Geneva  yard  and  Shop.  Pre-bid  conference  on  Mav  1.  1992  at  10:00  a.m.  at  2640  Geary  i 
Boulevard.  San  Francisco.  j 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  22,  1992  at  2:00  p.m. 

360  calendar  days 
San  Francisco 

San  Francisco  Municipal  Railway 
Philip  Chien  (415)  554-0789 

1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 
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CONSTRUCTION 


SAN  FRANCISCO  MUSEUM  OF  MODERN  ART  Swinerton  & Walberg  Co.,  the  general  contractors  for  the  construction  of 
the  new  San  Francisco  Museum  of  Modern  Art,  is  seeking  qualified  MBE  and  WBE  subcontractors  and  material 
suppliers  to  submit  bids  for  all  building  related  trades.  All  subcontractors  and  material  suppliers  are  to  be 
certified  by  the  San  Francisco  Redevelopment  Agency.  Estimate:  $44,000,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  April  21,  1992  by  2:00  p.m. 

Two  (2)  years 

San  Francisco  Museum  of  Modern  Art,  151  Third  Street,  San  Francisco,  Ca 
San  Francisco  Redevelopment  Agency  - Swinerton  & Walberg 

Charles  R.  Moore  (415)  421-2980,  Swinerton  & Walberg,  580  California  St.  S.F.,  CA  94104 


MR-D98  NO.  14  MISSION  LINE  TROLLEY  OVERHEAD  RECONSTRUCTION  PHASE  A The  work  consists  of  demolition  of  existing 
facilities  as  required  to  construct  new  overhead  and  contact  wire  systems,  substation,  duct  bank,  sidewalk,  curb, 
gutter,  pavement,  sewer,  water,  street  lighting,  traffic  signal  and  traction  power  facilities.  Estimate:  $5.6 

million 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  21,  1992  at  2:15  p.m. 

365  days 

San  Francisco  and  Daly  City 
San  Francisco  Municipal  Railway 

Philip  Chien  (415)  554-1861,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


LELANO  AVENUE  GROUP  HOME  1)  Elevator  renovation  and  handicapped  modifications  to  same  2)  Supply  and  install 
two  (2)  wheelchair  lifts  3)  1,733  square  feet  of  concrete  flat  work  with  accompanying  215  linear  feet  of  curbs. 
Pre-bid  conference  on  April  20.  1992  at  10:00  a.m.  at  141  Leland  Avenue.  5-11  Peabodv  Street.  San  Francisco.  CA. 
Bui Idi nq  wal k-throuqh . Estimate:  $64.209 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  24,  1992 
60  days 

141  Leland  Avenue  and  5-11  Peabody  Street,  SF,  CA  94134 
Mayor's  Office  of  Housing  - Mission  Housing  Development  Corp 
Shelby  Kennedy  (415)  864-6432 
1656  15th  Street,  San  Francisco,  CA  94103 


ROSE  RESNICK  CENTER  Construction  of  new  automatic  sprinkler  system,  new  fire  and  smoke  alarm  system  and  minor 
items.  Mandatory  walk-through  tour  on  April  21.  1992.  Estimate  $35.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  28,  1992  at  4:00  p.m. 
n/a 

1299  Bush  Street 
Mayor's  Office  of  Housing 

F.J.  Centurion  (415)  479-4552,  2750  Polk  Street,  San  Francisco,  CA  94109 


92-02  FABRICATION  AND  INSTALLATION  OF  METER/VALVE  ENCLOSURES  AND  MISC  METALWORK  Complete  fabrication  and 
installation  of  meter  and  valve  enclosures  and  miscellaneous  metalwork.  Pre-bid  conference  on  April  14.  1992  at 
9 :00  a.m.  at  CAL  1-43.  Robert  B.  Pitts  Plaza.  Meet  on  Scott  Street  between  Eddy  and  Turk.  Estimate:  $70.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  28,  1992  (No  later  than  2 P.M)  ? SF  Housing  Authority,  440  Turk  Street,  SF,  CA 
140  working  days 

Robert  B.  Pitts  Plaza,  San  Francisco 
San  Francisco  Housing  Authority 

Olallo  Fernandez  (415)  554-1392  or  Harriet  Ihara  (415)  554-1321,  440  Turk  St.  S.F.,  CA  94102 
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3369W  FORTY-THIRD  AND  FORTY-FOURTH  AVENUE  SEWER  REPLACEMENT  Construct  12"  and  15"  diameter  VCP  sewers,  10" 
culvert,  concrete  manholes,  cut-off  walls  and  6"  or  8"  side  sewer  connections,  televise  existing  side  sewer 
connections  and  repair  or  replace  defective  existing  side  sewers.  Estimate:  $389,450 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6528E  JOHN  MCLAREN  LAKE  EDGE  TREATMENT  Clear  and  grub,  furnish  line  and  grade,  excavation  and  backfilling, 
fine  grading,  install  chain  link  fence,  elastametric  and  scrim  cover,  rip  rap  and  river  rock  boulders,  picnic 
tables,  asphalt  and  concrete  paving,  concrete  retaining  wall  and  redwood  headers,  irrigation  work,  soil 
preparation  and  planting  and  plant  establishment.  Estimate:  $399,100 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 

120  calendar  days 

John  McLaren  Park,  San  Francisco 

Public  Works 

Tom  Trimbur  (415)  554-8200,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6668E  CONCRETE  STREET  RECONSTRUCTION  - VARIOUS  LOCATIONS  Concrete  pavement  reconstruction  and  construction  of 
curbs.  Estimate:  $977,250 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


TRANSBAY  OUTREACH  PROJECT  RENOVATION  New  floor  plan  configuration,  including  new  offices,  outreach  space, 
storage  and  food  preparation  area.  Adjustments  to  existing  electrical,  plumbing,  mechanical  and  fire  sprinkler 
systems.  Provisions  to  meet  handicapped  accessibility  standards.  Pre-bid  conference  on  April  23.  1992  from 
10-10:30  a.m.  at  147  Fremont  Street.  San  Francisco.  CA.  Attendance  at  the  inspection  tour  is  mandatory. 
Estimate:  $18.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


April  30,  1992  at  2:00  p.m. 

30  days 

147  Fremont  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Travelers  Aid  of  San  Francisco 

Randy  Gerson,  Asian  Neighborhood  Design  (415)  982-2959  80  Fresno  St, 


F.,  CA 


94133  ( 


MANZANARES  FAMILY  DAY  C^RE  HOME  Family  Day  Care  Home  Rehabilitation:  Installation  of  walls,  doors,  windows, 

mechanical  ducts,  electrical,  gypsum  board  and  flooring,  miscellaneous  carpentry.  Pre-bid  conference  on  April 
21.  1992  (walk-thru)  at  2:30  p.m.  at  287  S.  Hill  Blvd..  S.F..  CA.  Attendance  is  mandatory.  Estimate:  $22.000  | 

BID  DUE:  April  30,  1992  at  3:00  p.m.  | 

DURATION:  50  days 

LOCATION:  287  S.  Hill  Blvd.,  San  Francisco  j 

DEPARTMENT:  Mayor's  Office  of  Housing  and  Community  Development  1 

CONTACT:  Neil  Freidman  (415)  554-8990,  10  United  Nations  Plaza,  Suite  600,  San  Francisco,  CA  94102 
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92-04  REPAIR  OF  EARTHQUAKE  DAMAGE  AND  PARTIAL  SEISMIC  RETROFIT  Repair  of  earthquake  and  partial  seismic 
retrofit  at  Project  CAL  1-39,  939  Eddy  Street  low  income  developments.  Pre-bid  conference  on  April  21,  1992  at 
9jOQ.  a.m.  at  939  Eddy  Street.  San  Francisco.  CA.  Estimate:  $53,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  5,  1992  No  later  than  2:00  p.m. 

160  calendar  days 

CAL  1-39,  939  Eddy  Street,  Sah  Francisco 
San  Francisco  Housing  Authority 
Harriet  T.  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


1225W  ISLAIS  CREEK  TRANSPORT/STORAGE  FACILITIES,  CONTRACT  "C"  Construct  3100  feet  of  12  feet  wide  and  2700 
feet  of  20  feet  wide  transport/storage  box  sewer.  Estimate:  $56,000,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  6,  1992 
2 years 
San  Francisco 
Public  Works 

Manfred  Wong  (415)  554-8227,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


7017E  PAVEMENT  RENOVATION.  NO.  3 Cold  plane  existing  asphalt  concrete,  resurface  with  2"  thick  asphalt 
concrete,  repair  pavement  base,  construct  curb  ramps,  curbs,  sidewalks  and  8"  thick  concrete  base,  install 
pavement  markets  and  adjust  castings,  frames  and  covers  of  manholes,  valve  boxes  etc.  Work  to  be  performed  at 
Arlington,  Ellsworth  and  Bennington  Streets,  and  Crescent  Avenue.  Estimate:  $343,326 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  6,  1992 
60  calendar  days 
San  Francisco 
Pubi i c Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


WPOl-I  STRESS  RELIEVING  AND  TESTING  OF  HOLM  POWERHOUSE  SPARE  INTEGRAL  INSULATE  TURBINE  WHEEL  (INFORMAL)  Heat 
treat,  clean,  repair  and  balance  27,000  pound  turbine  wheel.  Estimate:  $45,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  8,  1992  by  2:00  p.m. 

2 months 

At  contractor's  facilities 
PUC  Hetch  Hetchy  Operations 
Matthew  Gass  (209)  989-2431  Est.  30 
P.O.  Box  160,  Moccasin,  CA  95347-0160 


6305E  UPPER  ASHBURY  AREA  STREET  LIGHTING  AND  RELATED  WORK,  CONTRACT  2C  Install  conduit,  wiring,  fuses,  fuse 
holders,  street  light  foundations,  pull  boxes,  ground  rods,  steel  standards  and  bracket  arm  assemblies  and  high 
pressure  sodium-vapor  luminaires.  Estimate;  $50,500 


BID  DUE: 

DURATION; 

LOCATION; 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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6682E  RICHMOND,  SUNSET.  MARINA  DISTRICT  CISTERNS,  CONTRACT  1 Construct  ten  (10)  underground  reinforced 
concrete  cisterns,  VCP  sewers  and  side  sewers,  concrete  manholes  and  curb  ramps.  Estimate:  $3,415,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
400  calendar  days 
San  Francisco 
Publ i c Works 

Bob  Jew  (415)  431-9430,  Room  351,  City  Hall, 


San  Francisco,  CA  94102 


6650E  SAN  FRANCISCO  OPERA  HOUSE  ELECTRICAL  DISCONNECT  SWITCH  Remove  fused  disconnect  switches,  lighting  j 

contactors,  bus  bars  and  ancillary  equipment  from  main  switchboard  and  modify  it  to  a interconnect  panel,  remove 
power  distribution  panel,  remove  and  salvage  motor  generator  sets  and  control  equipment,  aluminum  bus  ducts  and 
and  copper  bus  bars,  install  new  main  switchboard,  power  distribution,  emergency  lighting  and  contractor  panels 
and  reconnect  existing  circuits,  install  new  bus  ducts,  conduits,  wi reways  etc.  and  make  an  opening  and  install 
door  from  in  concrete  wall.  Estimate:  $223,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
150  calendar  days 

War  Memorial  Opera  House,  San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA 


4686A  SAN  FRANCISCO  MENTAL  HEALTH  SKILLED  NURSING  CENTER  Construct  two  structural  concrete  and  steel  frame 
buildings,  36,000  sq  ft  and  62,700  sq  ft  including  all  architectural  and  associated  structural,  mechanical  and 
electrical  work,  and  site  and  landscape  work.  Estimate:  $21.000.000 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 

670  calendar  days 

San  Francisco  General  Hospital 

Public  Works 

Tony  Leung  (415)  557-4777,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


839  CLAY  PROPERTY  Interior  painting  (all  units),  provide  and  install  new  kitchen  cabinets,  new  finish 
flooring,  (carpet  & vinyl),  doors  (hardware  and  trim),  plumbing  and  electrical  repairs  and  updating.  Roofing: 
remove  and  replace  existing  built-up  roofing  and  composition  shingles.  Provide  and  install  new  windows  and  doors 
throughout.  Provide  and  install  new  exterior  stairs  and  platforms,  new  horizontal  siding  and  exterior  painting.' 
Pre-bid  conference  on  April  24.  1992  from  1:00  p.m.  to  5:00  o.m.  at  468-472  Waller  Street.  Attendance  at  the 


iUL 


pre-bid  conference  is  mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  8,  1992  at  3:00  p.m. 

90  days 

468-472  Waller  Street,  San  Francisco,  CA  94117 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp 
Tom  Watts  (415)  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 
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Z578  SAN  FRANCISCO  CONTAINER  TERMINAL  NORTH  PAVING  AND  UTILITY  IMPROVEMENTS  This  work  consists  of  furnishing 
all  labor,  equipment  and  materials  and  the  performance  of  all  incidental  work  necessary  to  complete  pavement 
removal,  demolition,  fill,  paving,  undergrounding  utilities,  highmast  lighting  renovation,  transformer  and 
switchgear  installations,  drainage  and  utility  relocations  and  modifications,  and  constructions  of  two  marine 
buildings  and  all  other  work,  specified  and  shown  on  the  plans.  Pre-bid  conference  on  April  22.  199Z  at  10:00 
a.m.  in  Room  3100.  Ferry  Building.  San  Francisco.  CA  94111.  Estimate:  $5.000.000 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  12,  1992 

330  calendar  days 

Pier  80,  Port  of  San  Francisco 

Port  of  San  Francisco 

John  Kellogg  (415)  274-0551 

Room  3100,  Ferry  Building,  San  Francisco,  CA  94111 


595L0S  ALLEN  RESIDENCE  Interior  and  exterior  painting,  roof  replacement,  gutter  and  downspout  repair  and 
replacement,  plumbing  and  electrical  updating,  window  repairs,  door  replacements  and  pest  control  repairs. 
Pre-bid  conference  April  30.  1992  from  1:00  to  3:00  p.m.  at  595  Los  Palmos  Drive.  San  Francisco.  CA.  Attendance 
at  the  pre-bid  conference  is  mandatory. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT; 
CONTACT : 


May  14,  1992 
35  days 

595  Los  Palmos  Drive,  San  Francisco  94127 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp. 
Tom  Watts  (415)  586-8000,  1637  Ocean  Ave,  San  Francisco,  CA  94112 


REHAB  374-376  MOULTRIE  STREET  Gut  rehab  of  existing  building.  Electrical,  Mechanical,  Plumbing,  Carpentry  and 
Finishes.  Bid  packages  will  be  available  on  May  1,  1992  at  515  Cortland,  San  Francisco  94110.  Pre-bi d 
conference  will  be  held  on  Mav  4.  1992  at  1:00  p.m.  (Walk-thru)  at  374-376  Moultrie  Street.  San  Francisco.  CA 
94110.  Estimate:  $135.000 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992  by  1:00  p.m. 
four  months 

374-376  Moultrie  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 

Carol  Corr  (415)  648-0330,  515  Cortland  Avenue,  San  Francisco,  CA  94110 


PLAZA  DEL  SOL  Mission  Housing  Development  Corporation  is  soliciting  general  contractor  proposals  for  the 
construction  of  59  units  of  low-income  housing.  Construction  type  is  2,  3,  and  4 stories  of  wood  framing  over  a 
concrete  parking  garage.  Estimate:  $7,400,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992 
15  months 

480  Valencia  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corporation 
Philip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


4843A  AUDITORIUM  AND  LOBBY  RENOVATIONS  FOR  THE  RANDALL  MUSEUM  Renovate  the  auditorium,  lobby,  entrance  and 
toilets  of  the  Randall  Museum  including  electrical,  mechanical  and  fire  warning  and  suppression  and  install  new 
signs.  Estimate:  $400,000 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


May  20,  1992 

210  calendar  days 

199  Museum  Way,  San  Francisco 

Public  Works 

Robert  Nist  (415)  557-4757,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 
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Z354Q  HALL  OF  JUSTICE  DISABLED  ACCESS  AND  SIXTH  AND  SEVENTH  FLOORS  EARTHQUAKE  DAMAGE  REPAIRS  Improve  disabled 
access,  patch  superficial  crack  and  repair  other  earthquake  damage.  This  is  a re-advertisement.  Previous  bids 
were  rejected.  There  is  no  change  to  plans  and  specifications.  Pre-bid  conference  on  April  21.  1992  at  10:00 
a.m.  at  the  Hall  of  Justice.  850  Brvant  Street.  Front  Entrance.  Main  Lobby.  First  Floor.  Estimate:  $202,500  ; 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992 

180  calendar  days 

Hall  of  Justice,  San  Francisco 

Public  Works 

Jorge  Alfaro  (415)  557-4691 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


7044E  PAVEMENT  RENOVATION.  14TH,  VALLEJO  AND  FRONT  STREETS  AND  17TH  AVENUE  Full  depth  planing  of  wearing 
surface,  resurfacing  with  asphalt-concrete  wearing  surface,  excavating,  preparing  subgrade,  repairing  pavement 
base,  removing  RR  tracks,  constructing  curb  ramps,  curbs,  sidewalks,  concrete  base  or  parking  strip,  pavement 
markers  and  stripes  and  adjusting  frames,  covers  etc.  Estimate:  $576,540 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  20,  1992 
70  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


* " " CONSULTANTS  " • * 


2278  REQUEST  FOR  QUALIFICATIONS  FOR  TELECOMMUNICATIONS  CONSULTATION  San  Francisco  International  Airport  is 
seeking  a telecommunications  consultant  or  firm  to  assist  with  Airport  telecommunications  strategic  planning  such 
as:  identification  and  analysis  of  systems  currently  in  place,  cost  effective  migration  paths  to  newer  j 

technologies,  consult  with  Airport  designers  and  staff  in  developing  and  implementing  telecommunication  systems.] 
Statement  of  Qualifications  are  due  as  indicated  below.  j 


DUE  DATE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  24,  1992 
n/a 

San  Francisco  Airport 

Airport  - Facilities,  Operations  and  Maintenancne 
Baljit  Boparai , Project  Manager  (415)  737-7756 


GEOTECHNICAL  STUDY  FOR  SEISMIC  RETROFIT  OF  FIVE  PEDESTRIAN  OVERCROSSINGS  Proposals  for  evaluations  and 
recommendations  pertinent  to  the  seismic  retrofit  of  five  (5)  pedestrian  crossings. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  8,  1992 
2 months 
San  Francisco 
Public  Works 

Charles  Ng  (415)  554-8350 

1680  Mission  Street,  1st  floor,  San  Francisco,  CA  94103 


CONCESSION  OR  LEASE 


MOBILE  CATERING  IN  THE  GARAGE  TAXI  STAGING  AREA  Two  separate  leases  for  mobile  catering  in  the  garage  taxi 
staging  area.  One  lease  (Lease  A)  operates  between  7:00  A.M.  and  4:00  P.M.  The  other  lease  (Lease  B)  operates 
between  4:00  P.M.  and  12  midnight.  (Small  business  set-aside)  Minimim  bid  for  each  lease:  $5.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  April  21,  1992 

One  year  with  two  (2)  successive  one  (1)  year  renewal  options 
S.F.  Airport,  Room  509A,  International  Terminal  at  3:00  P.M. 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  a Snack  Bar 
#8  (snack  bar)  and  the  Golden  Gate  Bar  (a  cocktail  lounge)  both  located  in  Boarding  Area  "E"  of  the  North 
Terminal  at  San  Francisco  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  24,  1992 
Five  two  year  options 
San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  a Vista  Bar 
(a  cocktail  lounge)  and  a "TCBY"  Shop  (frozen  yogurt  shop)  both  located  in  Boarding  Area  "D"  of  the  International 
Terminal  at  San  Francisco  International  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  1,  1992,  Friday 
Five  two  year  options 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


PIER  35  EVENT  MANAGEMENT  LEASE  The  Port  of  San  Francisco  is  requesting  proposals  from  meeting  and  event 
Managers  and  Planners  to  lease  Pier  35  for  a five  year  term  for  the  purpose  of  marketing,  managing  and  operating 
new  activities  that  are  compatible  with  the  use  of  the  pier  as  a cruise  ship  terminal. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  7,  1992 
Five  (5)  years 

Pier  35,  Bay  Street  and  the  Embarcadero 

Port  of  San  Francisco 

Paul  Osmundson  (415)  274-0546 

3100  Ferry  Building,  San  Francisco,  CA  94111 


AUTOMOBILE  DETAILING  LEASE  For  the  purposes  of  operating  an  automobile  detailing  facility,  the  Director  of 
Property,  on  behalf  of  the  Department  of  Parking  and  Traffic  of  the  City  and  County  of  San  Francisco,  will 
receive  sealed  bids  to  lease  the  automobile  detailing  facility  at  the  Golden  Gateway  Garage  at  250  Clay  Street, 
San  Francisco,  California.  Prequalified  bidders  may  submit  bids  to  the  Director  of  Property,  25  Van  Ness  Avenue 
Suite  400,  San  Francisco,  California  94102  until  1:30  p.m.  on  Wednesday,  May  13,  1992,  to  be  opened  immediately 
thereafter.  The  Invitation  for  Bid  and  the  complete  bid  package  may  be  obtained  from  the  Director  of  Property  a 
the  address  below  beginning  on  April  13  through  April  23,  1992.  There  will  be  a $50  non-ref undabl e charge  for 
the  bid  package.  A pre-bid  conference  will  be  held  at  2:00  p.m.  on  Thursday.  April  23.  1992  at  25  Van  Ness 
Avenue.  Suite  400,  San  Francisco.  CA  94102.  The  right  is  reserved  to  reject  any  and  all  bids. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  13,  1992  by  1:30  p.m. 
n/a 

Golden  Gateway  Garage 

Real  Estate  Department  for  the  Department  of  Parking  and  Traffic 
Claudine  Venegas  (415)  554-9872 

25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Minimum  bid:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  orto  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shali  prevaii. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 


The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco  ^ 

PURCHASING  DEPARTMENT  oep 

APR  2 3 W? 

Room  270,  City  Hall  ^ 

San  Francisco,  CA  94102  ?t)Poc 

Bid  and  Contract  Opportunities 

Volume  VIII,  No,  40 

April  24,  1992 

The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

BID  # DESCRIPTION 

DATE  DUE  BUYER 

1 3929 

3930 
3933 
3934 
3935 
3940 
3941 
3942 
3943 
3944 
' 3945 

K 3946 
I 3947 
I 3948 
j 4016 
3957 
3959 
3960 
3961 
3962 
3963 
3936 
3937 
3938 

1 3964 

3965 
3966 
: 3967 

' 3971 

3972 
3973 


12  ea  Chair,  juror,  floor,  attached,  swivel  pedestal  mounted  etc. 

6 ea  Wetsuit  tops,  Henderson,  Rugby  model,  w/step  in  lap 
24  ea  Piston  Rod,  Power  Steering  Cylinder,  P/N:  81568 

8 ea  Urinal  Trough,  prison  security  fixtures,  Bradley  #8400-4 
10  ea  Biliary  Endoprosthesis,  Schneider  Inc.  Wallstent 

1 ea  Microfilm  Reader/Printer,  Canon  PC-80  w/  open  roll  carrier  etc. 

3 ea  RAM  upgrade  for  Orchid  Technology  PC,  from  1 to  4 megabytes 
3 ea  Microcomputers,  Everex  Tempo,  386  SX  microprocessor  etc. 

1 ea  Compact  Disc  Juke  Box,  100  CD  album  capacity,  autoplay  etc. 

1 ea  Mailing  Machine,  Pitney  Bowes  #5600,  Furnish,  deliver  & Install 

8000  ea  Calendars,  wall,  1993,  City  and  County  of  SF,  Year-at-a  Glance 
20  ea  Vestibule  Lock,  Schlage  #D60PD  x RHO  x 626  etc. 

2,000  ft  500  MCM  THHN/THWN  37  strand,  600  volt 

120  ea  Flange  Assembly,  Driven  OEM  part  #A328016226 

1 ea  Disk  Drive,  Used  2268V-3,  313  MB  fixed  disk  drive  etc. 

9 ea  Cart  Folding,  Security,  All  Steel,  Heavy  duty  swivel  casters 
35  ea  Lifetree  Correct  Grammar  3.0  (1.2  meg  diskettes) 

3 ea  386is  Computer,  Model  EXO  2704A-SXXX,  Everex,  small  footprint 
1 ea  Gateway  2000,  20MHZ,  386SX  PC  w/  8MB  RAM  etc. 

1 ea  Upgrade  IBM  3084  - Q64,  64MB,  Main  storage  to  128  MB  memory 

1 unit,  Canon  NP  780FS  bond  reader  printer,  furnish  and  install 

200  ea  Caldweld  Rail  Bonding  Charge  PB200 

100  ea  Tool,  Emergency  Brake  Release,  RBH  Sketch  #988 

400  ea  Tip,  Contact,  Stationary,  for  17KC48N1  Controller,  Hoyt 

20  ea  Street  Lighting  Standard,  concrete,  w/6'  elliptical  arms 

1 ea  Panafax  UF733  Laser,  15  second  transmission,  70  auto  dial  etc. 

200  ea  Lug,  Pipe,  Steel,  4" 

2 ea  Compressor,  Air,  CFM  Portable,  Ingersoll  Rand  or  equal 

1 ea  PC,  Mylex  or  Orchid  based  80386/33  MHz  64K  cache,  Phoenix  ROM 
1 ea  Madge  Smart  16/4  AT  Ringnode  Intropack,  #52-37 
1 set,  Dell  System  333P,  1386  Microprocessor  running  at  33MHZ  etc. 


04-27-92 

04-27-92 

04-28-92 

04-28-92 

04-28-92 

04-28-92 

04-28-92 

04-28-92 

04-28-92 

04-28-92 

04-28-92 

04-28-92 

04-28-92 

04-28-92 

04-28-92 

04-29-92 

04-29-92 

04-29-92 

04-29-92 

04-29-92 

04-29-92 

04-29-92 

04-29-92 

04-29-92 

04-30-92 

04-30-92 

04-30-92 

04- 30-92 

05- 01-92 
05-01-92 
05-01-92 


C.  Crawford 
R.  Fleming 
T.  Fiore 
G.  Rosenberger 
R.  Kimball 
R.  Low 
R.  Low 
R . Low 
R.  Low 
J.  Louie 
J.  Louie 
T.  Fiore 
T.  Fiore 
T.  Fiore 
R.  Low 
T.  Fiore 
T.  Fiore 
R.  Low 
R.  Low 
R.  Low 
R.  Low 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Sealy 
J.  Sealy 
T.  Fiore 
T.  Fiore 
R.  Low 
R.  Low 
R.  Low 


3974  2 eS  Q6MM;Metijor|^^M^nager,  (latest  version);  2 ea  Norton  Utilities 

3975  1 ea  Magnetic  Contractor,  40  HP,  440V,  3P/3  No.  3-N.C.  etc. 

3976  60  sgs  Roof', tile,  Clay,  one  pc  "S"  Tile,  Mfgr.  US  Tile,  STD  Red  etc. 

3977  1 ea  Bitumen  Applicator,  Model  Zeus  / MG,  Mfgr.  Pave-Mark 

3978  Hiyva^, ,Mai,r^i;ig  System,  Line  Master  model  GM201SR,  Thermoplastic  etc. 

3904^  10  ea  Software,  Autocad,  release  11  upgrade  from  release  10,  for  386 

3985  28  ea  Power  Supply,  DC,  5V0  1.5A,  two  outputs  variable  etc. 

3986  500  ea  Manual,  AAAP,  20  lb  ivory  paper,  front/back  cover  card  etc. 

3987  1 ea  Chart  recorder,  4 channel,  DC  to  25KHz,  Model  Dash  IV  etc. 

3988  1 ea  OP/N  832-280  DX-20A  Total  Organic  Halide  Analyzer  etc. 

3989  2 ea  36"  flanged  Butterfly  valve  per  AWWA  C504,  for  buried  service 

3979  1 ea  Air  Cleaner,  portable.  United  Air  Specialists,  Smokeeter  RC 

3980  1 ea  Boat,  Boston  Whaler,  9"  Tender,  Mahogany  bow  locker  cover  etc. 

3981  250  ft  Chain  Link  Fabric,  9 ga  Galvanized,  2"  mesh  etc. 

3982  1 ea  Flail  Mower,  Rears  Mfg  Co.  model  SPF,  100"  cutting  width 

3983  1 ea  Lift,  Personnel,  43  foot  working  height,  fiber  glass  basket  etc. 

3995  1 ea  Solid  State  Pre-Timed  Controller,  24  CKT  8 load  switches  etc. 

3996  3 ea  Microform  Reader,  printers,  plain  bond  paper  copiers  w/auto  focus 

3997  7 ea  Microfiche  Readers,  w/dual  lens  holders.  Model  alos  27-11  etc. 

3998  3 ea  Reader,  film,  16mm/35mm,  dual  lens  15  and  24Xm  motorized,  Dukane 

4003  5,000  ea  Folder,  File,  14  pt  manila,  2 1/2  " metal  embossed  etc. 

3990  1 ea  Trailer,  sodium  hypochlorite  approx.  1100  gal  capacity 

3991  10  ea  Reducer,  Concentric,  Butt-weld  for  steel  pipe,  150  PSI  6"  x 4" 

3992  30  ea  Seal,  Front,  OEM  P/N:  LR576  etc. 

3993  164  ea  Lining,  Bonded  Brake,  w/shoe  PN  #A1-3722-J-686,  Rear,  10  inch 

4006  1 ea  Compaq  3865/20MHZ/80  MB  drive  w/1.44,  3.5"  & 1.2  5 1/4"  drives 

4007  1 ea  Macintosh  II  ci  80  MB  HD,  4MB  RAM 

4008  3 ea  Safety  Storage  Cabinet,  "Justrite"  #25602,  2 shelves 

4009  32  se  Lining,  Brake,  RR,  Non-Asbestos  PT#4592AD937,  Big  Blue 

4010  Executive  "L"  Desk,  Gunlocke  Genus  Series,  36"x72"  worksurface  etc. 

4011  175  ea  Diode,  Rectifier,  Avalanche  (Ixys)  P/N;  DSAI75-18B 

4012  1 ea  Video  Monitor  Recorder,  10"  diagonal,  color,  VHS  cideo  cassette 

4013  3 ea  Printers,  Hewlett  Packard  Laser  Jet  III 

4014  20  ea  4"  Swing  Check  Valve,  Flanged,  NIBCO  F918-W  etc. 

4015  1500  bf.  Lumber,  White  Oak,  1"  thick  (Net  Size)  S4S  etc. 

4017  4 ea  Communication  emulation  card;  IDEA  comm  5251/PLUS  etc. 

523  Light  Duty  Trucks  With  Utility  Bodies,  Welder,  Ford  F Super 

524  Autos  and  Vans,  Passenger,  Chevrolet  Suburban 
95427  Official  Advertising 

60313  Medical  and  Surgical  Supplies  No.  Ill,  Respiratory,  Anesthesia  ICU 
95524  Car  Cards,  Worker  of  the  Month 

66021  Aluminum  Sulphate,  Liquid  (Liquid  Alum),  Water  treatment  grade 
60345  Chemicals:  Reagents,  Tabs  and  Strips 
76718  Glass,  Various  types 


05-01-92 

05-01-92 

05-01-92 

05-01-92 

05-01-92 

05-01-92 

05-01-92 

05-01-92 

05-01-92 

05-01-92 

05-01-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-01-92 

05-01-92 

05-01-92 

05-01-92 

05-01-92 

05-01-92 

05-01-92 

05-08-92 


R.  Low 
T.  Fiore 
J.  Wong 
J.  Wong 
J.  Wong 
R.  Thomas 
R.  Thomas 
R.  Thomas 
R.  Thomas 
T.  Fiore 
T.  Fiore 
J.  Wong 
J.  Wong 
J.  Wong 
T.  Fiore 
T.  Fiore 
R.  Low 
R.  Low 
R.  Low 
R.  Low 
J.  Louie 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Sealy 
J.  Sealy 
T.  Fiore 
T.  Fiore 
C.  Crawford 
J.  Sealy 
J.  Sealy 
J.  Sealy 
T.  Fiore 
T.  Fiore 
R.  Low 
C.  Chavez 
C.  Chavez 
J.  Louie 
T.  Byars 
J.  Sealy 
T.  Fiore 
R.  Williams 
G.  Rosenberger 
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ADDITIONAL  MATERIAL.  EQUIPMENT  AND  SUPPLIES 


014-92  VEHICLE  LEASE  WTIH  OPTION  TO  PURCHASE  Lease  of  approximately  26  vehicles  over  a three  year  period  with 
an  option  to  purchase.  Vehicles  include  vans,  pick-up  trucks  and  stake  bed  trucks.  Estimate:  $500,000 


BID  DUE: 
LOCATION: 
DEPARTMENT: 
CONTACT: 


April  30,  1992,  4:00  p.m.  (PDT) 

San  Francisco 

San  Francisco  Housing  Authority 

Vivian  Bains-Berry  (415)  554-1257,  440  Turk  Street,  San  Francisco,  CA  94102 


MR-897  PROCUREMENT  OF  SPECIAL  TRACKWORK  FOR  MUNI  MODIFICATIONS  TO  GENEVA  YARD  AND  SHOP  The  contract  covers  the 
manufacturing,  fabricating,  shipping,  delivery  and  storing  of  special  trackwork  for  the  S.  F.  MUNI  Railway's 
Modification  to  Geneva  yard  and  Shop.  Pre-bid  conference  on  Mav  1.  1992  at  10:00  a.m.  at  2640  Geary  Blvd.  S.F. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  22,  1992  at  2:00  p.m. 

360  calendar  days 
San  Francisco 

San  Francisco  Municipal  Railway 

Philip  Chien  (415)  554-0789,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


* CONSTRUCTION  * * * 


ROSE  RESNICK  CENTER  Construction  of  new  automatic  sprinkler  system,  new  fire  and  smoke  alarm  system  and  minor 
i terns . Estimate  $35.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


April  28,  1992  at  4:00  p.m. 
n/a 

1299  Bush  Street 
Mayor's  Office  of  Housing 

F.J.  Centurion  (415)  479-4552,  2750  Polk  Street,  San  Francisco,  CA  94109 


92-02  FABRICATION  AND  INSTALLATION  OF  METER/VALVE  ENCLOSURES  AND  MISC  METALWORK  Complete  fabrication  and 
installation  of  meter  and  valve  enclosures  and  miscellaneous  metalwork.  Estimate:  $70.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  28,  1992  (No  later  than  2 P.M)  @ SF  Housing  Authority,  440  Turk  Street,  SF,  CA 
140  working  days 

Robert  B.  Pitts  Plaza,  San  Francisco 
San  Francisco  Housing  Authority 

Olallo  Fernandez  (415)  554-1392  or  Harriet  Ihara  (415)  554-1321,  440  Turk  St.  S.F.,  CA  94102 


3369H  FORTY-THIRD  AND  FORTY-FOURTH  AVENUE  SEWER  REPLACEMENT  Construct  12"  and  15"  diameter  VCP  sewers,  10" 
culvert,  concrete  manholes,  cut-off  walls  and  6"  or  8"  side  sewer  connections,  televise  existing  side  sewer 
connections  and  repair  or  replace  defective  existing  side  sewers.  Estimate:  $389,450 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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6528E  JOHN  MCLAREN  LAKE  EDGE  TREATMENT  Clear  and  grub,  furnish  line  and  grade,  excavation  and  backfilling, 
fine  grading,  install  chain  link  fence,  elastametric  and  scrim  cover,  rip  rap  and  river  rock  boulders,  picnic 
tables,  asphalt  and  concrete  paving,  concrete  retaining  wall  and  redwood  headers,  irrigation  work,  soil 
preparation  and  planting  and  plant  establishment.  Estimate:  $399,100 


BID  DUE: 
DURATION: 
LOCATION; 
DEPARTMENT: 
CONTACT : 


April  29.  1992 

120  calendar  days 

John  McLaren  Park,  San  Francisco 

Public  Works 

Tom  Trimbur  (415)  554-8200,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6668E  CONCRETE  STREET  RECONSTRUCTION  - VARIOUS  LOCATIONS  Concrete  pavement  reconstruction  and  construction  of 
curbs.  Estimate:  $977,250 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  29,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-0208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


TRANSBAY  OUTREACH  PROJECT  RENOVATION  New  floor  plan  configuration,  including  new  offices,  outreach  space, 
storage  and  food  preparation  area.  Adjustments  to  existing  electrical,  plumbing,  mechanical  and  fire  sprinkler 
systems.  Provisions  to  meet  handicapped  accessibility  standards.  Estimate:  $18.000 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  30,  1992  at  2:00  p.m. 

30  days 

147  Fremont  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Travelers  Aid  of  San  Francisco 

Randy  Gerson,  Asian  Neighborhood  Design  (415)  982-2959  80  Fresno  St,  S.  F.,  CA  94133 


MANZANARES  FAMILY  DAY  (^RE  HOME  Family  Day  Care  Home  Rehabilitation:  Installation  of  walls,  doors,  windows, 

mechanical  ducts,  electrical,  gypsum  board  and  flooring,  miscellaneous  carpentry.  Estimate:  $22.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  30,  1992  at  3:00  p.m. 

50  days 

287  S.  Hill  Blvd.,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development 

Neil  Freidman  (415)  554-8990,  10  United  Nations  Plaza,  Suite  600,  San  Francisco,  CA  94102 


92-04  REPAIR  OF  EARTHQUAKE  DAMAGE  AND  PARTIAL  SEISMIC  RETROFIT  Repair  of  earthquake  and  partial  seismic 
retrofit  at  Project  CAL  1-39,  939  Eddy  Street  low  income  developments.  Estimate:  $53.000 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  5,  1992  No  later  than  2:00  p.m. 

160  calendar  days 

CAL  1-39,  939  Eddy  Street,  San  Francisco 
San  Francisco  Housing  Authority 

Harriet  T.  Ihara  (415)  554-1321,  440  Turk  Street,  San  Francisco.  CA  94102 


1225H  ISUIS  CREEK  TRANSPORT/STORAGE  FACILITIES.  CONTRACT  "C"  Construct  3100  feet  of  12  feet  wide  and  2700 
feet  of  20  feet  wide  transport/storage  box  sewer.  Estimate:  $56.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992  (Due  date  extended) 

2 years 
San  Francisco 
Public  Works 

Manfred  Wong  (415)  554-8227,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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7017E  PAVEMENT  RENOVATION.  NO.  3 Cold  plane  existing  asphalt  concrete,  resurface  with  2"  thick  asphalt 
^concrete,  repair  pavement  base,  construct  curb  ramps,  curbs,  sidewalks  and  8"  thick  concrete  base,  install 
njpavement  markets  and  adjust  castings,  frames  and  covers  of  manholes,  valve  boxes  etc.  Work  to  be  performed  at 
Arlington,  Ellsworth  and  Bennington  Streets,  and  Crescent  Avenue.  Estimate:  $343,326 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


J 

|6305E  UPPER  ASHBURY  AREA  STREET  LIGHTING  AND  RELATED  WORK,  CONTRACT  2C  Install  conduit,  wiring,  fuses,  fuse 
jholders,  street  light  foundations,  pull  boxes,  ground  rods,  steel  standards  and  bracket  arm  assemblies  and  high 
jpressure  sodium-vapor  luminaires.  Estimate:  $50,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


: 668ZE  RICHMOND,  SUNSET,  MARINA  DISTRICT  CISTERNS,  CONTRACT  1 Construct  ten  (10)  underground  reinforced 
j concrete  cisterns,  VCP  sewers  and  side  sewers,  concrete  manholes  and  curb  ramps.  Estimate:  $3,415,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
400  calendar  days 
San  Francisco 
Publ i c Works 

Bob  Jew  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


i 6650E  SAN  FRANCISCO  OPERA  HOUSE  ELECTRICAL  DISCONNECT  SWITCH  Remove  fused  disconnect  switches,  lighting 
j contactors,  bus  bars  and  ancillary  equipment  from  main  switchboard  and  modify  it  to  a interconnect  panel,  remove 
power  distribution  panel,  remove  and  salvage  motor  generator  sets  and  control  equipment,  aluminum  bus  ducts  and 
and  copper  bus  bars,  install  new  main  switchboard,  power  distribution,  emergency  lighting  and  contractor  panels 
and  reconnect  existing  circuits,  install  new  bus  ducts,  conduits,  wi reways  etc.  and  make  an  opening  and  install 
door  from  in  concrete  wall.  Estimate:  $223,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
150  calendar  days 

War  Memorial  Opera  House,  San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


4686A  SAN  FRANCISCO  MENTAL  HEALTH  SKILLED  NURSING  CENTER  Construct  two  structural  concrete  and  steel  frame 
buildings,  36,000  sq  ft  and  62,700  sq  ft  including  all  architectural  and  associated  structural,  mechanical  and 
electrical  work,  and  site  and  landscape  work.  Estimate:  $21.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 

670  calendar  days 

San  Francisco  General  Hospital 

Public  Works 

Tony  Leung  (415)  557-4777,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 
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WPOl-I  STRESS  RELIEVING  AND  TESTING  OF  HOLM  POWERHOUSE  SPARE  INTEGRAL  INSULATE  TURBINE  WHEEL  (INFORMAL)  Heat 
treat,  clean,  repair  and  balance  27,000  pound  turbine  wheel.  Estimate:  $45,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  0,  1992  by  2:00  p.m. 

2 months 

At  contractor's  facilities 
PUC  Hetch  Hetchy  Operations 
Matthew  Gass  (209)  989-2431  Ext.  30, 


Box  160,  Moccasin,  CA  95347-0160 


839  CLAY  PROPERTY  Interior  painting  (all  units),  provide  and  install  new  kitchen  cabinets,  new  finish 
flooring,  (carpet  & vinyl),  doors  (hardware  and  trim),  plumbing  and  electrical  repairs  and  updating.  Roofing: 
remove  and  replace  existing  built-up  roofing  and  composition  shingles.  Provide  and  install  new  windows  and  doors 
throughout.  Provide  and  install  new  exterior  stairs  and  platforms,  new  horizontal  siding  and  exterior  painting.1 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  8,  1992  at  3:00  p.m. 

90  days 

468-472  Waller  Street,  San  Francisco,  CA  94117 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp 
Tom  Watts  (415)  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 


FELL  STREET  CENTER,  PHASE  I Renovation  of  existing  ground  floor  plan  to  provide  new  Drop-In  Center  including 
new  toilet  and  shower  rooms,  new  entry  and  gypsum  board  partitions.  Pre-bid 
at  10:00  a.m.  at  1446  Market  Street.  San  Francisco.  CA.  Estimate:  $70,000. 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  8,  1992 
5 weeks 

39-43  Fell  Street 
Asian  Neighborhood  Design 

Curtis  Chong  (415)  982-2959,  80  Fresno  St.,  San  Francisco,  CA  94133 


2578  SAN  FRANCISCO  CONTAINER  TERMINAL  NORTH  PAVING  AND  UTILITY  IMPROVEMENTS  This  work  consists  of  furnishing 
all  labor,  equipment  and  materials  and  the  performance  of  all  incidental  work  necessary  to  complete  pavement 
removal,  demolition,  fill,  paving,  undergrounding  utilities,  highmast  lighting  renovation,  transformer  and 
switchgear  installations,  drainage  and  utility  relocations  and  modifications,  and  constructions  of  two  marine 
buildings  and  all  other  work,  specified  and  shown  on  the  plans.  Estimate:  $5.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  12,  1992 

330  calendar  days 

Pier  80,  Port  of  San  Francisco 

Port  of  San  Francisco 

John  Kellogg  (415)  274-0551,  Room  3100,  Ferry  Building,  San  Francisco,  CA  94111 


595L0S  ALLEN  RESIDENCE  Interior  and  exterior  painting,  roof  replacement,  gutter  and  downspout  repair  and 
replacement,  plumbing  and  electrical  updating,  window  repairs,  door  replacements  and  pest  control  repairs. 
Pre-bid  conferenc( 

a t the  pre-bid  conference  is  mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  14,  1992 
35  days 

595  Los  Palmos  Drive,  San  Francisco  94127 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp. 
Tom  Watts  (415)  586-8000,  1637  Ocean  Ave,  San  Francisco,  CA  94112 
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3135  (Informal)  MODIFICATION  OF  LIGHTING  FIXTURES  Modification  of  lighting  fixtures  in  the  South  Terminal 
i Baggage  Area.  Pre-bid  conference  on  Mav  7.  1992  at  2:00  p.iti.  in  Blda  676.  McDonnell  Road  (Engineering  Blda.)  SF 
Airport.  Estimate:  $50.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  14,  1992  by  2:00  p.m. 

90  calendar  days 

San  Francisco  International  Airport 

Airport  Engineering 

Ron  Wong  (415)  737-7758 


REHAB  374-376  MOULTRIE  STREET  Gut  rehab  of  existing  building.  Electrical,  Mechanical,  Plumbing,  Carpentry  and 
Finishes.  Bid  packages  will  be  available  on  May  1,  1992  at  515  Cortland,  San  Francisco  94110.  Pre-bid 
conference  will  be  held  on  Mav  4.  1992  at  1:00  p.m.  (Walk-thru)  at  374-376  Moultrie  Street.  San  Francisco.  CA 
94110.  Estimate:  $135.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  15,  1992  by  1:00  p.m. 
four  months 

374-376  Moultrie  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 

Carol  Corr  (415)  648-0330,  515  Cortland  Avenue,  San  Francisco,  CA  94110 


PLAZA  DEL  SOL  Mission  Housing  Development  Corporation  is  soliciting  general  contractor  proposals  for  the 
construction  of  59  units  of  low-income  housing.  Construction  type  is  2,  3,  and  4 stories  of  wood  framing  over  a 
concrete  parking  garage.  Estimate:  $7,400,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992 
15  months 

480  Valencia  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corporation 
Philip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


I 

j 4843A  AUDITORIUM  AND  LOBBY  RENOVATIONS  FOR  THE  RANDALL  MUSEUM  Renovate  the  auditorium,  lobby,  entrance  and 
toilets  of  the  Randall  Museum  including  electrical,  mechanical  and  fire  warning  and  suppression  and  install  new 
i signs.  Estimate:  $400,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992 

210  calendar  days 

199  Museum  Way,  San  Francisco 

Public  Works 

Robert  Nist  (415)  557-4757,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


J 2354Q  HALL  OF  JUSTICE  DISABLED  ACCESS  AND  SIXTH  AND  SEVENTH  FLOORS  EARTHQUAKE  DAMAGE  REPAIRS  Improve  disabled 
ij  access,  patch  superficial  crack  and  repair  other  earthquake  damage.  This  is  a re-advertisement.  Previous  bids 
^ were  rejected.  There  is  no  change  to  plans  and  specifications.  Estimate:  $202.500 


5 BID  DUE: 

DURATION: 

' LOCATION: 

I DEPARTMENT: 

,1  CONTACT : 


May  20,  1992 

180  calendar  days 

Hall  of  Justice,  San  Francisco 

Public  Works 

Jorge  Alfaro  (415)  557-4691 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 
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7044E  PAVEMENT  RENOVATION.  14TH,  VALLEJO  AND  FRONT  STREETS  AND  17TH  AVENUE  Full  depth  planing  of  wearing 
surface,  resurfacing  with  asphalt-concrete  wearing  surface,  excavating,  preparing  subgrade,  repairing  pavement 
base,  removing  RR  tracks,  constructing  curb  ramps,  curbs,  sidewalks,  concrete  base  or  parking  strip,  pavement 
markers  and  stripes  and  adjusting  frames,  covers  etc.  Estimate:  $576,540 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  20,  1992 
70  calendar  days 
San  Francisco 
Publ i c Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


» * • CONSULTANTS  * * * 


GEOTECHNICAL  STUDY  FOR  SEISMIC  RETROFIT  OF  FIVE  PEDESTRIAN  OVERCROSSINGS  Proposals  for  evaluations  and 
recommendations  pertinent  to  the  seismic  retrofit  of  five  (5)  pedestrian  crossings. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  8,  1992 
2 months 
San  Francisco 
Public  Works 

Charles  Ng  (415)  554-8350 

1680  Mission  Street,  1st  floor,  San  Francisco,  CA  94103 


ARCHITECTURAL  DESIGN  SERVICES  Architectural  design  services  are  being  solicited  for  the  rehabilitation  of  the 
Korean  American  Development  Corporation.  Estimate:  $12,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  5,  1992  by  2:00  p.m. 

12  months  or  less 

Korean  American  Development  Corporation 
Mayor's  Office  of  Housing  and  Community  Development 
Sunny  Kwak,  Executive  Director,  (415)  864-5517 
745  Buchanan  Street,  San  Francisco,  CA  94102 


ASBESTOS  ABATEMENT  OVERSIGHT  The  Department  of  Public  Works  is  seeking  proposals  from  consultants  from  which 
to  select  an  estimated  five  (5)  consultants  to  provide  hazard  abatement  and  mitigation  surveys,  and 
specifications  and  oversight  services  on  various  projects  on  an  as-needed  basis  over  the  next  two  years. 
Estimate:  $100,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992 
two  (2)  years 

Various  locations  in  San  Francisco 


Public  Works 

Steve  Mullinnix  (415)  695-7330,  3801  3rd  St.,  Bayview  Plaza,  Suite  600,  S.  F.,  CA  94124 
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CS440  ENVIRONMENTAL  IMPACT  REPORT  - HETCH  HETCHY  WATER  TREATMENT  PLANT  The  San  Francisco  Water  Department 
desires  to  retain  a professional  environmental  consulting  firm  on  a cost  plus  fixed  fee  basis  to  provide 
environmental  technical  studies,  public  and  agency  review  facilitation  and  to  prepare  environmental  documentation 
on  the  Hetch  Hetchy  Water  Treatment  Plant  to  satisfy  CEQA  requirements.  Complete  environmental  analysis  and 
impact  assessment  is  required  for  four  Sunol , CA  sites  and  less  extensive  study  is  required  for  three  other  sites 
at  Moccasin,  Oakdale  and  Tesla,  CA.  Pre-proposal  conference  on  Mav  7.  199Z  at  10:30  a.m.  at  Z640  Gearv 
Boulevard.  San  Francisco.  CA.  Estimate:  $1.000.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  21,  1992 

36  months  (Draft  EIR  is  required  by  April  1994) 

Sunol,  Moccasin,  Oakdale,  Tesla  and  San  Francisco,  CA. 

San  Francisco  Water  Department 
Frank  Mangold  (415)  554-0778 

Utilities  Engineering  Bureau,  1145  Market  street,  6th  floor,  San  Francisco,  CA  94103 


)WJEB-441  ENGINEERING  DESIGN  AND  CONSTRUCTION  SERVICES  FOR  HETCH  HETCHY  HATER  TREATMENT  PLANT  The  Utilities 
Engineering  Bureau  (UEB)  of  the  San  Francisco  Public  Utilities  Commission  desires  to  retain  a professional 
engineering  consultant  firm  to  provide  design  and  construction  support  services  for  the  future  Hetch  Hetchy  Water 
Treatment  Plant.  The  anticipated  capacity  of  the  Hetch  Hetchy  Water  Treatment  Plant  is  between  250  and  300  mgd. 
Pre-proposal  conference  will  be  held  on  Mav  5.  1992  at  10:30  a.m.  at  2640  Gearv  Blvd.  San  Francisco.  CA  94115. 
Estimate:  $6.000.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  21,  1992  by  4:00  p.m. 

28  months 

Sunol  in  Alameda  County 

San  Francisco  Water  Department 

Frank  Mangold,  (415)  554-0778 

Utilities  Engineering  Bureau,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


156-92  QUALTIY  ASSURANCE  ACTIVITIES  Implement  one  or  any  combination  of  the  following  activities:  Develop  a 

quality  assurance  plan  for  Comprehensive  Perinatal  Services  Program  (CPSP)  clinics  in  at  least  5 sites  and 
implement  the  plan  in  one  site;  Develop,  plan  and  conduct  a skills-based  training  in  QA  for  CPSP  clinic  staff; 
Provide  technical  assistance  to  at  least  5 CPSP  clinics  in  quality  assurance  related  subjects.  Pre-oroposal 
conference  on  Mav  11.  1992  from  10:00  to  1:00  a.m.  at  101  Grove  Street.  Room  1158.  San  Francisco.  CA.  94102. 
Estimate:  $15.000  or  $5.000  per  activity. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  26,  1992,  12:00  noon 

One  (1)  year  with  possible  three  (3)  one  year  extensions 
San  Francisco 

Public  Health  - Family  Health  Bureau 
Virginia  Smyly  (415)  554-2563 

101  Grove  Street,  Room  115B,  San  Francisco,  CA  94102 


CS  - 436  CULTURAL  RESOURCES  INVESTIGATION  To  perform  the  remaining  subsurface  archeological  testing  and 
evaluation  work  within  the  confines  of  the  proposed  leach  field  site  for  the  Early  Intake  Septic  System 
Rehabilitation  project  located  in  Tuolumne  County.  Pre-proposal  conference  will  be  held  on  April  30.  1992  at 
1 0:00  a.m.  at  2640  Geary  Boulevard.  San  Francisco.  CA.  Estimate:  $20.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  28,  1992 
n/a 

Early  Intake  Septic  System  Rehabilitation  in  Tuolumne  County 
Utilities  Engineering  Bureau  - PUC 

Contracting  Section  (415)  554-0789,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 
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CONCESSION  OR  LEASE 


SUBLEASE  FOR  FOOD  AND  BEVERAGE  CONCESSION  Sublease  opportunity  with  Host  International  to  operate  a Vista  Bar  | 
(a  cocktail  lounge)  and  a "TCBY"  Shop  (frozen  yogurt  shop)  both  located  in  Boarding  Area  "D"  of  the  International 
Terminal  at  San  Francisco  International  Airport. 


IINCERII 
(success' 
consist! 
Sale  IZ 
the  fir! 


RFP  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT; 

CONTACT; 


May  1,  1992,  Friday 
Five  two  year  options 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


PIER  35  EVENT  MANAGEMENT  LEASE  The  Port  of  San  Francisco  is  requesting  proposals  from  meeting  and  event 
Managers  and  Planners  to  lease  Pier  35  for  a five  year  term  for  the  purpose  of  marketing,  managing  and  operating 
new  activities  that  are  compatible  with  the  use  of  the  pier  as  a cruise  ship  terminal. 


BID  DUE; 
DURATION; 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  7,  1992 
Five  (5)  years 

Pier  35,  Bay  Street  and  the  Embarcadero 

Port  of  San  Francisco 

Paul  Osmundson  (415)  274-0546 

3100  Ferry  Building,  San  Francisco,  CA  94111 


AUTOMOBILE  DETAILING  LEASE  For  the  purposes  of  operating  an  automobile  detailing  facility,  the  Director  of 
Property,  on  behalf  of  the  Department  of  Parking  and  Traffic  of  the  City  and  County  of  San  Francisco,  will 
receive  sealed  bids  to  lease  the  automobile  detailing  facility  at  the  Golden  Gateway  Garage  at  250  Clay  Street, 
San  Francisco,  California.  Prequalified  bidders  may  submit  bids  to  the  Director  of  Property,  25  Van  Ness  Avenuei! 
Suite  400,  San  Francisco,  California  94102  until  1:30  p.m.  on  Wednesday,  May  13,  1992,  to  be  opened  immediately  | 
thereafter.  The  Invitation  for  Bid  and  the  complete  bid  package  may  be  obtained  from  the  Director  of  Property  at 
the  address  below  beginning  on  April  13  through  April  23,  1992.  There  will  be  a $50  non-refundable  charge  for  I 
the  bid  package.  A pre-bid  conference  will  be  held  at  2:00  p.m.  on  Thursday.  April  23.  1992  at  25  Van  Ness  I 
Avenue.  Suite  400.  San  Francisco.  CA  94102.  The  right  is  reserved  to  reject  any  and  all  bids.  I 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  13,  1992  by  1:30  p.m. 
n/a 

Golden  Gateway  Garage 

Real  Estate  Department  for  the  Department  of  Parking  and  Traffic 
Claudine  Venegas  (415)  554-9872 

25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 


( 

C 

C 

c 

E 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing  S 

shoeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Estimate:  $30.000  | 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT; 


n/a 

3 years  with  one  (1)2  year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Minimum  bid:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  orto  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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3975 

3999 

3981 

3982 

3983 

3995 

3996 


INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Halt,  In  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


,3998 
9803 
’ 3990 

3991 

3992 

3993 
M006 
M007 
[OOIIS 
' 9009 

9010 

9011 

9012 

9013 
9019 
9015 

9017 

9018 

9019 

9020 
9029 

9025 

9026 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


MAY  0 I !992 

Xf’  "-AyvsClijCO 

PUSUCLISHASy 


(^(tand  Contract  Opportunities 


Volume  VIII,  No.  41 


May  1,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE BUYER 


I 3979 

1 3980 

3981 
3982 
3983 
3995 
' 3996 

3997 
3998 
, 4003 

‘ 3990 

I 3991 
I 3992 
3993 
^ 4006 

, 4007 

4008 
4009 
4010 
' 4011 

4012 
4013 
4014 
4015 
4017 
4018 
' 4019 
: 4020 
I 4024 
. 4025 
' 4026 


1 ea  Air  Cleaner,  portable,  United  Air  Specialists,  Smokeeter  RC 
1 ea  Boat,  Boston  Whaler,  9"  Tender,  Mahogany  bow  locker  cover  etc. 

250  ft  Chain  Link  Fabric,  9 ga  Galvanized,  2"  mesh  etc. 

1 ea  Flail  Mower,  Rears  Mfg  Co.  model  SPF,  100"  cutting  width 
1 ea  Lift,  Personnel,  43  foot  working  height,  fiber  glass  basket  etc. 

1 ea  Solid  State  Pre-Timed  Controller,  24  CKT  8 load  switches  etc. 

3 ea  Microform  Reader,  printers,  plain  bond  paper  copiers  w/auto  focus 
7 ea  Microfiche  Readers,  w/dual  lens  holders.  Model  alos  27-11  etc. 

3 ea  Reader,  film,  16mm/35mm,  dual  lens  15  and  24Xm  motorized,  Dukane 
5,000  ea  Folder,  File,  14  pt  manila,  2 1/2  " metal  embossed  etc. 

1 ea  Trailer,  sodium  hypochlorite  approx.  1100  gal  capacity 

10  ea  Reducer,  Concentric,  Butt-weld  for  steel  pipe,  150  PSI  6"  x 4" 

30  ea  Seal,  Front,  OEM  P/N:  LR576  etc. 

164  ea  Lining,  Bonded  Brake,  w/shoe  PN  #A1-3722-J-686,  Rear,  10  inch 
1 ea  Compaq  3865/20MHZ/80  MB  drive  w/1.44,  3.5"  & 1.2  5 1/4"  drives 
1 ea  Macintosh  II  ci  80  MB  HD,  4MB  RAM 
3 ea  Safety  Storage  Cabinet,  "Justrite"  #25602,  2 shelves 
32  se  Lining,  Brake,  RR,  Non-Asbestos  PT#4592AD937 , Big  Blue 
Executive  "L"  Desk,  Gunlocke  Genus  Series,  36"x72"  worksurface  etc. 

175  ea  Diode,  Rectifier,  Avalanche  (Ixys)  P/N;  DSAI75-18B 
1 ea  Video  Monitor  Recorder,  10"  diagonal,  color,  VHS  cideo  cassette 

3 ea  Printers,  Hewlett  Packard  Laser  Jet  III 

20  ea  4"  Swing  Check  Valve,  Flanged,  NIBCO  F918-W  etc. 

1500  bf.  Lumber,  White  Oak,  1"  thick  (Net  Size)  S4S  etc. 

4 ea  Communication  emulation  card;  IDEA  comm  5251/PLUS  etc. 

52  un  Earthquake  Trauma  Kits 

1 ea  Panel  System,  per  attached  list  and  drawing,  Allsteetl 
16  ea  Box,  Security,  Metal  double  locking,  Burg  BUR  MT-IWM  etc. 

25  ea  Cases,  Carrying,  Physio  contral , Life-Pak  #5  Cardiac  Monitor  etc. 

21  ea  Case,  Carrying,  for  Motorola  Apcor  Cardiac  Telemetry  Radio  etc. 
135  ea  Battery,  rechargeable,  rapid  charge.  Nickel  Cadmium  et.c 


05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-04-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-05-92 

05-06-92 

05-06-92 

05-06-92 

05-06-92 

05-06-92 

05-07-92 


J . Wong 
J.  Wong 
J.  Wong 
T.  Fiore 
T.  Fiore 
R.  Low 
R . Low 
R.  Low 
R . Low 
J.  Louie 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Sealy 
J.  Sealy 
T.  Fiore 
T.  Fiore 
C.  Crawford 
J.  Sealy 
J.  Sealy 
J.  Sealy 
T.  Fiore 
T.  Fiore 
R . Low 
R.  Fleming 
C.  Crawford 
R.  Williams 
R.  Williams 
R.  Williams 
R.  Williams 


4027 

4028 

4029 

4030 

4031 

4036 

4037 

4038 

4039 

4041 

4042 

4043 

4044 

4045 

527 

528 

529 
66373 
76718 
86038 
88004 
88321 
88146 
83603 


15  ea  Battery,  Rapid  charge,  Nickel  Cadmium,  for  Motorola  Apcor  radio  05-07-92 
3 ea  Paradox  Software,  Ver.  3.5;  1 ea  Harvard  Graphics  Ver  3.0  etc.  05-08-92 
6 ea  Everex  Step  386/33  P.C.  #EXO-2804D,  controller,  1.44  etc.  05-08-92 
100  ea  Adaptor,  Side  Bracket  Mounted,  Flatback,  Plain,  w/12CKT  05-08-92 
6 ea  PC  work  station  system,  Everex  STEP  386/33/4MB/128K  cache  etc.  05-08-92 
Modular  seating  units,  polypropylene,  naugahyde,  black  shell  etc.  05-11-92 
3,000  ea  Paint,  Curb,  color  green,  100%  water  base  acrylic,  5 gal  05-11-92 

2 ea  Rail  Transport  Dollies,  Geismar  Model  TR  10,  Welded  Steel  Frame  05-11-92 
1 ea  Western  Mule  Fold-a-Way  Crane,  Model  S-2000  w/  options  05-11-92 
1 ea  Canon  780FS  II  - FS  Carrier  100c,  Prism  Type  A,  Zoom  lens  etc.  05-11-92 
1 ea  Everex  Microcomputer  w/  486  microprocessor,  33  MHz,  EISA  bus  etc.  05-11-92 

3 ea  Pneumatic  Spike  Drivers,  Model  CP  1240  SPDR,  Chicago  Pneumatic  05-11-92 
1 ea  Toshiba  T3200  SX/120  Laptop  Computer  w/  2MB  Ram,  VGA  etc.  05-12-92 
1 ut  Wandel  & Golterman,  DA-30  w/2  ea  PAM  Card;  2 ea  Ethernet  Interface  05-12-92 
Asphalt  Milling  Machine,  Wirtgen,  Model  W500  05-08-92 
LRV  Brake  Parts,  Various  05-08-92 
Local  Area  Network  (LAN)  Furnish,  Deliver  and  Install  05-08-92 
Sodium  Bisulfite  05-08-92 
Glass,  Various  types  05-08-92 
Security  Guard  Service  for  Hunter's  Point  Neighborhood  Facility  05-08-92 
Animal  Food  and  Feed  05-11-92 
Bottled  water  05-11-92 
Foods,  Frozen  and  Chilled  05-15-92 
Window  Cleaning  at  Various  City  Buildings  05-12-92 


R.  Williams 
R.  Low 
R . Low 
R . Low 
R . Low 
C.  Crawford 
R.  Fleming 
T.  Fiore 
T.  Fiore 
R.  Low 
R . Low 
T.  Fiore 
J.  Sealy 
J.  Sealy 
C.  Chavez 
T.  Fiore 
R.  Kimball 
G.  Rosenberger 
G.  Rosenberger 
C.  Crawford 
B.  Tison 
B.  Tison 

B.  Tison 

C.  Crawford 


* * * ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES  * * * 


MR-897  PROCUREMENT  OF  SPECIAL  TRACKWORK  FOR  MUNI  MODIFICATIONS  TO  GENEVA  YARD  AND  SHOP  The  contract  covers  the 
manufacturing,  fabricating,  shipping,  delivery  and  storing  of  special  trackwork  for  the  S.  F.  MUNI  Railway's 
Modification  to  Geneva  yard  and  Shop. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  22,  1992  at  2:00  p.m. 

360  calendar  days 
San  Francisco 

San  Francisco  Municipal  Railway 

Philip  Chien  (415)  554-0789,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


" • " OTHER  SERVICES  * * * 


010-92  GROUP  LIFE  INSURANCE  The  San  Francisco  Housing  Authority  wishes  to  contract  with  an  insurance  broker 
who  can  provide  group  life  insurance  for  the  employees  of  the  San  Francisco  Housing  Authority.  Insurance  to  be 
paid  for  by  the  agency  as  part  of  the  employee  benefits  package.  Estimate:  $55,000  per  year. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  18,  1992  by  4:00  p.m. 

One  (1)  year 
San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254,  440  Turk  Street,  San  Francisco,  CA  94102 
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CONSTRUCTION 


92-04  REPAIR  OF  EARTHQUAKE  DAMAGE  AND  PARTIAL  SEISMIC  RETROFIT  Repair  of  earthquake  and  partial  seismic 
retrofit  at  Project  CAL  1-39,  939  Eddy  Street  low  income  developments.  Estimate:  $53.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  5,  1992  No  later  than  2:00  p.m. 

160  calendar,  days 

CAL  1-39,  939  Eddy  Street,  San  Francisco 
San  Francisco  Housing  Authority 

Harriet  T.  Ihara  (415)  554-1321,  440  Turk  Street,  San  Francisco,  CA  94102 


7017E  PAVEMENT  RENOVATION,  NO.  3 Cold  plane  existing  asphalt  concrete,  resurface  with  2"  thick  asphalt 
concrete,  repair  pavement  base,  construct  curb  ramps,  curbs,  sidewalks  and  8"  thick  concrete  base,  install 
pavement  markers  and  adjust  castings,  frames  and  covers  of  manholes,  valve  boxes  etc.  Work  to  be  performed  at 
Arlington,  Ellsworth  and  Bennington  Streets,  and  Crescent  Avenue.  Estimate:  $343,326 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
60  calendar  days 
San  Francisco 
Publ i c Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6305E  UPPER  ASHBURY  AREA  STREET  LIGHTING  AND  RELATED  WORK,  CONTRACT  2C  Install  conduit,  wiring,  fuses,  fuse 
holders,  street  light  foundations,  pull  boxes,  ground  rods,  steel  standards  and  bracket  arm  assemblies  and  high 
pressure  sodium-vapor  luminaires.  Estimate:  $50,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
75  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6682E  RICHMOND,  SUNSET,  MARINA  DISTRICT  CISTERNS,  CONTRACT  1 Construct  ten  (10)  underground  reinforced 
concrete  cisterns,  VCP  sewers  and  side  sewers,  concrete  manholes  and  curb  ramps.  Estimate:  $3,415,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
400  calendar  days 
San  Francisco 
Public  Works 

Bob  Jew  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6650E  SAN  FRANCISCO  OPERA  HOUSE  ELECTRICAL  DISCONNECT  SWITCH  Remove  fused  disconnect  switches,  lighting 
contactors,  bus  bars  and  ancillary  equipment  from  main  switchboard  and  modify  it  to  a interconnect  panel,  remove 
power  distribution  panel,  remove  and  salvage  motor  generator  sets  and  control  equipment,  aluminum  bus  ducts  and 
and  copper  bus  bars,  install  new  main  switchboard,  power  distribution,  emergency  lighting  and  contractor  panels 
and  reconnect  existing  circuits,  install  new  bus  ducts,  conduits,  wi reways  etc.  and  make  an  opening  and  install 
door  from  in  concrete  wall.  Estimate:  $223,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 
150  calendar  days 

War  Memorial  Opera  House,  San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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4686A  SAN  FRANCISCO  MENTAL  HEALTH  SKILLED  NURSING  CENTER  Construct  two  structural  concrete  and  steel  frame 
buildings,  36,000  sq  ft  and  62,700  sq  ft  including  all  architectural  and  associated  structural,  mechanical  and 
electrical  work,  and  site  and  landscape  work.  Estimate:  $21.000.000 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  6,  1992 

670  calendar  days 

San  Francisco  General  Hospital 

Publ i c Works 

Tony  Leung  (415)  557-4777,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


WPOl-I  STRESS  RELIEVING  AND  TESTING  OF  HOLM  POWERHOUSE  SPARE  INTEGRAL  INSULATE  TURBINE  WHEEL  (INFORMAL)  Heat 
treat,  clean,  repair  and  balance  27,000  pound  turbine  wheel.  Estimate:  $45,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  8,  1992  by  2:00  p.m. 

2 months 

At  contractor's  facilities 
PUC  Hetch  Hetchy  Operations 
Matthew  Gass  (209)  989-2431  Ext.  30, 


160,  Moccasin,  CA  95347-0160 


839  CLAY  PROPERTY  Interior  painting  (all  units),  provide  and  install  new  kitchen  cabinets,  new  finish 
flooring,  (carpet  & vinyl),  doors  (hardware  and  trim),  plumbing  and  electrical  repairs  and  updating.  Roofing: 
remove  and  replace  existing  built-up  roofing  and  composition  shingles.  Provide  and  install  new  windows  and  do( 
throughout.  Provide  and  install  new  exterior  stairs  and  platforms,  new  horizontal  siding  and  exterior  paintini 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  8,  1992  at  3:00  p.m. 

90  days 

468-472  Waller  Street,  San  Francisco,  CA  94117 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp 
Tom  Watts  (415)  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 


2578  SAN  FRANCISCO  CONTAINER  TERMINAL  NORTH  PAVING  AND  UTILITY  IMPROVEMENTS  This  work  consists  of  furnishing 
all  labor,  equipment  and  materials  and  the  performance  of  all  incidental  work  necessary  to  complete  pavement 
removal,  demolition,  fill,  paving,  undergrounding  utilities,  highmast  lighting  renovation,  transformer  and 
switchgear  installations,  drainage  and  utility  relocations  and  modifications,  and  constructions  of  two  marine 
buildings  and  all  other  work,  specified  and  shown  on  the  plans.  Estimate:  $5.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  12,  1992 

330  calendar  days 

Pier  80,  Port  of  San  Francisco 

Port  of  San  Francisco 

John  Kellogg  (415)  274-0551,  Room  3100,  Ferry  Building,  San  Francisco,  CA  94111 


FELL  STREET  CENTER,  PHASE  I Renovation  of  existing  ground  floor  plan  to  provide  new  Drop-In  Center  including 
new  toilet  and  shower  rooms,  new  entry  and  gypsum  board  partitions.  Pre-bid  conferenc 
at _ 10:00  a.m.  at  1446  Market  Street.  San  Francisco.  CA.  Estimate:  $70.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  14,  1992  (Pre-bid  and  bid  due  dates  revised) 

5 weeks 

39-43  Fell  Street 
Asian  Neighborhood  Design 

Curtis  Chong  (415)  982-2959,  80  Fresno  St.,  San  Francisco,  CA  94133 
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595L0S  ALLEN  RESIDENCE  Interior  and  exterior  painting,  roof  replacement,  gutter  and  downspout  repair  and 
replacement,  plumbing  and  electrical  updating,  window  repairs,  door  replacements  and  pest  control  repairs. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  14,  1992 
35  days 

595  Los  Palmos  Drive,  San  Francisco  94127 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp. 
Tom  Watts  (415)  586-8000,  1637  Ocean  Ave,  San  Francisco,  CA  94112 


3135  (Informal)  MODIFICATION  OF  LIGHTING  FIXTURES  Modification  pf  lighting  fixtures  in  the  South  Terminal 
Baggage  Area.  Pre-bid  conference  on  May  7.  1992  at  2:00  p.m.  in  Bldg  676.  McDonnell  Road  (Engineering  Blda.)  SF 
Airport.  Estimate:  $50.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  14,  1992  by  2:00  p.m. 

90  calendar  days 

San  Francisco  International  Airport 

Airport  Engineering 

Ron  Wong  (415)  737-7758 


REHAB  374-376  MOULTRIE  STREET  Gut  rehab  of  existing  building.  Electrical,  Mechanical,  Plumbing,  Carpentry  and 
Finishes.  Bid  packages  will  be  available  on  May  1,  1992  at  515  Cortland,  San  Francisco  94110.  Pre-bid 
conference  will  be  held  on  May  4.  1992  at  1:00  p.m.  (Walk-thru)  at  374-376  Moultrie  Street.  San  Francisco.  CA 
94110.  Estimate:  $135.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992  by  1:00  p.m. 
four  months 

374-376  Moultrie  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 

Carol  Corr  (415)  648-0330,  515  Cortland  Avenue,  San  Francisco,  CA  94110 


PLAZA  DEL  SOL  Mission  Housing  Development  Corporation  is  soliciting  general  contractor  proposals  for  the 
construction  of  59  units  of  low-income  housing.  Construction  type  is  2,  3,  and  4 stories  of  wood  framing  over  a 
concrete  parking  garage.  Estimate:  $7,400,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992 
15  months 

480  Valencia  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corporation 
Philip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 


4843A  AUDITORIUM  AND  LOBBY  RENOVATIONS  FOR  THE  RANDALL  MUSEUM  Renovate  the  auditorium,  lobby,  entrance  and 
toilets  of  the  Randall  Museum  including  electrical,  mechanical  and  fire  warning  and  suppression  and  install  new 
signs.  Estimate:  $400,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992 

210  calendar  days 

199  Museum  Way,  San  Francisco 

Public  Works 

Robert  Nist  (415)  557-4757,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 
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Z354Q  HALL  OF  JUSTICE  DISABLED  ACCESS  AND  SIXTH  AND  SEVENTH  FLOORS  EARTHQUAKE  DAMAGE  REPAIRS  Improve  disabled 
access,  patch  superficial  crack  and  repair  other  earthquake  damage.  This  is  a re-advertisement.  Previous  bids 
were  rejected.  There  is  no  change  to  plans  and  specifications.  Estimate:  $202.500 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  20,  1992 

180  calendar  days 

Hall  of  Justice,  San  Francisco 

Publ i c Works 

Jorge  Alfaro  (415)  557-4691 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


1225W  ISLAIS  CREEK  TRANSPORT/STORAGE  FACILITIES.  CONTRACT  "C"  Construct  3100  feet  of  12  feet  wide  and  2700 
feet  of  20  feet  wide  transport/storage  box  sewer.  Estimate:  $56.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT; 


May  20,  1992  (Due  date  extended) 

2 years 
San  Francisco 
Public  Works 

Manfred  Wong  (415)  554-8227,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


7044E  PAVEMENT  RENOVATION,  14TH,  VALLEJO  AND  FRONT  STREETS  AND  17TH  AVENUE  Full  depth  planing  of  wearing 
surface,  resurfacing  with  asphalt-concrete  wearing  surface,  excavating,  preparing  subgrade,  repairing  pavement 
base,  removing  RR  tracks,  constructing  curb  ramps,  curbs,  sidewalks,  concrete  base  or  parking  strip,  pavement 
markers  and  stripes  and  adjusting  frames,  covers  etc.  Estimate:  $576,540 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20.  1992 
70  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


3139  (INFORMAL)  GROUND  RODS,  PLOT  42  Must  possess  an  active  Class  C-10  California  Contractor's  license. 

Pre-bid  conference  on  May  21.  1992  at  10:00  a.m.  in  Building  676,  McDonnell  Road.  (Engineering  Building)  at  Sar 
Francisco  International  Airport.  Estimate:  $9.000 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT 

CONTACT: 


May  28,  1992  by  2:00  p.m. 

30  calendar  days 

San  Francisco  International  Airport 
Facilities,  Operations  and  Maintenance 
Ron  Wong  (415)  737-7758 


5010Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA  C-2  Construct  or  line 
cut-off  walls,  6"  or  8"  VCP  side  sewer  connections  and  concrete  manholes,  televise  side 
existing  side  sewers.  Estimate:  $279,290 


12"  and  18"  VCP  sewers, 
sewers  and  repair/repli 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
56  calendar  days 
San  Francisco 
Publ i c Works 

P.T.  Law  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 
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3368W  GEARY  BOULEVARD  14TH  AVENUE  TO  16TH  AVENUE  SEWER  REPLACEMENT  Construct  a 27-inch  RCP  sewer  by  open 
trench  or  mi crotunnel i ng , side  sewer  connections  and  manholes.  Estimate:  $225,525 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
45  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


6658E  WATERFRONT  TRANSPORTATION  PROJECTS,  SOUTH  EMBARCADERO  PROJECT,  EMBARCADERO  SURFACE  ROADWAY  AND  MUNI 
EXTENSION  PROJECT  Demolition,  excavation,  placing  subgrade,  inspecting  sewers,  RR  track  removal,  installing  RR 
track,  overhead  contact  system,  pullboxes,  conduit,  wiring,  traffic  signals,  street  lighting,  fire/police  alarm 
sockets,  signs,  street  furniture,  signal  loop  detectors,  track  crossover  protection,  utility  conduits,  ductbanks, 
manholes,  trackway  pavement,  track  drains,  track  slab,  platform  structures,  median  islands,  sidewalks,  curbs, 
driveways,  VCP  culverts  and  sewers,  36"  RCP  sewers,  manholes  and  catchbasins,  irrigation,  water  line,  planing 
wearing  surfaces,  resurfacing,  modify  sewer  junction  structure  and  outfall,  driving  pile,  traffic  striping,  plant 
trees  and  plant  establishment.  Pre-bid  conference  on  Mav  18.  1992  at  9:00  a.m.  in  Room  282.  City  Hall.  San 
Francisco.  Estimate:  $40.747.582 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
550  calendar  days 
San  Francisco 
Public  Works 

Jim  Cheng  (415)  554-8211 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


* * * CONSULTANTS  * * * 


ARCHITECTURAL  DESIGN  SERVICES  Architectural  design  services  are  being  solicited  for  the  rehabilitation  of  the 
Korean  American  Development  Corporation.  Estimate:  $12,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  5,  1992  by  2:00  p.m. 

12  months  or  less 

Korean  American  Development  Corporation 
Mayor's  Office  of  Housing  and  Community  Development 
Sunny  Kwak,  Executive  Director,  (415)  864-5517 
745  Buchanan  Street,  San  Francisco,  CA  94102 


GEOTECHNICAL  STUDY  FOR  SEISMIC  RETROFIT  OF  FIVE  PEDESTRIAN  OVERCROSSINGS  Proposals  for  evaluations  and 
recommendations  pertinent  to  the  seismic  retrofit  of  five  (5)  pedestrian  crossings. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  8,  1992 
2 months 
San  Francisco 
Public  Works 

Charles  Ng  (415)  554-8350 

1680  Mission  Street,  1st  floor,  San  Francisco,  CA  94103 
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ASBESTOS  ABATEMENT  OVERSIGHT  The  Department  of  Public  Works  is  seeking  proposals  from  consultants  from  which 
to  select  an  estimated  five  (5)  consultants  to  provide  hazard  abatement  and  mitigation  surveys,  and 
specifications  and  oversight  services  on  various  projects  on  an  as-needed  basis  over  the  next  two  years. 
Estimate:  $100,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992 
two  (2)  years 

Various  locations  in  San  Francisco 
Publ i c Works 


Steve  Mullinnix  (415)  695-7330,  3801  3rd  St.,  Bayview  Plaza,  Suite  600, 


S.  F. , CA  94124 


CS440  ENVIRONMENTAL  IMPACT  REPORT  - HETCH  HETCHY  WATER  TREATMENT  PLANT  The  San  Francisco  Water  Department 
desires  to  retain  a professional  environmental  consulting  firm  on  a cost  plus  fixed  fee  basis  to  provide 
environmental  technical  studies,  public  and  agency  review  facilitation  and  to  prepare  environmental  documentat' 
on  the  Hetch  Hetchy  Water  Treatment  Plant  to  satisfy  CEQA  requirements.  Complete  environmental  analysis  and 
impact  assessment  is  required  for  four  Sunol , CA  sites  and  less  extensive  study  is  required  for  three  other  si' 
at  Moccasin,  Oakdale  and  Tesla,  CA.  Pre-proposal  conference  on  Mav  7.  1992  at  10:30  a.m.  at  2640  Geary 
Boulevard.  San  Francisco.  CA.  Estimate:  $1.000.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  21,  1992 

36  months  (Draft  EIR  is  required  by  April  1994) 

Sunol,  Moccasin,  Oakdale,  Tesla  and  San  Francisco,  CA. 

San  Francisco  Water  Department 
Frank  Mangold  (415)  554-0778 

Utilities  Engineering  Bureau,  1145  Market  street,  6th  floor,  San  Francisco,  CA  94103 


)njEB-441  ENGINEERING  DESIGN  AND  CONSTRUCTION  SERVICES  FOR  HETCH  HETCHY  WATER  TREATMENT  PLANT  The  Utilities 
Engineering  Bureau  (UEB)  of  the  San  Francisco  Public  Utilities  Commission  desires  to  retain  a professional 
engineering  consultant  firm  to  provide  design  and  construction  support  services  for  the  future  Hetch  Hetchy  Wai  r 
Treatment  Plant.  The  anticipated  capacity  of  the  Hetch  Hetchy  Water  Treatment  Plant  is  between  250  and  300  mgi 
Pre-proposal  conference  will  be  held  on  Mav  5.  1992  at  10:30  a.m.  at  2640  Geary  B1vd.  San  Francisco.  CA  94115 
Estimate:  $6.000.000 


May  21,  1992  by  4:00  p.m. 

28  months 

Sunol  in  Alameda  County 

San  Francisco  Water  Department 

Frank  Mangold,  (415)  554-0778 

Utilities  Engineering  Bureau,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


SEWER  SERVICE  TRAINING  Developing  and  delivering  training  in  Construction  Safety  for  trenching  and  shoring. 
Certification  in  the  CWPCA  Technical  Certificate  Program  (TCP)  Grades  I-IV  and  Management/Supervisory 
Development.  Pre-proposal  conference  on  Mav  12.  1992  at  9:00  a.m.  at  2323  Army  Street.  San  Francisco. 
Estimate: ^$46,000 


RFP  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT; 

CONTACT: 


May  25,  1992 
One  month 
San  Francisco 
Public  Works 

Charles  O'Neil  (415)  695-2087 

2323  Army  Street,  Room  15,  San  Francisco,  CA  94124 
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BUSINESS  WORK  FLOW  ANALYSIS  Seeking  proposals  to  prepare  a business  work  flow  analysis  of  the  operations  of 
the  Department  of  Public  Works  Bureau  of  Building  Inspection  and  to  develop  a strategy  to  integrate  and  refine 
the  automation  of  the  information  processing  resources  with  the  business  functions. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  25,  1992 
One  year 

524  Golden  Gate  Avenue,  San  Francisco 
Public  Works 

James  Albert  (415)  558-6227 

524  Golden  Gate  Avenue,  2nd  floor,  San  Francisco,  CA  94102 


156-92  QUALTIY  ASSURANCE  ACTIVITIES  Implement  one  or  any  combination  of  the  following  activities:  Develop  a 

quality  assurance  plan  for  Comprehensive  Perinatal  Services  Program  (CPSP)  clinics  in  at  least  5 sites  and 
implement  the  plan  in  one  site;  Develop,  plan  and  conduct  skills-based  training  in  QA  for  CPSP  clinic  staff; 
Provide  technical  assistance  to  at  least  5 CPSP  clinics  in  quality  assurance  related  subjects.  Pre-proposal 
conference  on  May  11.  1992  from  10:00  to  1:00  a.m.  at  101  Grove  Street.  Room  115B.  San  Francisco.  CA.  94102. 
Estimate:  $15.000  or  $5.000  per  activity. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  26,  1992,  12:00  noon 

One  (1)  year  with  possible  three  (3)  one  year  extensions 
San  Francisco 

Public  Flealth  - Family  Health  Bureau 
Virginia  Smyly  (415)  554-2563 

101  Grove  Street,  Room  115B,  San  Francisco,  CA  94102 


CS  - 436  CULTURAL  RESOURCES  INVESTIGATION  To  perform  the  remaining  subsurface  archeological  testing  and 
evaluation  work  within  the  confines  of  the  proposed  leach  field  site  for  the  Early  Intake  Septic  System 
Rehabilitation  project  located  in  Tuolumne  County.  Estimate:  $20.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  28,  1992 
n/a 

Early  Intake  Septic  System  Rehabilitation  in  Tuolumne  County 

Utilities  Engineering  Bureau  - PUC 

Contracting  Section  (415)  554-0789 

1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 
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CONCESSION  OR  LEASE 


PIER  35  EVENT  MANAGEMENT  LEASE  The  Port  of  San  Francisco  is  requesting  proposals  from  meeting  and  event 
Managers  and  Planners  to  lease  Pier  35  for  a five  year  term  for  the  purpose  of  marketing,  managing  and  operatin 
new  activities  that  are  compatible  with  the  use  of  the  pier  as  a cruise  ship  terminal. 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  7,  199Z 
Five  (5)  years 

Pier  35,  Bay  Street  and  the  Embarcadero 

Port  of  San  Francisco 

Paul  Osmundson  (415)  274-0546 

3100  Ferry  Building,  San  Francisco,  CA  94111 


AUTOMOBILE  DETAILING  LEASE  For  the  purposes  of  operating  an  automobile  detailing  facility,  the  Director  of 
Property,  on  behalf  of  the  Department  of  Parking  and  Traffic  of  the  City  and  County  of  San  Francisco,  will 
receive  sealed  bids  to  lease  the  automobile  detailing  facility  at  the  Golden  Gateway  Garage  at  250  Clay  Street, 
San  Francisco,  California.  Prequalified  bidders  may  submit  bids  to  the  Director  of  Property,  25  Van  Ness  Aveni 
Suite  400,  San  Francisco,  California  94102  until  1:30  p.m.  on  Wednesday,  May  13,  1992,  to  be  opened  immediately 
thereafter.  The  Invitation  for  Bid  and  the  complete  bid  package  may  be  obtained  from  the  Director  of  Property 
the  address  below  beginning  on  April  13  through  April  23,  1992.  There  will  be  a $50  non-ref undabl e charge  for 
the  bid  package.  The  right  is  reserved  to  reject  any  and  all  bids. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  13,  1992  by  1:30  p.m. 
n/a 

Golden  Gateway  Garage 

Real  Estate  Department  for  the  Department  of  Parking  and  Traffic 
Claudine  Venegas  (415)  554-9872 

25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands.  This  lease  is  a "Small  Business  Enterprise"  set-aside.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


I INGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlin 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Minimum  bid:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 
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OPERATING  AGREEMENT  FOR  PARKING  LOT  The  Port  of  San  Francisco  is  seeking  proposals  from  vendors  to  operate  a 
tour  bus  parking  lot  at  Seawall  lot  322. i (corner  of  Front  and  Vallejo  Streets)  Pre-bid  conference  on  Mav  5. 
1992  at  2:00  p.m.  at  the  Port  of  San  Francisco.  Suite  3100  Ferry  Building.  San  Francisco.  CA. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992  by  5:00  p.m. 

Approximately  4 months 

Seawall  Lot  322. i (Corner  of  Front  and  Vallejo) 

Port  of  San  Francisco,  Tenant  Services  Department 
Diane  Artz  (415)  274-0510 

Ferry  Building,  Suite  3100,  San  Francisco,  CA  94111 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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City  and  County  of  San  Francisco  r * • 

PURCHASING  DEPARTMENT  MAY  i i '9?2 

Room  270,  City  Hall  ^muo  U3H7-BV 

San  Francisco,  CA  94102 

Bid  and  Contract  Opportunities 


Volume  VIII,  No.  42 


May  8/  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

BID  # DESCRIPTION DATE  DUE BUYER 


4036 

4037 

4038 

4039 

4041 

4042 

4043 

4044 

4045 

4055 

4056 

4057 

4047 

4048 

4049 

4050 

4051 

4052 

4058 
4054 
4060 

3979 

3980 

4066 

4067 

4068 

4069 

4070 

4071 

4072 
88004 
88321 
88146 
83603 


Modular  seating  units,  polypropylene,  naugahyde,  black  shell  etc.  05-11-92 

3,000  ea  Paint,  Curb,  color  green,  100%  water  base  acrylic,  5 gal  05-11-92 

2 ea  Rail  Transport  Dollies,  Geismar  Model  TR  10,  Welded  Steel  Frame  05-11-92 

1 ea  Western  Mule  Fold-a-Way  Crane,  Model  S-2000  w/  options  05-11-92 

1 ea  Canon  780FS  II  - FS  Carrier  100c,  Prism  Type  A,  Zoom  lens  etc.  05-11-92 

1 ea  Everex  Microcomputer  w/  486  microprocessor,  33  MHz,  EISA  bus  etc.  05-11-92 

3 ea  Pneumatic  Spike  Drivers,  Model  CP  1240  SPDR,  Chicago  Pneumatic  05-11-92 

1 ea  Toshiba  T3200  SX/120  Laptop  Computer  w/  2MB  Ram,  VGA  etc.  05-12-92 


ut  Wandel  & Golterman,  DA-30  w/2  ea  PAM  Card;  2 ea  Ethernet  Interface  05-12-92 


500  cs  Bag,  Polythelene,  for  55  gal  drums,  .0030  mil,  clear  etc. 

1 ea  Gateway  2000  386  33MHZ  CACHE,  8 Dram  etc. 

1 ea  Gateway  2000  50MHZ  486  CACHE,  16  MB  DRAM  (70  NS  SIMMS)  ETC. 

1 ea  Refrigerator,  Delfield  18000  Series  84"  long  x 32  1/8"  wide  etc. 

1 ea  Advanced  life  support  patient  ECG/Arrhythmia  simulator 
1 ea  Respirator,  Supplied  Air  (2  man  system),  dupont  M-189  etc. 

1 ea  Binder  Stitcher,  Heavy  Duty,  Interlake  Model  N3B2-1/2H  etc. 

13  ea  Connector,  Truck,  Centre,  P141,  Bendix,  P/N:  75-474624-28S  etc. 

5 se  Battery,  Car  Set,  In  trays,  5x5  cell  traps,  Saft  Rimsco  25PC  128P 
1 pkg  Sutorbilt  Blower  Package,  fully  assembled  etc. 

1 ea  Pick-up,  club  cab,  1992  Chevrolet  S15  etc. 

600  ft  Chain,  "Link  Belt"  C133:  "C"  class;  combination  promal  etc. 

1 ea  Air  Cleaner,  portable.  United  Air  Specialists,  Smokeeter  RC 
1 ea  Boat,  Boston  Whaler,  9"  Tender,  Mahogany  bow  locker  cover  etc. 

21  ea  Generator,  GlOO  Generac,  950  w 1.6  hp  Kawasaki  Engine  etc. 

1 ea  Power  Sweeper,  "AAR"  Power  Boss  Armadillo  Model  SW/9XT  etc. 

1 ea  Norton  Utilities  v 6.0;  1 ea  Dbase  v 1.5;  1 ea  Word  Perfect  etc. 

1 ea  QMS  PS15MR  Laser  Printer  with  4 MB 

100  ea  Fuse,  115  AMP,  2500  volts,  150  degrees  C Minimum,  Type  4A  etc. 

2 ea  Unit  Spacefinder  Initial  Assembly  letter  size  w/boxes  and  trim 
12  ea  Forcep,  Adult,  Metal,  Magi  11  Type  E-AINS  #653  etc. 

Animal  Food  and  Feed 

Bottled  water 

Foods,  Frozen  and  Chilled 

Window  Cleaning  at  Various  City  Buildings 


05-13-92 

05-13-92 

05-13-92 

05-14-92 

05-14-92 

05-14-92 

05-14-92 

05-14-92 

05-14-92 

05-14-92 

05-14-92 

05-14-92 

05-15-92 

05-15-92 

05-15-92 

05-15-92 

05-19-92 

05-19-92 

05-19-92 

05-19-92 

05-19-92 

05-11-92 

05-11-92 

05-15-92 

05-12-92 


C.  Crawford 
R.  Fleming 
T.  Fiore 
T.  Fiore 
R.  Low 
R.  Low 
T.  Fiore 
J.  Sealy 
J.  Sealy 
J.  Louie 
R.  Williams 
R.  Williams 
R.  Thomas 
R.  Thomas 
R.  Thomas 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
C.  Chavez 
G.  Rosenberger 
J.  Wong 
J.  Wong 
C.  Chavez 
C.  Chavez 
C.  Crawford 
C.  Crawford 
T.  Fiore 
J.  Sealy 
R.  Williams 
B.  Tison 
B.  Tison 
B.  Tison 


ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES 


MR-897  PROCUREMENT  OF  SPECIAL  TRACKWORK  FOR  MUNI  MODIFICATIONS  TO  GENEVA  YARD  AND  SHOP  The  contract  covers  tht 
manufacturing,  fabricating,  shipping,  delivery  and  storing  of  special  trackwork  for  the  S.  F.  MUNI  Railway's 
Modification  to  Geneva  yard  and  Shop. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  22,  1992  at  2:00  p.m. 

360  calendar  days 
San  Francisco 

San  Francisco  Municipal  Railway 

Philip  Chien  (415)  554-0789,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


* * * OTHER  SERVICES  * * • 


010-92  GROUP  LIFE  INSURANCE  The  San  Francisco  Housing  Authority  wishes  to  contract  with  an  insurance  broker 
who  can  provide  group  life  insurance  for  the  employees  of  the  San  Francisco  Housing  Authority.  Insurance  to  be 
paid  for  by  the  agency  as  part  of  the  employee  benefits  package.  Estimate:  $55,000  per  year. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  18,  1992  by  4:00  p.m. 

One  (1)  year 
San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254,  440  Turk  Street,  San  Francisco,  CA  94102 


• * * CONSTRUCTION  * * * 


2578  SAN  FRANCISCO  CONTAINER  TERMINAL  NORTH  PAVING  AND  UTILITY  IMPROVEMENTS  This  work  consists  of  furnishing 
all  labor,  equipment  and  materials  and  the  performance  of  all  incidental  work  necessary  to  complete  pavement 
removal,  demolition,  fill,  paving,  undergrounding  utilities,  highmast  lighting  renovation,  transformer  and 
switchgear  installations,  drainage  and  utility  relocations  and  modifications,  and  constructions  of  two  marine 
buildings  and  all  other  work,  specified  and  shown  on  the  plans.  Estimate:  $5.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


May  12,  1992 

330  calendar  days 

Pier  80,  Port  of  San  Francisco 

Port  of  San  Francisco 

John  Kellogg  (415)  274-0551,  Room  3100,  Ferry  Building,  San  Francisco,  CA  94111 


FELL  STREET  CENTER,  PHASE  I Renovation  of  existing  ground  floor  plan  to  provide  new  Drop-In  Center  including 
new  toilet  and  shower  rooms,  new  entry  and  gypsum  board  partitions.  Pre-bid  conference  on  May  12th  at  10:00  a.m, 
at  1446  Market  Street.  San  Franc i$co^_CA^ estimate.; $7.Qa.Q.QIL-. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  14,  1992  (Pre-bid  and  bid  due  dates  revised) 

5 weeks 

39-43  Fell  Street 
Asian  Neighborhood  Design 

Curtis  Chong  (415)  982-2959,  80  Fresno  St.,  San  Francisco,  CA  94133 


595LOS  ALLEN  RESIDENCE  Interior  and  exterior  painting,  roof  replacement,  gutter  and  downspout  repair  and 
replacement,  plumbing  and  electrical  updating,  window  repairs,  door  replacements  and  pest  control  repairs. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  14,  1992 
35  days 

595  Los  Palmos  Drive,  San  Francisco  94127 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp. 
Tom  Watts  (415)  586-8000,  1637  Ocean  Ave,  San  Francisco,  CA  94112 


3135  (Informal)  MODIFICATION  OF  LIGHTING  FIXTURES  Modification  of  lighting  fixtures  in  the  South  Terminal 
Baggage  Area.  Estimate;  $50.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  14,  1992  by  2:00  p.m. 

90  calendar  days 

San  Francisco  International  Airport 

Airport  Engineering 

Ron  Wong  (415)  737-7758 


REHAB  374-376  MOULTRIE  STREET  Gut  rehab  of  existing  building.  Electrical,  Mechanical,  Plumbing,  Carpentry  and 
Finishes.  Bid  packages  will  be  available  on  May  1,  1992  at  515  Cortland,  San  Francisco  94110.  Estimate:  $135.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992  by  1:00  p.m. 
four  months 

374-376  Moultrie  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 

Carol  Corr  (415)  648-0330,  515  Cortland  Avenue,  San  Francisco,  CA  94110 


PLAZA  DEL  SOL  Mission  Housing  Development  Corporation  is  soliciting  general  contractor  proposals  for  the 
construction  of  59  units  of  low-income  housing.  Construction  type  is  2,  3,  and  4 stories  of  wood  framing  over  a 
concrete  parking  garage.  Estimate:  $7,400,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  15,  1992 
15  months 

480  Valencia  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Mission  Housing  Development  Corporation 
Philip  Dochow  (415)  864-6432,  1656  15th  Street,  San  Francisco,  CA  94103 
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4843A  AUDITORIUM  AND  LOBBY  RENOVATIONS  FOR  THE  RANDALL  MUSEUM  Renovate  the  auditorium,  lobby,  entrance  and 
toilets  of  the  Randall  Museum  including  electrical,  mechanical  and  fire  warning  and  suppression  and  install  new 
signs.  Estimate:  $400,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992 

210  calendar  days 

199  Museum  Way,  San  Francisco 

Public  Works 

Robert  Nist  (415)  557-4757,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


2354Q  HALL  OF  JUSTICE  DISABLED  ACCESS  AND  SIXTH  AND  SEVENTH  FLOORS  EARTHQUAKE  DAMAGE  REPAIRS  Improve  disabled 
access,  patch  superficial  crack  and  repair  other  earthquake  damage.  This  is  a re-advertisement.  Previous  bids 
were  rejected.  There  is  no  change  to  plans  and  specifications.  Estimate:  $202.500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992 

180  calendar  days 

Hall  of  Justice,  San  Francisco 

Public  Works 

Jorge  Alfaro  (415)  557-4691 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


1225W  ISLAIS  CREEK  TRANSPORT/STORAGE  FACILITIES,  CONTRACT  "C  Construct  3100  feet  of  12  feet  wide  and  2700 
feet  of  20  feet  wide  transport/storage  box  sewer.  Estimate:  $56.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992  (Due  date  extended) 

2 years 
San  Francisco 
Public  Works 

Manfred  Wong  (415)  554-8227,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


7044E  PAVEMENT  RENOVATION,  14TH,  VALLEJO  AND  FRONT  STREETS  AND  17TH  AVENUE  Full  depth  planing  of  wearing 
surface,  resurfacing  with  asphalt-concrete  wearing  surface,  excavating,  preparing  subgrade,  repairing  pavement 
base,  removing  RR  tracks,  constructing  curb  ramps,  curbs,  sidewalks,  concrete  base  or  parking  strip,  pavement 
markers  and  stripes  and  adjusting  frames,  covers  etc.  Estimate:  $576,540 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992 
70  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


MR-1049  OVERHEAD  LINES  FACILITY  - FURNISH  & INSTALL  REPLACEMENT  SKYLIGHT  WINDOW  The  work  in  general  consists 
of  the  replacement  of  the  skylight  window.  Estimate:  $1,500,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992,  Wednesday 
30  calendar  days 

Overhead  Line  Facility  - 1401  Bryant  Street,  San  Francisco 
San  Francisco  Municipal  Railway 
Rosa  Rankin  (415)  923-6172 

949  Presidio  Avenue,  #150,  San  Francisco,  CA  94115 
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3139  (INFORMAL)  GROUND  RODS,  PLOT  42  Must  possess  an  active  Class  C-10  California  Contractor's  license. 

Pre-bid  conference  on  Mav  21.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road.  (Engineering  Building)  at  San 
Francisco  International  Airport.  Estimate;  $9.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  28,  1992  by  2:00  p.m. 

30  calendar  days 

San  Francisco  International  Airport 
Facilities,  Operations  and  Maintenance 
Ron  Wong  (415)  737-7758 


823  EUCLID  STREET  Work  includes  new  bedroom  layout,  new  bathrooms,  new  kitchen  and  new  office.  Call  John 
Walsh  at  362-6300  to  schedule  a site  inspection.  Estimate:  $120.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  29,  1992  by  12:00  noon 
4 months 

823  Euclid  Street 

Mayor's  Office  of  Housing  = San  Francisco  Boy's  Home 

J.D.  Walsh,  Architect  (415)  362-6300  or  Kent  Eagleson  (415)  665-4400 

632  Commercial  Street,  San  Francisco,  CA  94111 


5018Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA  C-2  Construct  or  line  12"  and  18"  VCP  sewers, 
cut-off  walls,  6"  or  8"  VCP  side  sewer  connections  and  concrete  manholes,  televise  side  sewers  and  repair/replace 
existing  side  sewers.  Estimate:  $279,290 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
56  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


3368H  GEARY  BOULEVARD  14TH  AVENUE  TO  16TH  AVENUE  SEWER  REPUCEMENT  Construct  a 27-inch  RCP  sewer  by  open 
trench  or  microtunneling,  side  sewer  connections  and  manholes.  Estimate:  $225,525 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


June  3,  1992 
45  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


7042E  DE  HARO  AND  ARKANSAS  STREET  PAVEMENT  RENOVATION  Planing,  base  repairs,  track  removal  and  resurfacing. 
Pre-bid  conference  on  Mav  19.  1992  at  10:00  a.m.  at  1680  Mission  Street.  4th  floor.  San  Francisco.  CA. 
E.stimgte;  $939,551 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208 

Room  351,  City  Hall,  San  Francisco,  CA  94102 
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6658E  WATERFRONT  TRANSPORTATION  PROJECTS,  SOUTH  ErCARCADERO  PROJECT,  EMBARCADERO  SURFACE  ROADWAY  AND  MUNI 
EXTENSION  PROJECT  Demolition,  excavation,  placing  subgrade,  inspecting  sewers,  RR  track  removal,  installing  RR 
track,  overhead  contact  system,  pullboxes,  conduit,  wiring,  traffic  signals,  street  lighting,  fire/police  alanr  E"! 

sockets,  signs,  street  furniture,  signal  loop  detectors,  track  crossover  protection,  utility  conduits,  ductbant  !«! 

manholes,  trackway  pavement,  track  drains,  track  slab,  platform  structures,  median  islands,  sidewalks,  curbs,  If' 
driveways,  VCP  culverts  and  sewers,  36"  RCP  sewers,  manholes  and  catchbasins,  irrigation,  water  line,  planing  EjJ 
wearing  surfaces,  resurfacing,  modify  sewer  junction  structure  and  outfall,  driving  pile,  traffic  striping,  pic  ; 
trees  and  plant  establishment.  Pre-bid  conference  on  Mav  18.  1992  at  9:00  a.m.  in  Room  282.  City  Hall.  San 
Francisco.  Estimate:  $40.747.582 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
550  calendar  days 
San  Francisco 
Public  Works 

Jim  Cheng  (415)  554-8211 

Room  351,  City  Hall,  San  Francisco,  CA 


Dei 

ESJ 


*  *  * • CONSULTANTS  » • * 


ASBESTOS  ABATEMENT  OVERSIGHT  The  Department  of  Public  Works  is  seeking  proposals  from  consultants  from  which 
to  select  an  estimated  five  (5)  consultants  to  provide  hazard  abatement  and  mitigation  surveys,  and 
specifications  and  oversight  services  on  various  projects  on  an  as-needed  basis  over  the  next  two  years. 
Estimate:  $100,000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  15,  1992 
two  (2)  years 

Various  locations  in  San  Francisco 
Public  Works 

Steve  Mullinnix  (415)  695-7330,  3801  3rd  St. 


Bayview  Plaza,  Suite  600,  S.  F.,  CA  94124 


W! 

thi 

tk! 


CS440  ENVIRONMENTAL  IMPACT  REPORT  - HETCH  HETCHY  WATER  TREATMENT  PLANT  The  San  Francisco  Water  Department 
desires  to  retain  a professional  environmental  consulting  firm  on  a cost  plus  fixed  fee  basis  to  provide  i5j 

environmental  technical  studies,  public  and  agency  review  facilitation  and  to  prepare  environmental  documentat"  i ^ 
on  the  Hetch  Hetchy  Water  Treatment  Plant  to  satisfy  CEQA  requirements.  Complete  environmental  analysis  and 
impact  assessment  is  required  for  four  Sunol , CA  sites  and  less  extensive  study  is  required  for  three  other  si^S  ffj 
at  Moccasin,  Oakdale  and  Tesla,  CA.  Estimate:  $1.000.000  ] ™ 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  21,  1992 

36  months  (Draft  EIR  is  required  by  April  1994) 

Sunol,  Moccasin,  Oakdale,  Tesla  and  San  Francisco,  CA. 

San  Francisco  Water  Department 
Frank  Mangold  (415)  554-0778 

Utilities  Engineering  Bureau,  1145  Market  street,  6th  floor,  San  Francisco,  CA 
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#UEB-441  ENGINEERING  DESIGN  AND  CONSTRUCTION  SERVICES  FOR  KETCH  HETCHY  HATER  TREATMENT  PLANT  The  Utilities 
Engineering  Bureau  (UEB)  of  the  San  Francisco  Public  Utilities  Commission  desires  to  retain  a professional 
engineering  consultant  firm  to  provide  design  and  construction  support  services  for  the  future  Ketch  Hetchy  Water 
Treatment  Plant.  The  anticipated  capacity  of  the  Ketch  Ketchy  Water  Treatment  Plant  is  between  250  and  300  mgd. 
Estimate;  $6.000.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  21,  1992  by  4:00  p.m. 

28  months 

Sunol  in  Alameda  County 

San  Francisco  Water  Department 

Frank  Mangold,  (415)  554-0778 

Utilities  Engineering  Bureau,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


SEWER  SERVICE  TRAINING  Developing  and  delivering  training  in  Construction  Safety  for  trenching  and  shoring. 
Certification  in  the  CWPCA  Technical  Certificate  Program  (TCP)  Grades  I-IV  and  Management/Supervisory 
Development.  Pre-proposal  conference  on  Mav  12.  1992  at  9:00  a.m.  at  2323  Army  Street.  San  Francisco. 
Estimate:  $46.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  25,  1992 
One  month 
San  Francisco 
Public  Works 

Charles  O'Neil  (415)  695-2087 

2323  Army  Street,  Room  15,  San  Francisco,  CA  94124 


BUSINESS  WORK  FLOW  ANALYSIS  Seeking  proposals  to  prepare  a business  work  flow  analysis  of  the  operations  of 
the  Department  of  Public  Works  Bureau  of  Building  Inspection  and  to  develop  a strategy  to  integrate  and  refine 
the  automation  of  the  information  processing  resources  with  the  business  functions. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  25,  1992 
One  year 

524  Golden  Gate  Avenue,  San  Francisco 
Public  Works 

James  Albert  (415)  558-6227 

524  Golden  Gate  Avenue,  2nd  floor,  San  Francisco,  CA  94102 


156-92  QUALTIY  ASSURANCE  ACTIVITIES  Implement  one  or  any  combination  of  the  following  activities:  Develop  a 

quality  assurance  plan  for  Comprehensive  Perinatal  Services  Program  (CPSP)  clinics  in  at  least  5 sites  and 
implement  the  plan  in  one  site;  Develop,  plan  and  conduct  skills-based  training  in  QA  for  CPSP  clinic  staff; 
Provide  technical  assistance  to  at  least  5 CPSP  clinics  in  quality  assurance  related  subjects.  Pre-proposal 
conference  on  Mav  11.  1992  from  10:00  to  1;00  a.m.  at  101  Grove  Street.  Room  115B,  San  Francisco.  CA.  94102. 
E$tini9tg; $15.000  or  $5.000  per  activity. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


May  26,  1992,  12:00  noon 

One  (1)  year  with  possible  three  (3)  one  year  extensions 
San  Francisco 

Public  Kealth  - Family  Kealth  Bureau 
Virginia  Smyly  (415)  554-2563 

101  Grove  Street,  Room  115B,  San  Francisco,  CA  94102 
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CS  - 436  CULTURAL  RESOURCES  INVESTIGATION  To  perform  the  remaining  subsurface  archeological  testing  and 
evaluation  work  within  the  confines  of  the  proposed  leach  field  site  for  the  Early  Intake  Septic  System 
Rehabilitation  project  located  in  Tuolumne  County.  Estimate:  $20.000 


Lli 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  28,  1992 
n/a 

Early  Intake  Septic  System  Rehabilitation  in  Tuolumne  County 

Utilities  Engineering  Bureau  - PUC 

Contracting  Section  (415)  554-0789 

1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


BENTHIC  INFAUNA  SAMPLE  SORTING  Sorting  and  related  services  for  benthic  infauna  samples  collected  for  the 
Southwest  Ocean  Monitoring  Program. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 

One  year,  July  1,  1992 

San  Francisco 

Public  Works 

Arleen  Navarret  (415) 

750  Phelps  Street,  San 


through  June  30,  1993 
296-9836 

Francisco,  CA  94124 


IPf 

toy 


* * * CONCESSION  OR  LEASE  • * * 


AUTOMOBILE  DETAILING  LEASE  For  the  purposes  of  operating  an  automobile  detailing  facility,  the  Director  of 
Property,  on  behalf  of  the  Department  of  Parking  and  Traffic  of  the  City  and  County  of  San  Francisco,  will 
receive  sealed  bids  to  lease  the  automobile  detailing  facility  at  the  Golden  Gateway  Garage  at  250  Clay  Street, 
San  Francisco,  California.  Prequalified  bidders  may  submit  bids  to  the  Director  of  Property,  25  Van  Ness  Avenue: 
Suite  400,  San  Francisco,  California  94102  until  1:30  p.m.  on  Wednesday,  May  13,  1992,  to  be  opened  immediately 
thereafter.  The  Invitation  for  Bid  and  the  complete  bid  package  may  be  obtained  from  the  Director  of  Property  a< 
the  address  below  beginning  on  April  13  through  April  23,  1992.  There  will  be  a $50  non-ref undable  charge  for 
the  bid  package.  The  right  is  reserved  to  reject  any  and  all  bids. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  13,  1992  by  1:30  p.m. 
n/a 

Golden  Gateway  Garage 

Real  Estate  Department  for  the  Department  of  Parking  and  Traffic 
Claudine  Venegas  (415)  554-9872 

25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands  containing  approximately  150,  200  and  100  square  feet.  This  lease  is  a "Small  Business 
Enterprise"  set-aside.  Estimate:  $30.000 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT; 


May  27,  1992  at  3:00  p.m. 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Martin  Slater  (415)  876-2365 
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LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Minimum  bid:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 


OPERATING  AOTEEMENT  FOR  PARKING  LOT  The  Port  of  San  Francisco  is  seeking  proposals  from  vendors  to  operate  a 
tour  bus  parking  lot  at  Seawall  lot  322. i (corner  of  Front  and  Vallejo  Streets) 


RFP  DUE:  May  15,  1992  by  5:00  p.m. 

DURATION:  Approximately  4 months 

LOCATION:  Seawall  Lot  322. i (Corner  of  Front  and  Vallejo) 

DEPARTMENT:  Port  of  San  Francisco,  Tenant  Services  Department 

CONTACT:  Diane  Artz  (415)  274-0510 

Ferry  Building,  Suite  3100,  San  Francisco,  CA  94111 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  orto  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  In  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  Is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 

Bid  and  Contract  Opportunities 

VOLUME  VIII,  NO.  43 

May  15,  1992 

The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

BID  # DESCRIPTION 

DATE  DUE 

BUYER 

4068 

1 ea  Norton  Utilities  v 6.0;  1 ea  Dbase  v 1.5;  1 ea  Word  Perfect  etc. 

05-19-92 

C.  Crawford 

4069 

1 ea  QMS  PS15MR  Laser  Printer  with  4 MB 

05-19-92 

C.  Crawford 

4070 

100  ea  Fuse,  115  AMP,  2500  volts,  150  degrees  C Minimum,  Type  4A  etc. 

05-19-92 

T.  Fiore 

4071 

2 ea  Unit  Spacefinder  Initial  Assembly  letter  size  w/boxes  and  trim 

05-19-92 

J.  Sealy 

4072 

12  ea  Forcep,  Adult,  Metal,  Magill  Type  E-AINS  #653  etc. 

05-19-92 

R.  Williams 

4073 

150  ea  Breaker,  vacuum,  3/8",  watts,  #NLF9  etc. 

05-20-92 

R.  Thomas 

4077 

6 ea  MultiMate,  ver  4.0  (3.5"  diskettes);  4 ea  Lotus  1-2-3,  ver  2.3 

05-22-92 

R.  Low 

4078 

7 ea  Toshiba  Notebook  PC,  T2000SXe  w/20MHz  Intel  processor  etc. 

05-22-92 

R.  Low 

4079 

1 ea  Everex  Step  486/33Mhz  Tower  PC  w/16MB  memory  etc. 

05-22-92 

R.  Low 

4080 

6 ea  AST  Bravo  386SX/25MHz  w/4MB  Ram,  dual  5.25  & 3.5"  drives  etc. 

05-22-92 

R.  Low 

4034 

Meat,  Poultry  & Fish  for  the  Month  of  June 

05-21-92 

B.  Tison 

4035 

Fresh  Fruit  and  Vegetables  for  June 

05-21-92 

B.  Tison 

4032 

Meat  & Poultry  for  June  for  Camp  Mather 

05-22-92 

B.  Tison 

4033 

Fresh  Fruit  and  Vegetables,  Potatoes  and  Onions  for  Camp  Mather 

05-22-92 

B.  Tison 

4081 

10  ea  Heaters,  forced  air,  60,000  input,  up  flow,  Reem  etc. 

05-26-92 

R.  Thomas 

4082 

2 ea  Lateral  File  Cabinets,  5 drawer,  42  inch  legal,  etc. 

05-26-92 

C.  Crawford 

4083 

75  cs  Soap,  Cake,  hand,  floating,  white.  Ivory,  500  per  case 

05-26-92 

C.  Crawford 

4084 

350  yards  Carpeting,  Wilshire  26  oz.,  color:  Granite 

05-26-92 

C.  Crawford 

4087 

10  ea  Artisan  #438,  Time  Delays;  12  ea  IDEC  Relays  etc. 

05-26-92 

R.  Fleming 

4089 

100  ea  Panels,  #SSP-24-Sound  Suppression  system  panels  for  kennels 

05-26-92 

C.  Crawford 

530 

Atomic  Absorption  Spectrometer 

05-22-92 

J.  Wong 

531 

LRV  Wheels,  Progressive  Payments  will  be  made 

05-22-92 

T.  Fiore 

532 

Collector  Chain,  2000  ft 

05-22-92 

G.  Rosenberger 

76521 

Paint  and  Painters  Supplies 

05-22-92 

G.  Rosenberger 

DtPT. 

MAYi|13S2 
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ADDITIOKAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES 
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MR-897  PROCUREMENT  OF  SPECIAL  TRACKWORK  FOR  WNI  MODIFICATIONS  TO  GENEVA  YARD  AND  SHOP  The  contract  covers  thei 
manufacturing,  fabricating,  shipping,  delivery  and  storing  of  special  trackwork  for  the  S.  F.  MUNI  Railway's 
Modification  to  Geneva  yard  and  Shop. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  22,  1992  at  2:00  p.m. 

360  calendar  days 
San  Francisco 

San  Francisco  Municipal  Railway 

Philip  Chien  (415)  554-0789,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


3i: 

Pri 
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* * * CONSTRUCTION  * * • 


4843A  AUDITORIUM  AND  LOBBY  RENOVATIONS  FOR  THE  RANDALL  MUSEUM  Renovate  the  auditorium,  lobby,  entrance  and 
toilets  of  the  Randall  Museum  including  electrical,  mechanical  and  fire  warning  and  suppression  and  install  new  82^ 
signs.  Estimate:  $400,000  Si 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992 

210  calendar  days 

199  Museum  Way,  San  Francisco 

Public  Works 

Robert  Nist  (415)  557-4757,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


2354Q  HALL  OF  JUSTICE  DISABLED  ACCESS  AND  SIXTH  AND  SEVENTH  FLOORS  EARTHQUAKE  DAMAGE  REPAIRS  Improve  disabled 
access,  patch  superficial  crack  and  repair  other  earthquake  damage.  This  is  a re-advertisement.  Previous  bids  f 

were  rejected.  There  is  no  change  to  plans  and  specifications.  Estimate:  $202.500  ml 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992 

180  calendar  days 

Hall  of  Justice,  San  Francisco 

Public  Works 

Jorge  Alfaro  (415)  557-4691 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


7044E  PAVEMENT  RENOVATION,  14TH,  VALLEJO  AND  FRONT  STREETS  AND  17TH  AVENUE  Full  depth  planing  of  wearing 
surface,  resurfacing  with  asphalt-concrete  wearing  surface,  excavating,  preparing  subgrade,  repairing  pavement  ]3| 

base,  removing  RR  tracks,  constructing  curb  ramps,  curbs,  sidewalks,  concrete  base  or  parking  strip,  pavement  In 

markers  and  stripes  and  adjusting  frames,  covers  etc.  Estimate:  $576,540 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  20,  1992 
70  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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MR-1049  OVERHEAD  LINES  FACILITY  - FURNISH  & INSTALL  REPUCEMENT  SKYLIGHT  WINDOW  The  work  in  general  consists 
of  the  replacement  of  the  skylight  window.  Estimate:  $1,500 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  20,  1992,  Wednesday 
30  calendar  days 

Overhead  Line  Facility  - 1401  Bryant  Street,  San  Francisco 
San  Francisco  Municipal  Railway 
Rosa  Rankin  (415)  923-6172 

949  Presidio  Avenue,  #150,  San  Francisco,  CA  94115 


3139  (INFORMAL)  GROUND  RODS,  PLOT  42  Must  possess  an  active  Class  C-10  California  Contractor's  license. 

Pre-bid  conference  on  Mav  21.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road.  (Engineering  Building)  at  San 
Francisco  International  Airport.  Estimate:  $9.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  28,  1992  by  2:00  p.m. 

30  calendar  days 

San  Francisco  International  Airport 
Facilities,  Operations  and  Maintenance 
Ron  Wong  (415)  737-7758 


823  EUCLID  STREET  Work  includes  new  bedroom  layout,  new  bathrooms,  new  kitchen  and  new  office.  Call  John 
Walsh  at  362-6300  to  schedule  a site  inspection.  Estimate:  $120.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  29,  1992  by  12:00  noon 
4 months 

823  Euclid  Street 

Mayor's  Office  of  Housing  = San  Francisco  Boy's  Home 

J.D.  Walsh,  Architect  (415)  362-6300  or  Kent  Eagleson  (415)  665-4400 

632  Commercial  Street,  San  Francisco,  CA  94111 


5018Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA  C-2  Construct  or  line  12"  and  18"  VCP  sewers, 
cut-off  walls,  6"  or  8"  VCP  side  sewer  connections  and  concrete  manholes,  televise  side  sewers  and  repair/replace 
existing  side  sewers.  Estimate:  $279,290 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
56  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


3368W  GEARY  BOULEVARD  14TH  AVENUE  TO  16TH  AVENUE  SEWER  REPLACEMENT  Construct  a 27-inch  RCP  sewer  by  open 
trench  or  microtunneling,  side  sewer  connections  and  manholes.  Estimate:  $225,525 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
45  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 
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7042E  DE  HARO  AND  ARKANSAS  STREET  PAVEMENT  RENOVATION  Planing,  base  repairs,  track  removal  and  resurfacing. 
Pre-bid  conference  on  May  19.  1992  at  10:00  a.m.  at  1680  Mission  Street.  4th  floor.  San  Francisco.  CA. 
Estimate:  $838.551 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


TRAFFIC  SIGNAL  MODIFICATIONS  1-280  EMERGENCY  RELIEF  WORK  Traffic  Signal  Modifications.  Estimate:  $321,800 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
65  calendar  days 

Various  locations  in  San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


2389  INTERNATIONAL  TERMINAL  COMMUNICATIONS  CENTER  Active  Class  8 Calif  Contractor’s  License  is  required.  All 
prospective  prime  bidders  are  required  to  attend  the  pre-bid  conference.  Pre-bid  conference  to  be  held  on  Mav 
21.  1992  at  2:00  p.m.  in  Bldo  676.  McDonnell  Road.  (Engineering  Building)  at  San  Francisco  International 
Airport.  Estimate:  $250.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992  by  2:00  p.m. 

150  calendar  days 

San  Francisco  International  Airport 

Airport,  Facilities,  Operations  and  Maintenance 

Melissa  Stephenson  (415)  737-7822 


1225W  ISLAIS  CREEK  TRANSPORT/STORAGE  FACILITIES,  CONTRACT  "C"  Construct  3100  feet  of  12  feet  wide  and  2700 
feet  of  20  feet  wide  transport/storage  box  sewer.  Estimate:  $56.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992  (Due  date  extended) 

2 years 
San  Francisco 
Public  Works 

Manfred  Wong  (415)  554-8227,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


3036R  (Informal)  WINDOW  REPLACEMENT  Window  replacement  for  the  Engineering  Building  at  San  Francisco  Airport. 
Contractors  must  possess  a Class  C-17  California  Contractor's  license.  Estimate:  $45,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  10,  1992  by  2:00  p.m. 

90  days 

San  Francisco  International  Airport 

Airport,  Facilities,  Operations  and  Maintenance 

Carl  Farsai  (415)  737-7802 


6092Q  SAN  FRANCISCO  MARINA  SEAWALL  REPAIRS  Demolish  and  replace  earthquake-damaged  masonry  and  concrete 
seawalls  and  epoxy  grout  cracks  in  mortar  joints.  Estimate:  $102,128 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
60  calendar  days 
San  Francisco  Marina 
Public  Works 

Sherman  Horn  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


6658E  WATERFRONT  TRANSPORTATION  PROJECTS,  SOUTH  EMBARCADERO  PROJECT,  EMBARCADERO  SURFACE  ROADWAY  AND  MUNI 
EXTENSION  PROJECT  Demolition,  excavation,  placing  subgrade,  inspecting  sewers,  RR  track  removal,  installing  RR 
track,  overhead  contact  system,  pullboxes,  conduit,  wiring,  traffic  signals,  street  lighting,  fire/police  alarm 
sockets,  signs,  street  furniture,  signal  loop  detectors,  track  crossover  protection,  utility  conduits,  ductbanks, 
manholes,  trackway  pavement,  track  drains,  track  slab,  platform  structures,  median  islands,  sidewalks,  curbs, 
driveways,  VCP  culverts  and  sewers,  36"  RCP  sewers,  manholes  and  catchbasins,  irrigation,  water  line,  planing 
wearing  surfaces,  resurfacing,  modify  sewer  junction  structure  and  outfall,  driving  pile,  traffic  striping,  plant 
trees  and  plant  establishment.  Pre-bid  conference  on  Mav  18.  1992  at  9:00  a.m.  in  Room  282.  City  Hall.  San 
Francisco.  Estimate:  $40.747.582 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
550  calendar  days 
San  Francisco 
Public  Works 

Jim  Cheng  (415)  554-8211 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


5765E  WASHINGTON  - HYDE  PARK  Construct  concrete  walls,  steps  and  planters  and  install  play  equipment,  metal 
gates,  drainage  system,  landscape  planting  and  lighting.  Estimate:  $503,970 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


June  17,  1992 
126  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


6518  ASIAN  ART  MUSEUM  HVAC  IMPROVEMENTS  PHASE  II  Replace  rooftop  air  handler  and  condensate  tank  and 
associated  ducts,  piping,  etc.  Estimate:  $92,540 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


June  17,  1992 

75  calendar  days 

Golden  Gate  Park,  San  Francisco 

Public  Works 

Bob  Jew  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 
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CONSULTANTS 


i 

CS440  ENVIRONMENTAL  IMPACT  REPORT  - HETCH  HETCHY  HATER  TREATMENT  PLANT  The  San  Francisco  Water  Department 
desires  to  retain  a professional  environmental  consulting  firm  on  a cost  plus  fixed  fee  basis  to  provide 
environmental  technical  studies,  public  and  agency  review  facilitation  and  to  prepare  environmental  documentatii 
on  the  Hetch  Hetchy  Water  Treatment  Plant  to  satisfy  CEQA  requirements.  Complete  environmental  analysis  and 
impact  assessment  is  required  for  four  Sunol , CA  sites  and  less  extensive  study  is  required  for  three  other  sit» 
at  Moccasin,  Oakdale  and  Tesla,  CA.  Estimate:  $1.000.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  21,  1992 

36  months  (Draft  EIR  is  required  by  April  1994) 

Sunol,  Moccasin,  Oakdale,  Tesla  and  San  Francisco,  CA. 

San  Francisco  Water  Department 
Frank  Mangold  (415)  554-0778 

Utilities  Engineering  Bureau,  1145  Market  street,  6th  floor,  San  Francisco,  CA  94103 


jWEB-441  engineering  DESIGN  AND  CONSTRUCTION  SERVICES  FOR  HETCH  HETCHY  HATER  TREATMENT  PLANT  The  Utilities 
Engineering  Bureau  (UEB)  of  the  San  Francisco  Public  Utilities  Commission  desires  to  retain  a professional 
engineering  consultant  firm  to  provide  design  and  construction  support  services  for  the  future  Hetch  Hetchy  Watt 
Treatment  Plant.  The  anticipated  capacity  of  the  Hetch  Hetchy  Water  Treatment  Plant  is  between  250  and  300  mgd. 
Estimate:  $6.000.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  21,  1992  by  4:00  p.m. 

28  months 

Sunol  in  Alameda  County 

San  Francisco  Water  Department 

Frank  Mangold,  (415)  554-0778 

Utilities  Engineering  Bureau,  1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


SEHER  SERVICE  TRAINING  Developing  and  delivering  training  in  Construction  Safety  for  trenching  and  shoring. 
Certification  in  the  CWPCA  Technical  Certificate  Program  (TCP)  Grades  I-IV  and  Management/Supervisory 
Development.  Estimate:  $46.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  25,  1992 
One  month 
San  Francisco 
Public  Works 

Charles  O'Neil  (415)  695-2087 

2323  Army  Street,  Room  15,  San  Francisco,  CA  94124 


BUSINESS  WORK  FLOW  ANALYSIS  Seeking  proposals  to  prepare  a business  work  flow  analysis  of  the  operations  of 
the  Department  of  Public  Works  Bureau  of  Building  Inspection  and  to  develop  a strategy  to  integrate  and  refine 
the  automation  of  the  information  processing  resources  with  the  business  functions. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  25,  1992 
One  year 

524  Golden  Gate  Avenue,  San  Francisco 
Public  Works 

James  Albert  (415)  558-6227 

524  Golden  Gate  Avenue,  2nd  floor,  San  Francisco,  CA  94102 
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156-92  QUALTIY  ASSURANCE  ACTIVITIES  Implement  one  or  any  combination  of  the  following  activities:  Develop  a 

quality  assurance  plan  for  Comprehensive  Perinatal  Services  Program  (CPSP)  clinics  in  at  least  5 sites  and 
implement  the  plan  in  one  site;  Develop,  plan  and  conduct  skills-based  training  in  QA  for  CPSP  clinic  staff; 
Provide  technical  assistance  to  at  least  5 CPSP  clinics  in  quality  assurance  related  subjects.  Estimate:  $15.000 
or  $5.000  per  activity. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  26,  1992,  12:00  noon 

One  (1)  year  with  possible  three  (3)  one  year  extensions 
San  Francisco 

Public  Health  - Family  Health  Bureau 
Virginia  Smyly  (415)  554-2563 

101  Grove  Street,  Room  115B,  San  Francisco,  CA  94102 


CS  - 436  CULTURAL  RESOURCES  INVESTIGATION  To  perform  the  remaining  subsurface  archeological  testing  and 
evaluation  work  within  the  confines  of  the  proposed  leach  field  site  for  the  Early  Intake  Septic  System 
Rehabilitation  project  located  in  Tuolumne  County.  Estimate:  $20.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  28,  1992 
n/a 

Early  Intake  Septic  System  Rehabilitation  in  Tuolumne  County 

Utilities  Engineering  Bureau  - PUC 

Contracting  Section  (415)  554-0789 

1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


BENTHIC  INFAUNA  SAMPLE  SORTING  Sorting  and  related  services  for  benthic  infauna  samples  collected  for  the 
Southwest  Ocean  Monitoring  Program. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 

One  year,  July  1,  1992  through  June  30,  1993 
San  Francisco 
Public  Works 

Arleen  Navarret  (415)  296-9836 

750  Phelps  Street,  San  Francisco,  CA  94124 


RECORDS  MANAGEMENT  DATABASE  The  Department  of  Public  Works  is  seeking  proposals  for  data  entry  services  for  an 
online  Residential  Records  Database  and  associated  programs.  The  work  will  be  to  transcribe  information  from 
paper  forms  into  a PC  readable  file  suitable  for  building  an  Oracle  Database  Table. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  8,  1992 
One  ( 1 ) year 
San  Francisco 
Public  Works 

James  Albert  (415)  558-6227 

524  Golden  Gate  Avenue,  2nd  floor,  San  Francisco,  CA  94102 
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CONCESSION  OR  LEASE 


SHOESHINE  STANDS  South  Terminal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands  containing  approximately  150,  200  and  100  square  feet.  This  lease  is  a "Small  Business 
Enterprise"  set-aside.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  27,  1992  at  3:00  p.m. 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Martin  Slater  (415)  876-2365 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Minimum  bid:  $25.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


n/a 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Grumpier,  (415)  876-2215 


PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 
Pre-bid  conference  on  Mav  28.  1992  at  10:00  a.m.  in  Conference  Room  509A.  5th  floor.  International  Terminal  at 
the  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

3 year  term  with  3 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION.  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  if  DESCRIPTION 


DATE  DUE BUYER 


4081 

4082 

4083 

4084 
4087 
4089 

4097 

4098 

4099 

4103 

4100 

4101 

4102 

4104 

4108 

4109 

4110 

4111 

4112 

4113 

4114 

4115 

4116 

4117 

533 

534 

535 

536 

537 
485A 

538 


10  ea  Heaters,  forced  air,  60,000  input,  up  flow,  Reem  etc. 

2 ea  Lateral  File  Cabinets,  5 drawer,  42  inch  legal,  etc. 

75  cs  Soap,  Cake,  hand,  floating,  white.  Ivory,  500  per  case 
350  yards  Carpeting,  Wilshire  26  oz.,  color:  Granite 
10  ea  Artisan  #438,  Time  Delays;  12  ea  IDEC  Relays  etc. 

100  ea  Panels,  #SSP-24-Sound  Suppression  system  panels  for  kennels 
5000  ea  Single  Panel  Clamp,  Cast  Aluminum  Alloy  #360,  sanded  etc. 

115  ea  Fiberglass  base  sheet,  3 sq  roll;  198  ea  Fiberglass  Ply  sheet 
150  ea  Filters  for  Air  Filtration,  Bag  Type,  EFC  Brand  etc. 

1 set  NCR  486SX/25MHZ  computer,  SMB  RAM  w options  etc. 

1 ea  Cargo  container,  used  steel,  8'  wide,  20  ft  long  etc. 

10,000  ea  Container,  self-locking,  horizontal  tray,  tapered  sides  etc. 
200  ea  9ft  Galvanized  pipe,  ASTM  A53,  Standard  Steel 

3 ea  Gateway  25MHz  destop  PC  w/Intel  80386  processor  etc. 

2 ea  Notebook  Computer,  Everex  Tempo  Carrier  w/8MB  RAM  etc. 

1 ea  HP  Laser  Jet  III-SI  Printer  w/  4MB,  in  Compaq  environment 

2 ea  Vi  con  V2900-24  Chip  Camera;  2 ea  Vi  con  Auto  Iris  lens  60G  etc. 

1 ea  AutoCAD  2.0  Rendering  Technique;  1 ea  CADD  Construction  etc. 

47  ea  Catalyst  Task  Chair  w/o  Arms,  w/  pneumativ  lift  etc. 

1 ea  Catalyst  Task  Stool  w/o  arms,  w/pneumatic  lift  etc. 

1 ea  Personal  Computer,  Compaq  Deskpro  386/20e,  Model  110  RAM  etc. 

50  ea  Traffic  Signal,  one-way,  3 section,  8 inch,  die-cast  etc. 

16  ea  NCR  2567  Journal  Receipt  Validation  Printers  etc. 

1 ea  QMS-PS  410  Laser  Printer,  2MB  Memory,  45  fonts  & 15'  cable 
Combination  Sewer  Cleaning  Machine 
Flat  Bed  Trucks,  "Frei ghtl i ners" 

1992  Ford  Tempo,  18  ea  4 door  sedan 

Backhoe  Loader  and  Boom  Mower  Tractor,  Case  580,  Super  K w/options 
Scrubmobi les,  Clarke-Ameri can  Model  772 
Front-End  Loader,  Integrated  Tool  Carrier 
Moveable  Filing  Shelves,  7,300  filing  feet 


05-26-92 

05-26-92 

05-26-92 

05-26-92 

05-26-92 

05-26-92 

05-28-92 

05-28-92 

05-28-92 

05-28-92 

05-29-92 

05-29-92 

05-29-92 

05- 29-92 

06- 02-92 
06-02-92 
06-02-92 
06-02-92 
06-02-92 
06-02-92 
06-03-92 
06-03-92 
06-03-92 
06-03-92 
05-29-92 
05-29-92 

05- 29-92 

06- 05-92 
06-05-92 
06-05-92 
06-08-92 


R.  Thomas 
C.  Crawford 
C.  Crawford 
C.  Crawford 
R.  Fleming 
C.  Crawford 
J.  Wong 
J.  Wong 
J.  Wong 
R.  Low 
J.  Wong 
J.  Wong 
J.  Wong 
R.  Low 
R.  Low 
R.  Low 
R.  Low 
R.  Low 
C.  Crawford 
C.  Crawford 
R.  Low 
R . Low 
R.  Low 
R . Low 
C.  Chavez 
C.  Chavez 
C.  Chavez 
C.  Chavez 
C.  Chavez 
C.  Chavez 
C.  Crawford 


539 

Engineering  Work  Station  - ALR 

06-08-92 

R . Low 

63040 

Radiology  Personnel  Services 

06-05-92 

R.  Kimball 

7501  1 

Signs,  Traffic  Control 

06-05-92 

J.  Louie 

86005 

Security  Guard  Service  - Recreation  and  Park  Dept,  SF  Zoo 

06-05-92 

C.  Crawford 

88044 

Garden  Chemicals  and  Supplies 

06-05-92 

C.  Crawford 

96620- 

-A  Forms,  Printed,  Miscellaneous 

06-05-92 

J.  Louie 

77517 

Electrical  Materials,  Supplies  and  Fixtures 

06-08-92 

R . Low 

* » * CONSTRUCTION  * * " 


3139  (INFORMAL)  GROUND  RODS,  PLOT  42  Must  possess  an  active  Class  C-10  California  Contractor's  license. 
Estimate:  $9.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  28,  1992  by  2:00  p.m. 

30  calendar  days 

San  Francisco  International  Airport 
Facilities,  Operations  and  Maintenance 
Ron  Wong  (415)  737-7758 


823  EUCLID  STREET  Work  includes  new  bedroom  layout,  new  bathrooms,  new  kitchen  and  new  office.  Call  John 
Walsh  at  362-6300  to  schedule  a site  inspection.  Estimate:  $120.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


May  29,  1992  by  12:00  noon 
4 months 

823  Euclid  Street 

Mayor's  Office  of  Housing  = San  Francisco  Boy's  Home 

J.D.  Walsh,  Architect  (415)  362-6300  or  Kent  Eagleson  (415)  665-4400 

632  Commercial  Street,  San  Francisco,  CA  94111 


5018Q  EARTHQUAKE  DAMAGED  SEHER  REPUCEMENT  SOUTH  OF  MARKET  AREA  C-2  Construct  or  line  12"  and  18"  VCP  sewers 
cut-off  walls,  6"  or  8"  VCP  side  sewer  connections  and  concrete  manholes,  televise  side  sewers  and  repair/repli 
existing  side  sewers.  Estimate:  $279,290 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
56  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


3368W  GEARY  BOULEVARD  14TH  AVENUE  TO  16TH  AVENUE  SEWER  REPLACEMENT  Construct  a 27-inch  RCP  sewer  by  open 
trench  or  microtunneling,  side  sewer  connections  and  manholes.  Estimate:  $225,525 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
45  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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yO-IZE  DE  HARO  AND  ARKANSAS  STREET  PAVEMENT  RENOVATION  Planing,  base  repairs,  track  removal  and  resurfacing. 
Estimate:  $838.551 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8208,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


TRAFFIC  SIGNAL  MODIFICATIONS  1-280  EMERGENCY  RELIEF  WORK  Traffic  Signal  Modifications.  Estimate:  $321,800 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
65  calendar  days 

Various  locations  in  San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


2389  INTERNATIONAL  TERMINAL  COMMUNICATIONS  CENTER  Active  Class  B Calif  Contractor's  License  is  required.  All 
prospective  prime  bidders  are  required  to  attend  the  pre-bid  conference.  Estimate:  $250.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992  by  2:00  p.m. 

150  calendar  days 

San  Francisco  International  Airport 

Airport,  Facilities,  Operations  and  Maintenance 

Melissa  Stephenson  (415)  737-7822 


1225W  ISLAIS  CREEK  TRANSPORT/STORAGE  FACILITIES,  CONTRACT  "C"  Construct  3100  feet  of  12  feet  wide  and  2700 
feet  of  20  feet  wide  transport/storage  box  sewer.  Estimate:  $56.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992  (Due  date  extended) 

2 years 
San  Francisco 
Public  Works 

Manfred  Wong  (415)  554-8227,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


1869  MCLAREN  CC  - TOILET  & HEATING  SYSTEM  UPGRADES  Demolition  and  construction  services  for  the  alteration  of 
existing  toilets  including  accessible  toilets;  new  toilets  for  toddlers;  new  suspended  acoustic  ceiling;  new 
heating  system;  and  new  lighting  fixtures.  Pre-bid  conference  on  May  28,  1992  at  1:30  p.m.  at  John  Mclaren 
Community  Center  - 2055  Sunnydale  Street,  San  Francisco,  CA  94134.  Not  Mandatory.  Estimate:  $450,000 


BID  DUE: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


June  6,  1992  by  3:00  p.m. 

Facilities  Planning  - 1551  Newcomb  Avenue 
San  Francisco  Unified  School  District 
Javier  Castruita  (415)  695-5500 
1551  Newcomb  Avenue,  San  Francisco,  CA  94124 
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3036R  (Informal)  WINDOW  REPLACEMENT  Window  replacement  for  the  Engineering  Building  at  San  Francisco  Airport. 
Contractors  must  possess  a Class  C-17  California  Contractor's  license.  Estimate;  $45,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  10,  1992  by  2:00  p.m. 

90  days 

San  Francisco  International  Airport 

Airport,  Facilities,  Operations  and  Maintenance 

Carl  Farsai  (415)  737-7802 


I 


6092Q  SAN  FRANCISCO  MARINA  SEAWALL  REPAIRS  Demolish  and  replace  earthquake-damaged  masonry  and  concrete 
seawalls  and  epoxy  grout  cracks  in  mortar  joints.  Estimate:  $102,128 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
60  calendar  days 
San  Francisco  Marina 
Public  Works 

Sherman  Horn  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


6658E  WATERFRONT  TRANSPORTATION  PROJECTS,  SOUTH  EMBARCADERO  PROJECT.  EMBARCADERO  SURFACE  ROADWAY  AND  MUNI 
EXTENSION  PROJECT  Demolition,  excavation,  placing  subgrade,  inspecting  sewers,  RR  track  removal,  installing  RR 
track,  overhead  contact  system,  pullboxes,  conduit,  wiring,  traffic  signals,  street  lighting,  fire/police  alant 
sockets,  signs,  street  furniture,  signal  loop  detectors,  track  crossover  protection,  utility  conduits,  ductbank 
manholes,  trackway  pavement,  track  drains,  track  slab,  platform  structures,  median  islands,  sidewalks,  curbs, 
driveways,  VCP  culverts  and  sewers,  36"  RCP  sewers,  manholes  and  catchbasins,  irrigation,  water  line,  planing 
wearing  surfaces,  resurfacing,  modify  sewer  junction  structure  and  outfall,  driving  pile,  traffic  striping,  plet 
trees  and  plant  establishment.  Estimate:  $40.747.582  ' 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


June  17,  1992 
550  calendar  days 
San  Francisco 
Public  Works 

Jim  Cheng  (415)  554-8211 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


5765E  WASHINGTON  - HYDE  PARK  Construct  concrete  walls,  steps  and  planters  and  install  play  equipment,  metal 
gates,  drainage  system,  landscape  planting  and  lighting.  Estimate:  $503,970 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
126  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6518  ASIAN  ART  MUSEUM  HVAC  IMPROVEMENTS  PHASE  II  Replace  rooftop  air  handler  and  condensate  tank  and 
associated  ducts,  piping,  etc.  Estimate:  $92,540 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


June  17,  1992 

75  calendar  days 

Golden  Gate  Park,  San  Francisco 

Public  Works 

Bob  Jew  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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CONSULTANTS 


156-9Z  QUALTIY  ASSURANCE  ACTIVITIES  Implement  one  or  any  combination  of  the  following  activities:  Develop  a 

quality  assurance  plan  for  Comprehensive  Perinatal  Services  Program  (CPSP)  clinics  in  at  least  5 sites  and 
implement  the  plan  in  one  site;  Develop,  plan  and  conduct  skills-based  training  in  QA  for  CPSP  clinic  staff; 
Provide  technical  assistance  to  at  least  5 CPSP  clinics  in  quality  assurance  related  subjects.  Estimate:  $15.000 
or  $5.000  per  activity. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  26,  1992,  12:00  noon 

One  (1)  year  with  possible  three  (3)  one  year  extensions 
San  Francisco 

Public  Health  - Family  Health  Bureau 
Virginia  Smyly  (415)  554-2563 

101  Grove  Street,  Room  115B,  San  Francisco,  CA  94102 


CS  - 436  CULTURAL  RESOURCES  INVESTIGATION  To  perform  the  remaining  subsurface  archeological  testing  and 
evaluation  work  within  the  confines  of  the  proposed  leach  field  site  for  the  Early  Intake  Septic  System 
Rehabilitation  project  located  in  Tuolumne  County.  Estimate:  $20.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  28,  1992 
n/a 

Early  Intake  Septic  System  Rehabilitation  in  Tuolumne  County 

Utilities  Engineering  Bureau  - PUC 

Contracting  Section  (415)  554-0789 

1145  Market  Street,  6th  floor,  San  Francisco,  CA  94103 


BENTHIC  INFAUNA  SAMPLE  SORTING  Sorting  and  related  services  for  benthic  infauna  samples  collected  for  the 
Southwest  Ocean  Monitoring  Program. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 

One  year,  July  1,  1992 

San  Francisco 

Public  Works 

Arleen  Navarret  (415) 

750  Phelps  Street,  San 


through  June  30,  1993 
296-9836 

Francisco,  CA  94124 


ORGANIC  PRIORITY  POLLUTANT  ANALYSIS  Seeking  proposals  for  organic  priority  pollutant  analysis  of  tissue  and 
sediment  samples  using  isotope  dilution  with  a GC/MS  using  U.S.  EPA  approved  methods. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


June  6,  1992 
2 years 
San  Francisco 
Public  Works 

John  Lee  (415)  648-6882 

750  Phelps  Street,  San  Francisco,  CA  94124 
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RECORDS  MANAGEMENT  DATABASE  The  Department  of  Public  Works  is  seeking  proposals  for  data  entry  services  for  an 
online  Residential  Records  Database  and  associated  programs.  The  work  will  be  to  transcribe  information  from 
paper  forms  into  a PC  readable  file  suitable  for  building  an  Oracle  Database  Table. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


June  8,  1992 
One  ( 1 ) year 
San  Francisco 
Publ i c Works 

James  Albert  (415)  558-6227 

524  Golden  Gate  Avenue,  2nd  floor,  San  Francisco,  CA  94102 


PHOTOGRAPHIC  SURVEY  Photographic  survey  of  buildings  near  excavation  sites  for  construction  of  new  cisterns. 
The  survey  will  be  used  to  document  the  condition  of  buildings  before  excavation  in  case  of  claims  that 
excavation  caused  property  damage. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  8,  1992 
One  (1)  year 
San  Francisco 
Public  Works 
8ob  Jew  (415)  431-9430 

1550  Evans  Avenue,  San  Francisco,  CA  94124 


GEOTECHNICAL  STUDY  FOR  SEISMIC  RETROFIT  OF  PEDESTRIAN  OVERCROSSINGS  Geotechnical  engineering  services  for 
avaluation  and  recommendations  for  the  seismic  retrofit  of  the  two  pedestrian  overcrossings  at  Steiner 
Street/Geary  Blvd.  and  Gilman  Avenue/Griffith  Street. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  26,  1992 
One  month 
San  Francisco 
Public  Works 

David  Leung  (415)  554-8350 

1680  Mission  Street,  1st  floor,  San  Francisco,  CA  94103 


* * “ CONCESSION  OR  LEASE  » * * 


SHOESHINE  STANDS  South  Tenninal  Building  Shoeshine  Stands  lease  to  occupy  and  operate  three  (3)  existing 
shoeshine  stands  containing  approximately  150,  200  and  100  square  feet.  This  lease  is  a "Small  Business 
Enterprise"  set-aside.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


May  27,  1992  at  3:00  p.m. 

3 years  with  one  (1)  2 year  renewal  option 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Martin  Slater  (415)  876-2365 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Minimum  bid:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


n/a 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 


PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 
Pre-bid  conference  on  Mav  28.  1992  at  10:00  a.m.  in  Conference  Room  509A.  5th  floor.  International  Terminal  at 
the  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 year  term  with  3 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


SUBLEASE  FOR  FOOD  & BEVERAGE  FACILITY  Sublease  opportunity  with  Host  International  to  operate  "The  Hangar 
Restaurant"  (coffee  shop  and  cocktail  lounge)  and  the  employee  cafeteria  #2  (Employee  cafeterial  with  Pizza  Hut 
Kiosk),  both  located  in  the  South  Terminal  at  San  Francisco  Airport.  Sublease  awarded  to  Minority  or  Woman 
Business  Enterprise  which  has  been  certified  or  registered  by  the  Human  Rights  Commission. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  26,  1992 

Six  (6)  two-year  options  (maximum  12  years) 
South  Terminal,  San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 


Page  7 


d C-OT  b e,  ■ ODB  T v! -j  ubc; 

r ^..jsujMjoct  sscuT 0/3  ■.!0“j.ua3  ot,*.-  ■ 

Ayy>’::;ri  ;-t  :■■ 

Mosann  ?ir- 

SSB|0  JSJIJ 


III 

Sai 

13 

I 


^ ON  liLoiad 
VO  ‘OOSpUBJJ  UBS 

p|Bd  eBBjsod  s n 
l|By^  ssB|o  jsjy 
peviosBJd 


20Lt76  VO ‘OOSpUBJd  I 
l|BH  Aj!0  ‘0Z2  LUC 
ujEjBoJd  }U0Ludo|9A0a  ss0U!sng  Ajuoi 

luauiviedaa  Bujseiiajnd 

oosjouEJd  UBS  io  ^unoo  puB  y^!C 


'IN 

'111 


|il| 


INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


DOCUMENTS  DEFT. 
JUN  11992 


Bid  and  Contract  Opportunities 


VOLUME  VIII,  NO.  45 


MAY  29,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

nil)  H DESCRIPTION 


'lion  2 ea  Notebook  Computer,  Everex  Tempo  Carrier  w/8MB  RAM  etc. 

1 ea  HP  Laser  Jet  III-SI  Printer  w/  4MB,  in  Compaq  environment 

411(1  2 ea  Vicon  V2<t00-24  Chip  Camera;  2 ea  Vicon  Auto  Iris  lens  GOG  etc. 

41  M ) ea  AutoCAD  2.0  Rendering  Technique;  1 ea  CADD  Construction  etc. 

4 (I’  47  ea  Catalyst  Task  Chair  w/o  Arms,  w/  pneumatic  lift  etc. 

4(1  ( I ea  Catalyst  task  Stool  v,/o  arms,  w/pneumatic  lift  etc. 

4114  I ea  Persoftal  Computer,  Compaq  Deskpro  386/20e,  Model  110  RAM  etc. 
4118  80  ea  Traffic  Signal,  one-way,  3 section,  8 inch,  die-cast  etc. 

4118  16  ea  NCR  2567  Journal  Receipt  Validation  Printers  etc. 

411/  1 ea  QMS-PS  410  Laser  Printer.  2MB  Memory,  45  fonts  & 15'  cable 

412(1  1 ea  Flammable  Material  Storage  Locker  w/12x55  gal  drum  capacity  etc. 

4L.I  60  ea  Tiers.  Metal  24"x36"  wide  Thineline,  Supreme  Equipment  etc. 

4122  4 ea  Gateway  2000  Microcomputer,  486/33MHZ  EISA,  1.2  MB  etc. 

4127  1 ea  Western  Mule  Fold-A-Way  Crane,  Model  S-2000  w/options 

4128  1 ea  80486  CALIO  Workstation,  Everex  486/33MHz,  16  Meg  RAM  etc. 

412(-  I ea  Toshiba  5200/100  laptop  386DX  - 20MHZ  w/100  MB  of  RAM  etc. 

412/  1 ea  Lanalyzer  combination  kit  for  Ethernet  8.  Token  Ring  etc. 

412M  1 ea  Everex  80386-25,  Model  EXO-2804C-010T.  Tower  case  etc. 

41  ’1  500,000  ea  Stickers,  2x2,  white,  vinyl  w/  permanent  adhesive  etc. 

4118  10  ea  Etherexpress  16  Model  PCLA8110,  Intel  Corp.  etc. 

41  K.  1 ea  AST  Premium  SE  486.33MHz;  8MB  RAM;  660  full  height  for  Novell 

41’.'>  I ea  Microsoft.  Excel  (upgrade)  for  Macintosh  etc. 

414(1  2 ea  DEC  LA-120  DA  printer  w/manual  , power  cord  8.  ribbon  etc. 

4141  / ea  Nestler  lerhniker  Adjustable  Height  Drafting  Table  etc. 

8 ’•(.  Dackhoe  Loader  and  Boom  Mowei  Tractor,  Case  580,  Super  K w/options 

’''•/  8rrubmobiles,  Clarke-Ameri can  Model  772 

4n'-A  I ront-End  Loader,  Integrated  Tool  Carrier 

''4(1  Maps,  MUNI,  Printed,  150,000  ea,  1992  edition 

'•’■('  Moveable  Filinq  Shelves,  7,300  filing  feet 

8 Engineering  Work  Station  - ALR 


06-02-92 

06-02-92 

06-02-92 

06-02-92 

06-02-92 

06-02-92 

06-03-92 

06-03-92 

06-03-92 

06-03-92 

06-03-92 

06-03-92 

06-03-92 

06-03-92 

06-04-92 

06-04-92 

06-04-92 

06-04-92 

06-05-92 

06-05-92 

06-05-92 

06-05-92 

06-05-92 

06-05-92 

06-05-92 

06-05-92 

06-05-92 

06-05-92 

06-08-92 

06-08-92 


R . Low 
R . Low 
R . Low 
R.  Low 
C.  Crawford 
C.  Crawford 
R . Lov/ 

R . Low 
R.  Low 
R.  Low 
C.  Crav/ford 
C.  Crawford 
R.  Fleming 
T.  Fiore 
R . Low 
R . Low 
R . Low 
R . Low 
J.  Louie 
R . Low 
R . Low 
R . Low 
R . Low 
C.  Crawford 
C.  Chavez 
C.  Chavez 
C.  Chavez 
J.  Louie 
C.  Crav/ford 
R.  Low 


Radiology  Peisonnel  Services 
/■iOll  Signs,  Traffic  Control 

nfiOns  Security  Guard  Service  - Recreation  and  Park  Dept,  SF  Zoo 
nnO't'V"  Garden  Chemica1s''artd'  Supplies 
Forms,  Printed,  Miscellaneous 
/7S17  Electrical  Materials,  Supplies  and  Fixtures 
G'ZOOZ  Services  for  Disposition  of  the  Remains  of  Indigent  Dead 
fi.iOf'O  Physical  and  Occupational  Therapy  Personnel  Services 
RIDOd  Athletic  Supplies 

DfiOdO  Security  Guard  Service  for  Real  Estate  Department 


06-05-92  R.  Kimhall 

06-05-92  J.  Louie 

06-05-92  C.  Crawford 

06-05-92  C.  Crawford 

06-05-92  J.  Louie 

06-08-92  R . Low 

06-08-92  B.  Tison 

06-08-92  R.  Kimball 

06-08-92  J.  Wong 

06-08-92  C.  Crawford 


" * * ADDITIONAL  SERVICES  " * * 


DRAPERY.  RUG  & CARPET  CLEANING  SERVICES 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  2,  1992 
One  ( 1 ) year 

Various  locations  in  San  Francisco 

San  Francisco  Housing  Authority  - Materials  Management 

Vivian  Berry  (415)  554-1257 

440  Turk  Street,  San  Francisco,  CA  94102 


* * * CONSTRUCTION  " * " 


'.OIBO  earthquake  damaged  sewer  REPLACEMENT  SOUTH  OF  MARKET  AREA  C-Z  Construct  or  line 
Mit-off  walls,  6"  or  8"  VCP  side  sewer  connections  and  concrete  manholes,  televise  side 
existing  side  sewers.  Estimate:  $279,290 


12"  and  18"  VCP  sewers, 
sewers  and  repair/replace 


MID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992 
56  calendar  days 
San  Francisco 
Publ i c Works 

P.T.  Law  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


3360W  GEARY  BOULEVARD  14TH  AVENUE  TO  16TH  AVENUE  SEWER  REPLACEMENT  Construct  a 27-inch  RCP  sewer  by  open 
trench  or  microtunneling,  side  sewer  connections  and  manholes.  Estimate:  $225,525 


BID  DUE: 
DURATION: 
lOCATION: 
DEPARTMENT: 
( ONTACT : 


June  3,  1992 
45  calendar  days 
San  Francisco 
Public  Works 

P.T.  law  (415)  554-8325,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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/OIZF  HE  HARO  ANO  ARKANSAS  STREET  PAVEMENT  RENOVATION  Planing,  base  repairs,  track  removal  and  resurfacing, 
r.  s I i ma  te:  $838.551 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


June  3,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

,loe  Ovadia  (415)  554-8208 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


TRAFFIC  SIGNAL  MODIFICATIONS  1-280  EMERGENCY  RELIEF  WORK  Traffic  Signal  Modi f i c»ti ons . Estimate:  $321,800 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


June  3,  1992 
65  calendar  days 

Various  locations  in  San  Francisco 
Publ i c Works 

Joe  Ovadia  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco, 


94102 


2389  INTERNATIONAL  TERMINAL  COMMUNICATIONS  CENTER  Active  Class  B Calif  Contractor's  License  is  required.  All 
prosperHve  prime  bidders  are  required  to  attend  the  pre-bid  conference.  Estimate:  $250.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  3,  1992  by  2:00  p.m. 

150  calendar  days 

San  Francisco  International  Airport 

Airport,  Facilities,  Operations  and  Maintenance 

Melissa  Stephenson  (415)  737-7822 


I225W  ISLAIS  CREEK  TRANSPORT/STORAGE  FACILITIES,  CONTRACT  "C"  Construct  3100  feet  of  12  feet  wide  and  2700 
feef  of  20  feet  wide  transport/storage  box  sewer.  Estimate:  $56.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

(ONTACT: 


June  3,  1992  (Due  date  extended) 

2 years 
San  Francisco 
Public  Works 

Manfred  Wong  (415)  554-8227 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


1869  MCLAREN  CC  - TOILET  R HEATING  SYSTEM  UPGRADES  Demolition  and  construction  services  for  the  alteration  of 
exist ing  toilets  including  accessible  toilets;  new  toilets  for  toddlers;  new  suspended  acoustic  ceiling;  new 
heaf.ing  system;  and  new  lighting  fixtures.  Pre-bid  conference  on  May  28,  1992  at  1:30  p.m.  at  John  Mclaren 
(timmunify  Center  - 2055  Sunnydale  Street,  San  Francisco,  CA  94134.  Not  Mandatory.  Estimate:  $450,000 


BID  DUE; 
LOCATION; 
DEPARTMENT: 
CONTACT; 


June  6,  1992  by  3:00  p.m. 

Facilities  Planning  - 1551  Newcomb  Avenue 
San  Francisco  Unified  School  District 
Javier  Castruita  (415)  695-5500 
1551  Newcomb  Avenue,  San  Francisco,  CA  94124 
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1036R  (Informal)  WINDOW  REPLACEHENT  Window  replacement  for  the  Engineering  Building  at  San  Francisco  Airport, 
fontractors  must  possess  a Class  C-17  California  Contractor's  license.  Estimate;  $45,000 


BIO  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


.lune  10,  1992  by  2:00  p.m. 

90  days 

San  Francisco  International  Airport 

Airport,  Facilities,  Operations  and  Maintenance 

Carl  Farsai  (415)  737-7802 


TOn  REROOF  INTERNATTOHAL  TERMINAL  8.  BOARDING  AREA  ''D"  Contractor  must  possess  a Class  C-39  California 
ContracLor's  license.  Pre-bid  conference  on  June  3.  1992  at  10:00  a.m.  in  Blda  676,  McDonnell  _Ro_^  (Engineering 
PJ dg.._L at  SF  Airport.  Attendance  is  Mandatory.  Estimate:  $1,025,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


.lime  11,  1992  until  2:00  p.m. 

153  calendar  days 
S F Airport 

Airport,  Facilities,  Operations  and  Maintenance 
William  Canales  (415)737-7823 


RUSSIAN  AMERICAN  COMMUNITY  CENTER  Conversion  of  2 units  into  a board  and  care  home.  Work  includes:  demolition, 
seismic,  handicapped  access,  elevators,  electrical,  plumbing,  painting,  sprinklers  etc.  Mandatory  walk  through 
on  June  5.  1992  at  1:00  p.m,  at  275-277  Collins  Street.  San  Francisco. Estimate:  $350.000 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


June  16,  1992  at  3:00  p.m. 

180  days 

275-277  Collins,  San  Francisco 
Mayor's  Office  of  Housing 
Irene  Zavadsky  (415)  661-5300 


6092Q  SAN  FRANCISCO  MARINA  SEAWALL  REPAIRS  Demolish  and  replace  earthquake-damaged  masonry  and  concrete 
seawalls  and  epoxy  grout  cracks  in  mortar  joints.  Estimate:  $102,128 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT; 

CONTACT: 


June  17,  1992 
60  calendar  days 
San  Francisco  Marina 
Public  Works 

Sherman  Horn  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


f>650r  WATERFRONT  TRANSPORTATION  PROJECTS,  SOUTH  EMBARCADERO  PROJECT,  EMBARCAOERO  SURFACE  ROADWAY  AND  MUNI 
FXIFNSION  PROJECT  Demolition,  excavation,  placing  subgrade,  inspecting  sewers,  RR  track  removal,  installing  RR 
Irark,  overhead  contact  system,  pullboxes,  conduit,  wiring,  traffic  signals,  street  lighting,  fire/police  alarm 
sorkeLs.  signs,  street  furniture,  signal  loop  detectors,  track  crossover  protection,  utility  conduits,  duclbanks, 
manholes,  trackway  pavement,  tiack  drains,  track  slab,  platform  structures,  median  islands,  sidewalks,  curbs, 
driveways,  VCP  culverts  and  sewers,  36"  RCP  sewers,  manholes  and  catchbasins,  irrigation,  water  line,  planing 
we.irinq  surfaces,  resurfacing,  modify  sewer  junction  structure  and  outfall,  driving  pile,  traffic  striping,  plant 
1 1 OPS  and  plant  establishment.  Estimate:  $40,747.582 


BID  DUE: 

DURATIDN: 

LOCATION; 

DEPARTMENT; 

CONTACT: 


June  17,  1992 
550  calendar  days 
San  Francisco 
Pubi i c Works 

Jim  Cheng  (415)  554-8211.  Room  351,  City  Hall,  San  Francisco,  CA  94102 


ri/firjF  WASHINGTON  - HYDE  PARK  Construct  concrete  walls,  steps  and  planters  and  install  play  equipment,  metal 
nates,  drainage  system,  landscape  planting  and  lighting.  Estimate:  $503,970 


RID  DUE; 
DURATION: 
LOCATION: 
DEPARTMENT ; 
CONTACT: 


.lune  17,  1992 
126  calendar  days 
San  Francisco 
Pnbl i c Works 

Sherman  Horn  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6518  ASIAN  ART  MUSEUM  HVAC  IMPROVEMENTS  PHASE  II  Replace  rooftop  air  handler  and  condensate  tank  and 
ascoriated  ducts,  piping,  etc.  Estimate:  $92,540 


RID  DUE: 

DURATION: 

tOCATION: 

DEPARTMENT: 

CONTACT: 


•lime  17,  1992 

75  ralendar  days 

Golden  Gate  Park,  San  Francisco 

Pul)l  i c Works 

Roh  Jew  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5360A  25  VAN  NESS  TENANT  IMPROVEMENTS  Construction  and  remodeling  of  office  interiors.  Estimate:  $650,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Glenn  Hunt  (415)  557-4700 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


j 

i 

i FMTLY  MATEO  - CODE  COMPLIANCE  REPAIRS  Pre-bid  walk-throuqh  on  June  12,  1992  from  1:00  p.m.  to  3:00  p.m.  at 
I 1150  Munich  Street.  San  Francisco.  All  Bidders  Must  Attend  the  Walk-Through. 


RID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


See  contact  person  for  date 
90  days  maximum 
1150  Munich  Street 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp. 
Hilyard  Wiggins  (415)  554-8904  or  586-8000 
1637  Ocean  Avenue,  San  Francisco,  CA  94112 


" * " CONSULTANTS  " " " 


niHHIIC  INFAUNA  SAMPLE  SORTING  Sorting  and  related  services  for  henthic  infauna  samples  collected  for  the 
Sniil  tiv/pst  Ocean  Monitorinq  Program. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT; 


June  3.  1992 

One  year,  July  1,  1992  through  June  30,  1993 
San  Francisco 
Publ i c Works 

Arleen  Navarret  (415)  296-9836,  750  Phelps  Street,  San  Francisco,  CA  94124 
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ORG/VNT(.  PRIORITY  POLLUTANT  ANALYSIS  Seeking  proposals  for  organic  priority  pollutant  analysis  of  tissue  and 
sediment  samples  using  isotope  dilution  with  a GC/MS  using  U.S.  EPA  approved  methods. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


-lime  6.  1992 
2 years 
San  Francisco 
Publ i c Works 

John  Lee  (415)  648-6882,  750  Phelps  Street,  San  Francisco,  CA  94124 


RECORDS  MANAGEMENT  DATABASE  The  Department  of  Public  Works  is  seeking  proposals  for  data  entry  services  for  an 
online  Residential  Records  Database  and  associated  programs.  The  work  will  be  to  transcribe  inlormation  from 
papet  forms  into  a PC  leadable  file  suitable  for  building  an  Oracle  Database  Table. 


DID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  n,  1992 
One  ( 1 ) year 
San  Francisco 
Public  Works 

James  Albert  (415)  558-6227 

524  Golden  Gate  Avenue,  2nd  floor,  San  Francisco,  CA  94102 


PHOTOGRAPHIC  SURVEY  Photographic  survey  of  buildings  near  excavation  sites  for  construction  of  new  cisterns. 
The  survey  will  be  used  to  document  the  condition  of  buildings  before  excavation  in  case  of  claims  that 
excavation  caused  property  damage. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  8.  1992 
One  (1)  year 
San  Francisco 
Publ i c Works 

Boh  Jew  (415)  431-9430,  1550  Evans  Avenue,  San  Francisco,  CA  94124 


GFOTECHNICAL  STUDY  FOR  SEISMIC  RETROFIT  OF  PEDESTRIAN  OVERCROSSINGS  Geotechnical  engineering  services  for 
evaluation  and  recommendaf i ons  for  the  seismic  retrofit  of  the  two  pedestrian  overcrossings  at  Steiner 
Sf.rppt/Geary  Blvd.  and  Gilman  Avenue/Griffith  Street. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


June  26,  1992 
One  month 
San  Francisco 
Publ i c Works 

David  Leung  (415)  554-8350,  1680  Mission  Street,  1st  floor,  San  Francisco,  CA  94103 
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CONCESSION  OR  LEASE 


lINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
sticcesslul  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  333  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gaff'  72.  The  Lease  sliall  be  awarded  for  a term  of  seven  years.  We  have  proposed  a minimum  bid  of  $25,000  for 
the  first  year  of  the  term.  Minimum  bid:  $25.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


n/a 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Grumpier,  (415)  876-2215 


j PUBI  IC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
I telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 

1 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/ a 

3 year  term  with  3 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


SUBLEASE  FOR  FOOD  f-  BEVERAGE  FACILITY  Sublease  opportunity  with  Host  International  to  operate  "The  Hangar 
Restaurant"  (coffee  shop  and  cocktail  lounge)  and  the  employee  cafeteria  #2  (Employee  cafeterial  with  Pizza  Hut 
Kiosk),  both  located  in  the  South  Terminal  at  San  Francisco  Airport.  Sublease  awarded  to  Minority  or  Woman 
j Business  Enterprise  which  has  been  certified  or  registered  by  the  Human  Rights  Commission. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


June  26,  1992 

Six  (6)  two-year  options  (maximum  12  years) 
South  Terminal,  San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


' HOST  FOOD  AND  BEVERAGE  OPPORTUNITY  Food  and  beverage  opportunity  for  minority  and  woman-owned  businesses  to 
npoinfe  the  La  Strada  (a  cocktail  lounge)  and  the  Fog  Bank  Bar  (a  cocktail  lounge)  both  located  in  the  South 
Ictminal.  Pre-proposal  conference  oti  June  18.  1992  from  9:00  a.m.  to  12:00  noon  in  the  VIP  Conference  Room, 
Not Ih  Fermi nal.  Mezzanine  Level.  (Above  United  Airlines  Gates  74  and  75) 


RFP  DUE; 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT; 


Friday,  July  31,  1992 
Maximum  12  years 
SF  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS.  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
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I Bid  and  Contract  Opportunities 


VOLUME  VIII,  NO.  46 


June  5/  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  /K  DESCRIPTION 
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4170 

4171 
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4179 
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4176 

4177 

4178 

541 

542 

543 
77517 
81904 
86040 


LAN  Network  Server,  LAN  Network  Cards,  No  Substitutions 
6 ea  Monitor,  black  and  white;  "Radius"  Pivot  Model  0276  etc. 

1 ea  Copy  II,  Deluxe  Option,  1 ea  File  Maker  Pro  for  MAC  etc. 

4 ea  33  MHZ  Everex  PC  w/  IDE  Controller,  1 parallel  & 2 serial  ports 

1 ea  Book  Detection  Unit,  Free  standing.  Model  #1365,  3M  etc. 

2 ea  Everex  Step  386/25,  4MB  RAM  w/128k  cache,  1.44  MB  diskette  drive 
1 ea  DaVinci  eMail  for  DOS;  1 ea  Word  Perfect  for  Windows  etc. 

CAD  Work  Stations,  per  specifications 

1 ea  Vehicle,  Kawasaki  Utility;  Model  KAF450-B1 , gas  engine  etc. 

6 ea  Gateway  2000  25  MHZ  486SX  Microcomputer  w/64K  SRAM  etc. 

1 ea  Boring  Machine,  "Grass"  brand  Model  GMII,  etc. 

1 ea  Computer,  Everex  Step  486/33  EISA  BUS  6MG  RAM,  200  MB  hard  disk 
1 ea  NEC  5D  Monitor  w/cables;  1 ea  Artist  XJ12  Graphics  Card 
8 ea  Frame,  Main,  Sliding  window.  Flyer  #5941830  etc. 

13  ea  2 7/8  x 9 Sch.  40  term  posts;  7 ea  2 7/8  Corner  arms  etc. 

1 ea  Everex  Step  386/20sx,  4MB  RAM/1 28K  cache  etc. 

52  qt  Remover,  So-Safe  Graffitti  or  equal  (Liquid  for  porous  surfaces) 

1300  Lamp,  Min.  D.C.  Bayonet  P/N:  895 

50  ea  Gasket,  Cl  Rubber,  #150  Full  Face,  1/8"  4"  etc. 

1 ea  Computer,  Laptop,  BCC  Avanti  025,  w/  80386  CPU,  4 MB  Ram  etc. 

1 ea  Everex  Step  486/33  Megacube;  1 ea  Novell  Netware  3.11 
1 ea  Sprayer,  Power,  100  gallon,  skid  mounted,  FMC  DMlOE-100  etc. 

1,000  ea  Key  Blanks  #35-157-CP;  48  ea  1 Series  Mortise  Cylinder  etc. 

1 ea  Lettering  Machine,  transparent  tape,  LM-500  by  MAX  etc. 

1 It  LRl-2  Test  Set,  Part  351-001200-950  etc. 

Work  Stations,  Everex 

Light  Trucks  and  Vans 

Laser  Printers,  Panasonic 

Electrical  Materials,  Supplies  and  Fixtures 

Athletic  Supplies 

Security  Guard  Service  for  Real  Estate  Department 


06-10-92 

06-10-92 

06-10-92 

06-11-92 

06-11-92 

06-11-92 

06-11-92 

06-11-92 

06-12-92 

06-12-92 

06-12-92 

06-16-92 

06-16-92 

06-16-92 

06-16-92 

06-17-92 

06-17-92 

06-17-92 

06-17-92 

06-17-92 

06-17-92 

06-16-92 

06-16-92 

06-16-92 

06-16-92 

06-12-92 

06-12-92 

06-12-92 

06-08-92 

06-08-92 

06-08-92 


R.  Low 
R.  Low 
R.  Low 
R.  Low 
R.  Low 
R.  Low 
R,  Low 
R.  Low 
C.  Chavez 
R.  Fleming 
T.  Fiore 
J.  Sealy 
J.  Sealy 
J.  Sealy 
J.  Sealy 
R.  Low 
J.  Sealy 
J.  Sealy 
J.  Sealy 
J.  Sealy 
R.  Low 
J.  Sealy 
J.  Sealy 
J.  Sealy 
J.  Sealy 
R.  Low 
C.  Chavez 
R.  Low 
R.  Low 
J.  Wong 
C.  Crawford 


CONSTRUCTION 


3036R  (Informal)  WINDOW  REPLACEMENT  Window  replacement  for  the  Engineering  Building  at  San  Francisco  Airport 
Contractors  must  possess  a Class  C-17  California  Contractor's  license.  Estimate:  $45,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  10,  1992  by  2:00  p.m. 

90  days 

San  Francisco  International  Airport 

Airport,  Facilities,  Operations  and  Maintenance 

Carl  Farsai  (415)  737-7B02 


3013  REROOF  INTERNATIONAL  TERMINAL  & BOARDING  AREA  "D"  Contractor  must  possess  a Class  C-39  California 
Contractor's  license.  Estimate:  $1.025.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


June  11,  1992  until  2:00  p.m. 

153  calendar  days 
S F Airport 

Airport,  Facilities,  Operations  and  Maintenance 
William  Canales  (415)  737-7823 


91-49  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  three  Housing  Authority  Sen. 
developments  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  and  structural  I 
architectural  modifications.  Estimate:  $300,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


June  16,  1992  by  2:00  p.m. 

180  calendar  days 

345  Arguello  Blvd,  2698  California  Street  and  491  31st  Avenue 
San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319,  440  Turk  Street,  San  Francisco,  CA  94102 


1225W  ISLAIS  CREEK  TRANSPORT/STORAGE  FACILITIES,  CONTRACT  "C  Construct  3100  feet  of  12  feet  wide  and  2700 
feet  of  20  feet  wide  transport/storage  box  sewer.  Estimate:  $56.000.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


June  17,  1992  (Due  date  extended) 

2 years 
San  Francisco 
Public  Works 

Manfred  Wong  (415)  554-8227 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


6092Q  SAN  FRANCISCO  MARINA  SEAWALL  REPAIRS  Demolish  and  replace  earthquake-damaged  masonry  and  concrete 
seawalls  and  epoxy  grout  cracks  in  mortar  joints.  Estimate:  $102,128 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
60  calendar  days 
San  Francisco  Marina 
Public  Works 

Sherman  Horn  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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6658E  WATERFRONT  TRANSPORTATION  PROJECTS,  SOUTH  EMBARCADERO  PROJECT,  EMBARCADERO  SURFACE  ROADWAY  AND  MUNI 
EXTENSION  PROJECT  Demolition,  excavation,  placing  subgrade,  inspecting  sewers,  RR  track  removal,  installing  RR 
track,  overhead  contact  system,  pullboxes,  conduit,  wiring,  traffic  signals,  street  lighting,  fire/police  alarm 
sockets,  signs,  street  furniture,  signal  loop  detectors,  track  crossover  protection,  utility  conduits,  ductbanks, 
manholes,  trackway  pavement,  track  drains,  track  slab,  platform  structures,  median  islands,  sidewalks,  curbs, 
driveways,  VCP  culverts  and  sewers,  36"  RCP  sewers,  manholes  and  catchbasins,  irrigation,  water  line,  planing 
wearing  surfaces,  resurfacing,  modify  sewer  junction  structure  and  outfall,  driving  pile,  traffic  striping,  plant 
trees  and  plant  establishment.  Estimate:  $40.747.582 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
550  calendar  days 
San  Francisco 
Public  Works 

Jim  Cheng  (415)  554-8211,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5765E  WASHINGTON  - HYDE  PARK  Construct  concrete  walls,  steps  and  planters  and  install  play  equipment,  metal 
gates,  drainage  system,  landscape  planting  and  lighting.  Estimate:  $503,970 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
126  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6518E  ASIAN  ART  MUSEUM  HVAC  IMPROVEMENTS  PHASE  II  Replace  rooftop  air  handler  and  condensate  tank  and 
associated  ducts,  piping,  etc.  Estimate:  $92,540 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 

75  calendar  days 

Golden  Gate  Park,  San  Francisco 

Public  Works 

Bob  Jew  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5360A  25  VAN  NESS  TENANT  IMPROVEMENTS  Construction  and  remodeling  of  office  interiors.  Estimate:  $650,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Glenn  Hunt  (415)  557-4700 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


12Z5W  ISUIS  CREEK  TRANSPORT/STORAGE  FACILITIES,  CONTRACT  "C"  Construct  3100  feet  of  12  feet  wide  and  2700 
feet  of  20  feet  wide  transport/storage  box  sewer.  Estimate:  $56.000.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


June  17,  1992  (Due  date  extended) 

2 years 
San  Francisco 
Public  Works 

Manfred  Wong  (415)  554-8227 

Room  351,  City  Hall,  San  Francisco,  CA  94102 
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RUSSIAN  AMERICAN  COMMUNITY  CENTER  Lem  Construction,  Inc.  on  behalf  of  Russi an-Ameri can  Community  Serivces,  Inc.  I ^ 
is  requesting  sub  bids  and  quotes  from  qualified  MBE  and  WBE  subcontractors  and  material  and  equipment  suppliers!  * 
for  the  complete  demolition  and  renovation  of  two  (2)  existing  units  into  a fifteen  (15)  bedroom  Board  and  Care  * 
home.  Plans  are  available  at  the  address  below.  Work  includes:  demolition,  seismic,  handicapped  access,  5 

elevators,  electrical,  plumbing,  painting,  sprinklers  etc.  Pre-bid  conference  on  June  12.  1992  at  1:30  o.m.  at  ' 
275-277  Collins  Street.  San  Francisco.  CA.  Estimate:  $350.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  19,  1992  at  3:00  p.m.  (New  bid  due  date) 

180  days 

275-277  Collins  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Russi an-Ameri can  Community  Service 

David  Lem  (415)  285-9924,  2194  Palou  Avenue,  San  Francisco,  CA  94124 


MR-1150  MUNI  METRO  TURNAROUND  PROJECT  Prequalification  of  general  contractors  for  providing  construction 
services  to  build  an  improved  underground  turnaround  and  train  storage  facility.  Pre-submittal  conference  on 
June  12.  1992  at  2:00  p.m.  at  1155  Market  Street.  San  Francisco.  CA.  Submittals  are  due  on  June  29.  1992  bv  4:0 


KA 

M 

Es 


DUE  DATE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  29,  1992  by  4:00  p.m. 
n/a 

San  Francisco 

PUC  - Utilities  Engineering  Bureau 

Philip  Chien  (415)  554-1861,  1145  Market  Street,  San  Francisco,  CA  94103 


WEST  BAY  COMMUNITY  CENTER  TENANT  IMPROVEMENTS  Installation  of  kitchen  equipment,  completion  of  kitchen  tenant 
improvements,  installation  on  finishes  in  childcare  rooms  and  cabinetry.  Installation  of  playground  equipment. 
Pre-bid  conference  on  June  15.  1992  at  1:00  p.m.  at  1290  Fillmore.  San  Francisco.  CA.  Attendance  is  mandatory. 
Estimate:  $180,000 


66! 

Sir 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  29,  1992,  5:00  p.m. 

4 months 

1290  Fillmore  Street,  San  Francisco,  CA  94115 
Mayor's  Office  of  Community  Development 

Mark  Adams  / Stanton  & Assoc  (415)  433-1334,  98  Battery  St.  Suite  300,  S.  F.,  CA  94111 


6645E  HERBST  THEATRE  INSTALL  DIMMER  SYSTEM  PHASE  III  Replace  border  lights  and  floor  pocket  inserts,  install 
dimmer  rack  central  module,  dimmer  modules,  celing  outlets  and  conduit  and  lighting.  Estimate:  $65,000 


491! 

ceil 

spec 

m 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  1,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6132E  BAYVIEH  PLAYGROUND  IMPROVEMENTS  Install  play  equipment,  surfacing  and  picnic  tables,  construct  asphalt 
concrete  paving,  concrete  curbs  and  seats,  modify  irrigation  system  and  plant  trees  and  shrubs.  Estimate: 
$135,400 


ENILl 

It. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  1,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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25-17210  YWCA  OF  SAN  FRANCISCO  Modification  and  alteration  of  the  existing  first  floor  conference  and  lobby. 
It  also  includes  a new  handrail  at  the  stair  to  the  second  floor  and  new  fire  sprinklers  and  new  windows  at  a 
second  floor  classroom.  Pre-bid  conference  on  Wednesday  June  17.  1992  at  10:00  a.m.  at  the  YWCA.  1830  Sutter 
Street.  San  Francisco.  CA  94115.  Estimate:  $18,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday,  July  2,  1992 
2 months 

1830  Sutter  Street,  San  Francisco,  CA  94115 
Mayor's  Office  of  Housing  - YWCA,  Western  Addition 
Gwen  Tillman  (415)  921-3814 
1830  Sutter  Street,  San  Francisco,  CA  94115 


WAREHOUSE  - GALVEZ  AVENUE  Demolition  of  existing  structures  and  construction  of  18,000  square  foot  two  story 
warehouse.  Pre-bid  conference  on  June  19.  1992  at  2:00  p.m.  at  1669-1683  Galvez  Avenue.  San  Francisco. 
Estimate:  $800,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  6,  1992 
9 months 

1669-1683  Galvez  Avenue,  San  Francisco 
Mayor's  Office  of  Housing  - Institute  on  Aging 

Martin  Chin  (415)  399-9302,  580  Washington  street,  San  Francisco,  CA  94111 


6685E  AUXILIARY  WATER  SUPPLY  EXTENSION  Install  Auxiliary  Water  Supply  System  (AWSS)  facilities  on  Mission 
Street,  Bosworth  Street  to  29th  Street.  Estimate:  $1,008,700 


BID  DUE: 
DURATION: 
LOCATION: 
DURATION: 
CONTACT: 


July  15,  1992 

270  calendar  days 

San  Francisco 

Public  Works 

Bob  Jew  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


4919A  SURGICENTER  REMODEL  AND  EXPANSION  SAN  FRANCISCO  GENERAL  HOSPITAL  Demolition  of  floors,  walls  and 
ceilings,  remodeling  including  mechanical,  plumbing  and  electrical  and  construction  of  new  surgery  and  associated 
spaces.  Pre-bid  conference  on  July  2.  1992  at  1:00  p.m.  in  Carr  Auditorium.  San  Francisco  Genera!  Hospital. 
Building  #3.  Estimate:  $268.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  15,  1992 
250  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Phil  Sowers  (415)  557-4700 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


EMILY  MATEO  - CODE  COMPLIANCE  REPAIRS  Pre-bid  walk-throuah  on  June  12.  1992  from  1:00  p.m.  to  3:00  p.m.  at 
1150  Munich  Street.  San  Francisco.  All  Bidders  Must  Attend  the  Wal k-Throuah. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


See  contact  person  for  date 
90  days  maximum 
1150  Munich  Street 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp. 

Hilyard  Wiggins  (415)  554-8904  or  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 
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CONSULTANTS 


RECORDS  MANAGEMENT  DATABASE  The  Department  of  Public  Works  is  seeking  proposals  for  data  entry  services  for  an 
online  Residential  Records  Database  and  associated  programs.  The  work  will  be  to  transcribe  information  from 
paper  forms  into  a PC  readable  file  suitable  for  building  an  Oracle  Database  Table. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 

June  8,  1992 
One  (1)  year 
San  Francisco 
Publ i c Works 

James  Albert  (415)  558-6227 

524  Golden  Gate  Avenue,  2nd  floor,  San  Francisco,  CA  94102 

PHOTOGRAPHIC  SURVEY  Photographic  survey  of  buildings  near  excavation  sites  for  construction  of  new  cisterns 
The  survey  will  be  used  to  document  the  condition  of  buildings  before  excavation  in  case  of  claims  that 
excavation  caused  property  damage. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 

June  8,  1992 
One  ( 1 ) year 
San  Francisco 
Public  Works 

Bob  Jew  (415)  431-9430,  1550  Evans  Avenue,  San  Francisco,  CA  94124 

GEOTECHNICAL  STUDY  FOR  SEISMIC  RETROFIT  OF  PEDESTRIAN  OVERCROSSINGS  Geotechnical  engineering  services  for 
evaluation  and  recommendations  for  the  seismic  retrofit  of  the  two  pedestrian  overcrossings  at  Steiner 


Street/Geary  Blvd. 

and  Gilman  Avenue/Griffith  Street. 

BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 

June  26,  1992 
One  month 
San  Francisco 
Public  Works 

David  Leung  (415)  554-8350,  1680  Mission  Street,  1st  floor,  San  Francisco,  CA  94103 

» • * CONCESSION  OR  LEASE  * * * 

LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  457  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airline 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  Minimum  Annual  Guarantee:  $12,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 

June  24,  1992  before  3:00  p.m. 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 
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PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 year  term  wi th  3 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


SUBLEASE  FOR  FOOD  & BEVERAGE  FACILITY  Sublease  opportunity  with  Host  International  to  operate  "The  Hangar 
Restaurant"  (coffee  shop  and  cocktail  lounge)  and  the  employee  cafeteria  #2  (Employee  cafeterial  with  Pizza  Hut 
Kiosk),  both  located  in  the  South  Terminal  at  San  Francisco  Airport.  Sublease  awarded  to  Minority  or  Woman 
Business  Enterprise  which  has  been  certified  or  registered  by  the  Human  Rights  Commission. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  26,  1992 

Six  (6)  two-year  options  (maximum  12  years) 
South  Terminal,  San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


HOST  FOOD  AND  BEVERAGE  OPPORTUNITY  Food  and  beverage  opportunity  for  minority  and  woman-owned  businesses  to 
operate  the  La  Strada  (a  cocktail  lounge)  and  the  Fog  Bank  Bar  (a  cocktail  lounge)  both  located  in  the  South 
Terminal.  Pre-proposal  conference  on  June  18.  1992  from  9:00  a.m.  to  12:00  noon  in  the  VIP  Conference  Room. 
North  Terminal.  Mezzanine  Level.  (Above  United  Airlines  Gates  74  and  75) 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  July  31,  1992 
Maximum  12  years 
SF  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS.  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures.  ||i 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  itr ms  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  H _ DESCRIPTION 


DATE  DUE BUYER 


^160 

^167 

^160 

^1160 

^173 

^176 

4177 

4178 

4170 

4171 

4172 

4173 

4174 

4179 

4181 

4182 
418.1 
4188 

4180 

4187 

4188 

4190 

4191 

4192 
419  ! 
4194 
4102 
4163 
4104 
4108 
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1 ea  Computer,  Everex  Step  486/33  EISA  BUS  6MG  RAM,  200  MB  hard  disk  06-16-92 
1 ea  NEC  5D  Monitor  w/cables;  1 ea  Artist  XJ12  Graphics  Card  06-16-92 
8 ea  Frame,  Main,  Sliding  window,  Flyer  #5941830  etc.  06-16-92 
13  ea  2 7/8  x 9 Sch.  40  term  posts;  7 ea  2 7/8  Corner  arms  etc.  06-16-92 
1 ea  Sprayer,  Power,  100  gallon,  skid  mounted,  FMC  DMlOE-100  etc.  06-16-92 
1,000  ea  Key  Blanks  #35-157-CP;  48  ea  1 Series  Mortise  Cylinder  etc.  06-16-92 
1 ea  Lettering  Machine,  transparent  tape,  LM-500  by  MAX  etc.  06-16-92 
1 It  LRl-2  Test  Set,  Part  351-001200-950  etc.  06-16-92 
1 ea  Everex  Step  386/20sx,  4MB  RAM/128K  cache  etc.  06-17-92 
52  qt  Remover,  So-Safe  Graffitti  or  equal  (Liquid  for  porous  surfaces)  06-17-92 
1300  Lamp,  Min.  D.C.  Bayonet  P/N:  895  06-17-92 
50  ea  Gasket,  Cl  Rubber,  #150  Full  Face,  1/8"  4"  etc.  06-17-92 
1 ea  Computer,  Laptop,  BCC  Avanti  025,  w/  80386  CPU,  4 MB  Ram  etc.  06-17-92 
1 ea  Everex  Step  486/33  Megacube;  1 ea  Novell  Netware  3.11  06-17-92 
1 un  Furnish  & install  new  doors  to  Coit  Tower  06-18-92 
1 ea  Plain  Paper  Fax  Unit,  Model  9100,  Pitney-Bowes  or  Equal  etc.  06-18-92 
45  ea  Detector,  Leak,  Aux.  control  panel,  Flyer  #5990153  06-18-92 
1 ea  Portable  Fume  and  Dust  Collection  System,  Farr  etc.  06-18-92 
1330  ea  Brush,  Carbon,  LRV  Traction  motor,  C.G.  EG7097  06-18-92 
76  ea  Timer,  P/N;  CZ-746  06-18-92 
15  ea  Pole,  25  ft.  Class  2;  15  ea  Pole,  30  ft.  Class  2 etc.  06-18-92 
1 ea  AST  Premium  Exec  386SX/25  model  83V/4  etc.  06-18-92 
8 ea  Everex  Step  386/25;  1 ea  Everex  Step  386/33;  1 ea  Compaq  Lite/25  06-18-92 

1 ea  HP  Laser  Jet  HID  w/2  additional  megabytes  memory,  legal  tray  etc.  06-18-92 

2 ea  Compaq  Deskpro  386/25,  Model  60,  25MHz,  Compaq  60MB  etc.  06-18-92 
1 ea  Everex  Step  Server,  486/33,  Tower  Case,  P/N  EX0-2616M-SVST  etc.  06-18-92 
Meat,  Poultry  & Fish  for  the  Month  of  July  1992  06-19-92 
Fresh  Fruit  and  Vegetables  06-19-92 
Meat  & Poultry  for  the  Month  of  July  1992,  Camp  Mather  06-19-92 
Fresh  Fruit  & Vegetables,  Potatoes  & Onions  for  Camp  Mather  for  July  06-19-92 
Janitorial  Service  for  25  Van  Ness,  Mandatory  Pre-bid  June  15,  1992  06-19-92 
Meal  Delivery  System  for  the  Public  Health  Department  06-26-92 
M.A.N.  Coach  Parts  06-19-92 
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R.  Low 
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C.  Crawford 
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CONSTRUCTION 


91->19  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  three  Housing  Authority  Senior 
developments  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  and  structural  & 
architectural  modifications.  Estimate:  $300,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  16,  1992  by  2:00  p.m. 

180  calendar  days 

345  Arguello  Blvd,  2698  California  Street  and  491  31st  Avenue 
San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319,  440  Turk  Street,  San  Francisco,  CA  94102 


1225H  ISLAIS  CREEK  TRANSPORT/STORAGE  FACILITIES.  CONTRACT  "C"  Construct  3100  feet  of  12  feet  wide  and  2700 
feet  of  20  feet  wide  transport/storage  box  sewer.  Estimate:  $56.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992  (Due  date  extended) 

2 years 
San  Francisco 
Publ i c Works 

Manfred  Wong  (415)  554-8227 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


6092Q  SAN  FRANCISCO  MARINA  SEAWALL  REPAIRS  Demolish  and  replace  earthquake-damaged  masonry  and  concrete 
seawalls  and  epoxy  grout  cracks  in  mortar  joints.  Estimate:  $102,128 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
60  calendar  days 
San  Francisco  Marina 
Public  Works 

Sherman  Horn  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6658E  WATERFRONT  TRANSPORTATION  PROJECTS,  SOUTH  EMBARCADERO  PROJECT,  EMBARCADERO  SURFACE  ROADWAY  AND  MUNI 
EXTENSION  PROJECT  Demolition,  excavation,  placing  subgrade,  inspecting  sewers,  RR  track  removal,  installing  RR 
track,  overhead  contact  system,  pullboxes,  conduit,  wiring,  traffic  signals,  street  lighting,  fire/police  alarm 
sockets,  signs,  street  furniture,  signal  loop  detectors,  track  crossover  protection,  utility  conduits,  ductbanks, 
manholes,  trackway  pavement,  track  drains,  track  slab,  platform  structures,  median  islands,  sidewalks,  curbs, 
driveways,  VCP  culverts  and  sewers,  36"  RCP  sewers,  manholes  and  catchbasins,  irrigation,  water  line,  planing 
wearing  surfaces,  resurfacing,  modify  sewer  junction  structure  and  outfall,  driving  pile,  traffic  striping,  planl 
trees  and  plant  establishment.  Estimate:  $40.747.582 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
550  calendar  days 
San  Francisco 
Publ i c Works 

Jim  Cheng  (415)  554-8211,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5765E  WASHINGTON  - HYDE  PARK  Construct  concrete  walls,  steps  and  planters  and  install  play  equipment,  metal 
gates,  drainage  system,  landscape  planting  and  lighting.  Estimate:  $503,970 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 
126  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6518E  ASIAN  ART  MUSEUM  HVAC  IMPROVEMENTS  PHASE  II  Replace  rooftop  air  handler  and  condensate  tank  and 
associated  ducts,  piping,  etc.  Estimate:  $92,540 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992 

75  calendar  days 

Golden  Gate  Park,  San  Francisco 

Public  Works 

Bob  Jew  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


1225W  ISL7VIS  CREEK  TRANSPORT/STORAGE  FACILITIES,  CONTRACT  "C"  Construct  3100  feet  of  12  feet  wide  and  2700 
feet  of  20  feet  wide  transport/storage  box  sewer.  Estimate:  $56.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992  (Due  date  extended) 

2 years 
San  Francisco 
Pubi i c Works 

Manfred  Wong  (415)  554-8227 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


3368H  GEARY  BOULEVARD  14TH  AVENUE  TO  16TH  AVENUE  SEWER  REPLACEMENT  Construct  a 27-inch  RCP  sewer  by  open 
trench  or  microtunneling,  side  sewer  connections  and  manholes.  Estimate:  $225,525 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  17,  1992  (Due  date  extended) 

45  calendar  days 
San  Francisco 
Public  Works 

P.  T.  Law  (415)  554-8325 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


RUSSIAN  AMERICAN  COMMUNITY  CENTER  Lem  Construction,  Inc.  on  behalf  of  Russi an-Ameri can  Community  Serivces,  Inc. 
is  requesting  sub  bids  and  quotes  from  qualified  MBE  and  WBE  subcontractors  and  material  and  equipment  suppliers 
for  the  complete  demolition  and  renovation  of  two  (2)  existing  units  into  a fifteen  (15)  bedroom  Board  and  Care 
home.  Plans  are  available  at  the  address  below.  Work  includes:  demolition,  seismic,  handicapped  access, 
elevators,  electrical,  plumbing,  painting,  sprinklers  etc.  Estimate:  $350.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  19,  1992  at  3:00  p.m.  (New  bid  due  date) 

180  days 

275-277  Collins  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Russi an-Ameri can  Community  Service 

David  Lem  (415)  285-9924,  2194  Palou  Avenue,  San  Francisco,  CA  94124 
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MR-1150  MUNI  METRO  TURNAROUND  niOJECT  Prequalification  of  general  contractors  for  providing  construction 
services  to  build  an  improved  underground  turnaround  and  train  storage  facility. 


DUE  DATE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  29,  1992  by  4:00  p.m. 
n/a 

San  Francisco 

PUC  - Utilities  Engineering  Bureau 

Philip  Chien  (415)  554-1861,  1145  Market  Street,  San  Francisco,  CA  94101 


VfEST  BAY  COMMUNITY  CENTER  TENANT  IMPROVEMENTS  Installation  of  kitchen  equipment,  completion  of  kitchen  tenant 
improvements,  installation  on  finishes  in  childcare  rooms  and  cabinetry.  Installation  of  playground  equipment 
r I e-bid  conference  on  June  15.  1992  at  1:00  p.m.  at  1290  Fillmore.  San  Francisco.  CA.  Attend an c e_ is  mandat o ry 
Estimate:  $180.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  29,  1992,  5:00  p.m. 

4 months 

1290  Fillmore  Street,  San  Francisco,  CA  94115 
Mayor's  Office  of  Community  Development 

Mark  Adams  / Stanton  & Assoc  (415)  433-1334,  98  Battery  St.  Suite  300,  S. 


CA  94111 


6645E  HERBST  THEATRE  INSTALL  DIMMER  SYSTEM  PHASE  III  Replace  border  lights  and  floor  pocket  inserts,  install 
dimmer  rack  central  module,  dimmer  modules,  celing  outlets  and  conduit  and  lighting.  Estimate:  $65,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  1,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6132E  BAYVIEW  PLAYGROUND  IMPROVEMENTS  Install  play  equipment,  surfacing  and  picnic  tables,  construct  asphalt 
concrete  paving,  concrete  curbs  and  seats,  modify  irrigation  system  and  plant  trees  and  shrubs.  Estimate; 
$135,400 


BID  DUE: 
DURATION; 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  1,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5360A  25  VAN  NESS  AVENUE  TENANT  IMPROVEMENTS  Construction  and  remodeling  of  office  interiors.  Estimate: 

$650,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  1,  1992  (Due  date  extended) 

90  calendar  days 
San  Francisco 
Public  Works 

Glenn  Hunt  (415)  557-4700 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 
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Z5-17210  YWCA  OF  SAN  FRANCISCO  Modification  and  alteration  of  the  existing  first  floor  conference  and  lobby. 
It  also  includes  a new  handrail  at  the  stair  to  the  second  floor  and  new  fire  sprinklers  and  new  windows  at  a 
second  floor  classroom.  Pre-bid  conference  on  Wednesday  June  17.  1992  at  10:00  a.m.  at  the  YWCA.  1830  Sutter 
Street.  San  Francisco.  CA  94115.  Estimate:  $18.000 


BID  DUE; 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


Thursday,  July  2,  1992 
2 months 

1830  Sutter  Street,  San  Francisco,  CA  94115 
Mayor's  Office  of  Housing  - YWCA,  Western  Addition 
Gwen  Tillman  (415)  921-3814 
1830  Sutter  Street,  San  Francisco,  CA  94115 


WAREHOUSE  - GALVEZ  AVENUE  Demolition  of  existing  structures  and  construction  of  18,000  square  foot  two  story 
warehouse.  Pre-bid  conference  on  June  19.  1992  at  2:00  p.m.  at  770  Golden  Gate  Ave..  3rd  floor.  San  Francisco 
(New  location  for  Pre-bid  conference.)  Estimate:  $800.000 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  6,  1992 
9 months 

1669-1683  Galvez  Avenue,  San  Fiancisco 
Mayor's  Office  of  Housing  - Institute  on  Aging 

Martin  Chin  (415)  399-9302,  530  Washington  street,  San  Francisco,  CA  94111 


WD-2123  CDD  MACHINE  SHOP  UPGRADE  Remodeling  mezzanine  air  space  within  the  existing  Machine  Shop  Building 
into  two  offices.  Constructin  includes  excavation,  concrete  foundation,  structural  steel  framing,  elevated 
concrete  slab,  HVAC  system,  electrical  panels,  utilities,  archi tectrual  finishes  and  office  furnishings.  Pre-bi d 
conference  on  June  26.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco.  Estimate:  $225.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  13,  1992 

120  calendar  days 

1990  Newcomb  Avenue 

San  Francisco  Water  Department 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  San  Francisco,  CA  94103 


6685E  AUXILIARY  WATER  SUPPLY  EXTENSION  Install  Auxiliary  Water  Supply  System  (AWSS)  facilities  on  Mission 
Street,  Bosworth  Street  to  29th  Street.  Estimate:  $1,008,700 


BID  DUE: 
DURATION 
LOCATION 
DURATION 
CONTACT: 


July  15,  1992 
270  calendar  days 
San  Francisco 
Publ i c Works 

Bob  Jew  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


4919A  SURGICENTER  REMODEL  AND  EXPANSION  SAN  FRANCISCO  GENERAL  HOSPITAL  Demolition  of  floors,  walls  and 
ceilings,  remodeling  including  mechanical,  plumbing  and  electrical  and  construction  of  new  surgery  and  associated 
•'Patps.  Pre-bid  conference  on  July  2.  1992  at  1:00  p.m.  in  Carr  Auditorium.  San  Francisco  General  Hospital. 

Build inq  #3.  Estimate:  $268.000 


RID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT; 


July  15.  1992 
250  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Phil  Sowers  (415)  557-4700,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 
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3H58W  SEWER  REPLACEMENT  Replace  500'  of  12"  sewer  with  12"  VCP  sewer,  construct  10"  VCP  culverts,  6"  or  8" 

VCP  side  sewer  connections  and  concrete  manholes,  replace  ratchbasin  frame  and  grating,  televise  side  sewers  and 
repair  or  replace  defective  side  sewers.  Work  to  be  performed  on  Brannan  Street,  Dore  Street  to  Ninth  Street  and 
Mason  Street,  Beacli  Street  to  Jefferson  Street.  Estimate:  $121,340 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  15,  1992 
36  calendar  days 
San  Francisco 
Publ i c Works 

P.T.  Law  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


3357W  (REV)  SEWER  LINING  GEARY  BOULEVARD,  ARGUELLO  BLVD  TO  5TH  AVENUE  Line  existing  27"  and  28"  diameter  and 
2'  10"  X 42"  brick  sewers  with  cured  in-plane  pipe  or  PVC  liner.  Estimate:  $408,928 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  15,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco.  CA  94102 


CALIFORNIA  AIDS  INTERVENTION  TRAINING  CENTER  REHABILITATION  PROJECT  Heat/ventilation  system;  Electrical 
upgrade:  Exit  signs  and  lights;  Emergency  lights;  Disabled  accessible  unisex  toilet;  Windows;  Partitions; 
Doors/Frames  and  Hardware;  Counters/cabinets/sink;  Other  Miscellaneous  Items.  Pre-bid  conference  on  July  16. 

1 9_92  at  9:30  a.m.  at  507  Divisadero  Street.  San  Francisco.  CA  94117. Attendance  at  the  pre-b i i_cgn fjerejice  i s 

man d atorv.  Estimate:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  23,  1992  - Thursday 
90  days 

507  Divisadero  Street,  San  Francisco 

Mayor's  Offic  of  Housing  and  Community  Development  - CA  AIDS  Intervention  Training  Center 
Karen  Norman  (415)  922-6135,  507  Divisadero,  S.F.,  CA  94117 


EMILY  MATEO  - CODE  COMPLIANCE  REPAIRS 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


See  contact  person  for  date 
90  days  maximum 
1 1 50  Munich  Street 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp. 

Hilyard  Wiggins  (415)  554-8904  or  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 


" CONSULTANTS  * 


GEOTECHNICAL  STUDY  FOR  SEISMIC  RETROFIT  OF  PEDESTRIAN  OVERCROSSINGS  Geotechnical  engineering  services  for 
evaluation  and  recommendations  for  the  seismic  retrofit  of  the  two  pedestrian  overcrossings  at  Steiner 
Street/Geary  Blvd.  and  Gilman  Avenue/Griffith  Street. 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT; 

CONTACT: 


June  26,  1992 
One  month 
San  Francisco 
Publ i c Works 

David  Leung  (415)  554-8350,  1680  Mission  Street,  1st  floor,  San  Francisco,  CA  94103 


CONSTRUCTION  MANAGEMENT  SERVICES  - WATERFRONT  TRANSPORTATION  PROJECTS  Construction  Management  Support  Services 
including  inspection,  construction  schedule  analysis,  contract  administration,  cost  estimating,  safety 
ifispection,  pre  and  post  construction  surveys,  specialized  inspection  and  testing,  noise  monitoring  and 
archaelogi cal  services.  Pre-bid  conference  on  June  22,  199Z  at  9:00  a.m.  at  1680  Mission  Street.  4th  floor.  San 
franci sco. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  13,  1992 
2 1/2  years 
San  Francisco 
Public  Works 

James  Cheng  (415)  554-8200 

1680  Mission  Street,  4th  floor,  San  Francisco,  CA  94103 


LONG  RANGE  PLANNING  The  San  Francisco  Art  Commission  would  like  to  engage  a professional  planning  consultant  or 
a team  of  consultants  to  guide  and  coordinate  the  long  range  and  strategic  planning  process  for  the  Commission 
and  to  help  define  the  Commission's  role  within  the  City's  Arts  Policy  Plan. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  27,  1992 

12  months 

San  Francisco 

S.  F.  Arts  Commission 

Lemora  Martin  (415)  554-9671 

25  Van  Ness  Avenue,  Suite  240,  San  Francisco,  CA  94102 


* * CONCESSION  OR  LEASE  * * * 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  457  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  Minimum  Annual  Guarantee:  $12,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  24,  1992  before  3:00  p.m. 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Grumpier,  (415)  876-2215 


PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 year  term 

San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 
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SUBLEASE  FOR  FOOD  & BEVERAGE  FACILITY  Sublease  opportunity  with  Host  International  to  operate  "The  Hangar 
Restaurant"  (coffee  shop  and  cocktail  lounge)  and  the  employee  cafeteria  #2  (Employee  cafeterial  with  Pizza  Hul 
Kiosk),  both  located  in  the  South  Terminal  at  San  Francisco  Airport.  Sublease  awarded  to  Minority  or  Woman 
Business  Enterprise  which  has  been  certified  or  registered  by  the  Human  Rights  Commission. 


RFP  DUE; 

DURATION; 

LOCATION; 

DEPARTMENT; 

CONTACT; 


June  26,  1992 

Six  (6)  two-year  options  (maximum  12  years) 
South  Terminal,  San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Grumpier  (415)  876-2215 


HOST  FOOD  AND  BEVERAGE  OPPORTUNITY  Food  and  beverage  opportunity  for  minority  and  woman-owned  businesses  to 
operate  the  La  Strada  (a  cocktail  lounge)  and  the  Fog  Bank  Bar  (a  cocktail  lounge)  both  located  in  the  South 
Terminal . Pre-proposal  conference  on  June  18.  1992  from  9;00  a.m.  to  12;00  noon  in  the  VIP  Conference  Room. 
North  Terminal.  Mezzanine  Level.  (Above  United  Airlines  Gates  74  and  75) 


RFP  DUE; 
DURATION; 
LOCATION; 
DEPARTMENT; 
CONTACT ; 


Friday,  July  31,  1992 
Maximum  12  years 
SF  Airport 

Airport,  Business  and  Finance 
Sandra  Grumpier,  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A nx)re  detailed  description  or  specification  of  the  commodity  or  senrice  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


D06UMENTS  DEffr. 
3 i 1992 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


[Bjd  and  Contract  Opportunities 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


•r 


1 

i 

i 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 

4238  500,000  ea  Stickers,  2x2,  white,  litho,  glossy  finish,  rolls  of  100 

4239  18  ea  26"  Transformer  cooling  fan,  Model  TC26-6HB,  1/6  hp  1140  RPM 

4240  520  ea  Ball,  Rubber/Neoprene  w/  fittings  & stainless  steel  wire  chain 

4241  27  ea  Disc  Set  (speed  sensor)  Ground  Brush  for  LRV  Motored  truck  assembly 

4242  8,000  sq  ft  Hardi shake  Roof  Shakes,  Dark  Grey  #130  or  Earth  Brown  #150 

4243  1 ea  Honing  Machine  .060"  to  6.5"  bores,  1/8"  to  16"  bore  lengths  etc. 

4244  9 ea  Pole,  trolley  w/simplex  fitting,  below  ground  base  (ATEA  #761) 

4245  57  ea  Strap,  Resistor,  P/N:  2003542-1  etc. 

4263  2 ea  CC:  Mail  Network  Schedule  II  5 User  Pack  etc. 

4264  1 Novell  Netware  3270  LAN  Workstations  for  Windows  Server  License 

4265  100  ea  Holsters,  3 step  release  system,  Baretta  92F  9mm  etc. 

4256  1 ea  Shrink  Packaging  System,  X-Rite  Model  710,  Automatic  or  equal 

4255  1 ea  Chart  Recorder,  Portable,  Battery  operated,  8 channel  etc. 

4254  1 ea  Electrostatic  Platemaker,  Mul ti graphi cs  Model  EP-888  etc. 

4276  1 ea  Ai r Plasma  Cutting  System,  Hypertherm  Model  Max  40  System 

546  Moving  and  Installation  Services  for  Dept  of  Social  Services 
75011A  Signs,  Traffic,  Various 


txl 


DATE  DUE  BUYER 


06-25-92 

06-25-92 

06-25-92 

06-25-92 

06-25-92 

06-26-92 

06-26-92 

06-26-92 

06-26-92 

06-26-92 

06-26-92 

06-26-92 

06-26-92 

06-26-92 

06-30-92 

06- 26-92 

07- 10-92 


J.  Louie 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
C.  Crawford 
C.  Crawford 
R.  Fleming 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Wong 
J.  Louie 


(W) 


CONSTRUCTION 


NR-1150  HUNI  METRO  TURNAROUND  PROJECT  Prequali f i cati on  of  general  contractors  for  providing  construction 
services  to  build  an  improved  underground  turnaround  and  train  storage  facility. 


DUE  DATE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


June  29.  1992  by  4:00  p.m. 
n/a 

San  Francisco 

PUC  - Utilities  Engineering  Bureau 

Philip  Chien  (415)  554-1861,  1145  Market  Street,  San  Francisco,  CA  94103 


WEST  BAY  COMMUNITY  CENTER  TENANT  IMPROVEMENTS  Installation  of  kitchen  equipment,  completion  of  kitchen  tenan 
improvements,  installation  of  finishes  in  childcare  rooms  and  cabinetry.  Installation  of  playground  equipmen 
Egtlm^te:  $180.000 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  29,  1992,  5:00  p.m. 

4 months 

1290  Fillmore  Street,  San  Francisco,  CA  94115 
Mayor's  Office  of  Community  Development 

Mark  Adams  / Stanton  & Assoc  (415)  433-1334,  98  Battery  St.  Suite  300, 


F.,  CA  94111 


6645E  HERBST  THEATRE  INSTALL  DIMMER  SYSTEM  PHASE  III  Replace  border  lights  and  floor  pocket  inserts,  instal 
dimmer  rack  control  module,  dimmer  modules,  ceiling  outlets  and  conduit  and  lighting.  Estimate:  $65,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


July  1,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


613ZE  BAYVIEH  PLAY(5ROUND  IMPROVEMENTS  Install  play  equipment,  surfacing  and  picnic  tables,  construct  asphal 
concrete  paving,  concrete  curbs  and  seats,  modify  irrigation  system  and  plant  trees  and  shrubs.  Estimate: 
$135,400 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


July  1,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5360A  25  VAN  NESS  AVENUE  TENANT  IMPROVEMENTS  Construction  and  remodeling  of  office  interiors.  Estimate: 

$650,000 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


July  1,  1992  (Due  date  extended) 

90  calendar  days 
San  Francisco 
Public  Works 

Glenn  Hunt  (415)  557-4700 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 
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66i8E  WATERFRONT  TRANSPORTATION  PROJECTS,  SOUTH  EMBARCADERO  PROJECT,  EMBARCADERO  SURFACE  ROADWAY  AND  HUNI 
EXTENSION  PROJECT  Demolition,  excavation,  placing  subgrade,  inspecting  sewers,  RR  track  removal,  installing  RR 
track,  overhead  contact  system,  pullboxes,  conduit,  wiring,  traffic  signals,  street  lighting,  fire/police  alarm 
sockets,  signs,  street  furniture,  signal  loop  detectors,  track  crossover  protection,  utility  conduits,  ductbanks, 
manholes,  trackway  pavement,  track  drains,  track  slab,  platform  structures,  median  islands,  sidewalks,  curbs, 
driveways,  VCP  culverts  and  sewers,  36"  RCP  sewers,  manholes  and  catchbasins,  irrigation,  water  line,  planing 
wearing  surfaces,  resurfacing,  modify  sewer  junction  structure  and  outfall,  driving  pile,  traffic  striping,  plant 
trees  and  plant  establishment.  Estimate:  $40.747.582 


" tenant 
lypsenl 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  1,  1992  (Due  date  extended) 

550  calendar  days 
San  Francisco 
Public  Works 

Jim  Cheng  (415)  554-8211,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


25-17210  YWCA  OF  SAN  FRANCISCO  Modification  and  alteration  of  the  existing  first  floor  conference  and  lobby, 
(t  also  includes  a new  handrail  at  the  stair  to  the  second  floor  and  new  fire  sprinklers  and  new  windows  at  a 
second  floor  classroom.  Estimate:  $18.000 


94111 


insta) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday,  July  2,  1992 
2 months 

1830  Sutter  Street,  San  Francisco,  CA  94115 
Mayor's  Office  of  Housing  - YWCA,  Western  Addition 
Gwen  Tillman  (415)  921-3814 
1830  Sutter  Street,  San  Francisco,  CA  94115 


lAREHOUSE  - GALVEZ  AVENUE  Demolition  of  existing  structures  and  construction  of  18,000  square  foot  two  story 
jarehouse.  Estimate:  $800.000 


t asphilj 
■ate:  | 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  6,  1992 
9 months 

1669-1683  Galvez  Avenue,  San  Francisco 
Mayor's  Office  of  Housing  - Institute  on  Aging 

Martin  Chin  (415)  399-9302,  580  Washington  street,  San  Francisco,  CA  94111 


0-2123  CDD  MACHINE  SHOP  UPGRADE  Remodeling  mezzanine  air  space  within  the  existing  Machine  Shop  Building 
ito  two  offices.  Construction  includes  excavation,  concrete  foundation,  structural  steel  framing,  elevated 
Jncrete  slab,  HVAC  system,  electrical  panels,  utilities,  architectural  finishes  and  office  furnishings.  Pre-bid 
inference  PQ  Jgne  26.  1992  at  10:00  a.m.  at  2640  Geary  Blvd.,  San  Francisco.  Estimate:  $225.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  13,  1992 

120  calendar  days 

1990  Newcomb  Avenue 

San  Francisco  Water  Department 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  San  Francisco,  CA  94103 
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6685E  AUXILIARY  ViATER  SUPPLY  EXTENSION  Install  Auxiliary  Water  Supply  System  (AWSS)  facilities  on  Mission 
Street,  Bosworth  Street  to  29th  Street.  Estimate:  $1,008,700 


BID  DUE: 
DURATION: 
LOCATION: 
DURATION: 
CONTACT: 


July  15.  1992 
270  calendar  days 
San  Francisco 
Public  Works 

Bob  Jew  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


4919A  SURGICENTER  REMODEL  AND  EXPANSION  SAN  FRANCISCO  GENERAL  HOSPITAL  Demolition  of  floors,  walls  and 
ceilings,  remodeling  including  mechanical,  plumbing  and  electrical  and  construction  of  new  surgery  and  associ 
spaces.  Pre-bid  conference  on  July  2,  1992  at  1:00  p.m.  in  Carr  Auditorium.  San  Francisco  General  Hospital. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


July  15,  1992 
250  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Phil  Sowers  (415)  557-4700,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


3358H  SEWER  REPLACEMENT  Replace  500'  of  12"  sewer  with  12"  VCP  sewer,  construct  10"  VCP  culverts,  6"  or  8" 
VCP  side  sewer  connections  and  concrete  manholes,  replace  catchbasin  frame  and  g'^ating,  televise  side  sewers  a 
repair  or  replace  defective  side  sewers.  Work  to  be  performed  on  Brannan  Street,  Dore  Street  to  Ninth  Street 
Mason  Street,  Beach  Street  to  Jefferson  Street.  Estimate:  $121,340 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  15,  1992 
36  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


3357W  (REV)  SEWER  LINING  GEARY  BOULEVARD,  ARGUELLO  BLVD  TO  5TH  AVENUE  Line  existing  27"  and  28"  diameter  and 
2'  10"  X 42"  brick  sewers  with  cured  in-plane  pipe  or  PVC  liner.  Estimate:  $408,928 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  15,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


WD-2064  DUCTILE  IRON  MAIN  INSTALLATION  Work  consists  of  furnishing  and  installing  approximately  7,700  lineff 
feet  of  a 36  inch  diameter  by  5/16  inch  plate  welded  steel  pipe  water  main  in  Dolores  Street,  25th  Street, 
Sanchez  and  22nd  Street.  Pre-bid  conference  on  July  1.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco. 


27.400 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT : 


July  21,  1992 
300  calendar  days 

Dolores  Street,  25th  Street,  Sanchez  Street  and  22nd  Street 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207 

1145  Market  Street,  San  Francisco,  CA  94103 


Page  4 


HD-Z136  REPAVING  OF  STREET  AND  SIDEWALK  OPENINGS  Work  consists  of  paving  streets  and  sidewalk  openings 
excavated  by  the  forces  of  the  San  Francisco  Water  Department.  Pre-bid  conference  on  July  1.  1992  at  10:00  a.m, 
at  2640  Geary  Blvd.  San  Francisco.  CA.  Estimate:  $1.387,780 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  21,  1992 

One  (1)  year 

San  Francisco 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207 

1145  Market  Street,  San  Francisco,  CA 


94103 


WD-2089  DUCTILE  IRON  MAIN  INSTALLATION  Work  consists  of  replacing  1980  linear  feet  of  existing  12  inch  cast 
iron  main  installed  in  1896  and  500  linear  feet  of  existing  6 inch  cast  iron  main  in  Mason  Street  installed  in 
1877.  To  be  installed  in  Powell  Street  between  Lombard  and  Jefferson  Streets.  Pre-bid  conference  on  July  2. 
1992  at  10:00  a.m.  at  2640  Gerav  Blvd..  San  Francisco.  CA.  Estimate:  $279.180 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  21,  1992 
80  working  days 

Powell,  Lombard  and  Mason  Streets 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207 

1145  Market  Street,  San  Francisco,  CA  94013 


CALIFORNIA  AIDS  INTERVENTION  TRAINING  CENTER  REHABILITATION  PROJECT  Heat/ventilation  system;  Electrical 
upgrade;  Exit  signs  and  lights;  Emergency  lights;  Disabled  accessible  unisex  toilet;  Windows;  Partitions; 
Doors/Frames  and  Hardware;  Counters/cabinets/sink;  Other  Miscellaneous  Items.  Pre-bid  conference  on  July  16. 
1992  at  9:30  a.m.  at  507  Divisadero  Street.  San  Francisco.  CA  94117.  Attendance  at  the  pre-bid  conference  is 
mandatory.  Estimate:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  23,  1992  - Thursday 
90  days 

507  Divisadero  Street,  San  Francisco 

Mayor's  Offic  of  Housing  and  Community  Development  - CA  AIDS  Intervention  Training  Center 
Karen  Norman  (415)  922-6135,  507  Divisadero,  S.F.,  CA  94117 


EMILY  MATEO  - CODE  COMPLIANCE  REPAIRS 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


See  contact  person  for  date 
90  days  maximum 
1150  Munich  Street 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corp. 

Hilyard  Wiggins  (415)  554-8904  or  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 
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CONSULTANTS 


GEOTECWICAL  STUDY  FOR  SEISMIC  RETROFIT  OF  PEDESTRIAN  OVERCROSSINGS  Geotechnical  engineering  services  for 
evaluation  and  recommendations  for  the  seismic  retrofit  of  the  two  pedestrian  overcrossings  at  Steiner 
Street/Geary  Blvd.  and  Gilman  Avenue/Griffith  Street. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


June  26,  1992 
One  month 
San  Francisco 
Public  Works 

David  Leung  (415)  554-8350,  1680  Mission  Street,  1st  floor,  San  Francisco,  CA  94103 


STRUCTURAL  ENGINEERING  SERVICES  Structural  engineering  services  are  being  solicited  for  the  development  of  82 
units  of  affordable  housing  in  San  Francisco.  Redevelopment  Agency  grant  to  Bridge  Housing  Corporation  to 
develop  the  housing  development.  Proposals  due  to  the  architect  as  indicated  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  29,  1992 
12  months  or  less 

Fell  and  Gough  Street,  San  Francisco 
Redevelopment  Agency  - Bridge  Housing  Corporation 
Barnhart  & Associates,  AIA  (415)  495-4890 
375  Fremont  Street,  San  Francisco,  CA  94105 


SF  REDEVELOPMENT  AGENCY  STRATEGIC  PLAN  The  consultant  will  assist  the  Redevelopment  Agency  staff  and  a 
Strategic  Plan  Steering  Committee  composed  of  elected  and  appointed  officials  to:  1)  Help  structure  and 

organize  the  Strategic  Plan  development  process  and  schedules.  2)  Facilitate  and  critique  the  discussion  and 
analysis  elements  of  the  plan.  3)  Guide  and  facilitate  the  community  report  process.  4)  Conduct  stakeholder 
interviews.  5)  Assist  in  the  writing  and  editing  of  the  plan.  A pre-proposal  conference  will  be  held  on  June 
?5.  199?  At  l.Q;(?Q.  a.-m.  at  77Q  Golden  G^te  Avenye.  Third  Floor  CqiTinii??ion  Bpgird  Room.  $gn  Fr»ngi?C9. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


July  2,  1992  at  5:00  p.m. 

Six  months 

In  San  Francisco,  primarily  at  770  Golden  Gate  Avenue 
San  Francisco  Redevelopment  Agency 
Robert  Gamble  (415)  749-2464 

770  Golden  Gate  Avenue,  San  Francisco,  CA  94102-3120 


CONSTRUCTION  MANAGEMENT  SERVICES  - WATERFRONT  TRANSPORTATION  PROJECTS  Construction  Management  Support  Services 
including  inspection,  construction  schedule  analysis,  contract  administration,  cost  estimating,  safety 
inspection,  pre  and  post  construction  surveys,  specialized  inspection  and  testing,  noise  monitoring  and 
archaelogical  services.  Pre-bid  conference  on  June  22.  1992  at  9:00  a.m.  at  1680  Mission  Street.  4th  floor.  San 
Francisco- 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  13,  1992 
2 1/2  years 
San  Francisco 
Public  Works 

James  Cheng  (415)  554-8200 

1680  Mission  Street,  4th  floor,  San  Francisco,  CA  94103 
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ARCHAEOLOGICAL  SERVICE  Preconstruction  archival  research,  monitor  excavations  during  construction  and  prepare 
related  reports  for  various  projects  in  San  Francisco  on  an  as-needed  basis.  Estimate;  $250,000 


BID  DUE: 
DURATION: 
LOCATION; 
DEPARTMENT: 
CONTACT : 


July  13,  1992 

three  (3)  years 

San  Francisco 

Public  Works 

Bob  Jew  (415)  431-9430 

1550  Evans  Avenue,  San  Francisco,  CA  94124 


154-92  PHARMACY  MANAGEMENT  SERVICES  Provision  of  pharmacy  management  services  to  contract  with  a minimum  of 
twelve  (12)  pharmacies,  and  to  process  claims  for  clients  served  in  DMS  programs.  The  pharmacy  management 
service  will  also  provide  medications  and  supplies  to  Youth  Guidance  Center  Programs.  Pre-proposal  conference  on 
July  6.  1992  at  1:30  - 3:00  p.m.  at  DMS  Administration,  1380  Howard  Street.  Room  #537,  San  Francisco.  CA  94103. 


RFP  DUE: 
DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


July  20,  1992,  12:00  noon,  Monday 

October  1,  1992  to  June  30,  1993  up  to  three  (3)  one-year  extensions  subject  to  both 
satisfactory  performance  and  availability  of  funds. 

Various  Department  and  Community  sites 

Public  Health,  Division  of  Mental  Health  and  Substance  Abuse  Services 
Charles  Davis  (415)  255-3490 

1380  Howard  Street,  Room  443,  San  Francisco,  CA  94103 


RFP  157-92  CARE  APPLICATION  FOR  HOME  INFUSION  THERAPY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  applications  for  home  infusion  therapy  services  for  persons  with  AIDS.  Applicants  must  be  licensed 
home  health  care  agencies.  Application  packages  which  provide  more  information  regarding  services,  additional 
eligibility  requirements  and  instructions  for  application  are  available  at  the  AIDS  Office.  Pre-proposal 
conference  on  June  30.  1992  at  10:30  a.m.  at  the  AIDS  Office  at  25  Van  Ness  Avenue,  5th  floor,  San  Francisco. 
jCA.  94102.  Estimate:  $444.135 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  23,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health  - AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


LONG  RANGE  PLANNING  The  San  Francisco  Art  Commission  would  like  to  engage  a professional  planning  consultant  or 
a team  of  consultants  to  guide  and  coordinate  the  long  range  and  strategic  planning  process  for  the  Commission 
and  to  help  define  the  Commission's  role  within  the  City's  Arts  Policy  Plan. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  27,  1992 

12  months 

San  Francisco 

S.  F.  Arts  Commission 

Lemora  Martin  (415)  554-9671 


25  Van  Ness  Avenue,  Suite  240,  San  Francisco,  CA  94102 


Page  7 


CCO  #92-547-1  GROUNDWATER  MASTER  PLAN  The  objective  of  this  contract  is  to  select  a consultant  to  gather 
information  and  prepare  a level  Groundwater  Master  Plan  and  project  level  facilities  including  production  and 
monitoring  wells,  vaults,  storage,  pumps,  controls,  treatment,  and  piping  and  distribution  systems.  Pre-bid 
conference  on  July  10.  1992  at  10:00  a.m.  at  949  Presidio  Avenue.  Room  220.  San  Francisco.  CA.  Estimate: 
$5QQ.Q0Q  tP 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  29,  1992,  4:00  p.m.  at  425  Mason,  4th  floor,  San  Francisco 
18  to  24  months 
San  Francisco 

San  Francisco  Water  Department 
Mickey  Heo  (415)  923-2471 

425  Mason  Street,  4th  floor,  San  Francisco,  CA  94102 


RFP  158-92  CARE  APPLICATION  FOR  COMMUNITY  OF  COLOR  CBO'S  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  Substance  Abuse  Treatment  services  for  HIV  infected  people  of  color.  People  of 
color  community-based  organizations  are  eligible  to  apply  alone  or  in  collaboration  with  other  providers. 
Application  packages  which  provide  more  information  regarding  services,  eligibility  requirements,  and 
instructions  for  application  are  available  at  the  AIDS  Office.  Pre-proposal  conference  Substance  Abuse 
Treatment:  June  29.  1992  at  10:00  a.m.  and  July  7.  1992  at  3:30  p.m.  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th 
f.l.Qar  ^jjin.  F rgnc.i  ■.MlQ.Z.r Es tJmt.e : 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  30,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 
Public  Health 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


• • » CONCESSION  OR  LEASE  » • • 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  457  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  Minimum  Annual  Guarantee:  $12,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


June  24,  1992  before  3:00  p.m. 

7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 


PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


n/a 

3 year  term 

San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 
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SUBLEASE  FOR  FOOD  & BEVERAGE  FACILITY  Sublease  opportunity  with  Host  International  to  operate  "The  Hangar 
Restaurant"  (coffee  shop  and  cocktail  lounge)  and  the  employee  cafeteria  (Employee  cafeterial  with  Pizza  Hut 
Kiosk),  both  located  in  the  South  Terminal  at  San  Francisco  Airport.  Sublease  awarded  to  Minority  or  Woman 
Business  Enterprise  which  has  been  certified  or  registered  by  the  Human  Rights  Commission. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  26,  1992 

Six  (6)  two-year  options  (maximum  12  years) 
South  Terminal,  San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


HOST  FOOD  AND  BEVERAGE  OPPORTUNITY  Food  and  beverage  opportunity  for  minority  and  woman-owned  businesses  to 
operate  the  La  Strada  (a  cocktail  lounge)  and  the  Fog  Bank  Bar  (a  cocktail  lounge)  both  located  in  the  South 
Termi nal . 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  July  31 , 1992 
Maximum  12  years 
SF  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A rrrore  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three , fou  r or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase . Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


JUN  2 9 1992 

PUSUCLIEsiS? 


[ Bid  and  Contract  Opportunities 


VOLUME  VIII,  NO.  49 


JUNE  26,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  H DESCRIPTION 


DATE  DUE  BUYER 


^276  1 ea  Air  Plasma  Cutting  System,  Hypertherm  Model  Max  40  System 

4247  2 ea  Rotary  Hammers,  Milwaukee,  Model  ;9f5348,  5 ea  Spline  drive  bits 

4248  1500  1g  Cord,  Cotton  covered  nylon  core,  solid  braided,  Sampson 

4277  10  ea  Commutator,  Seasoned  for  LRV  Tractio  Motor,  Ai research  etc. 

4278  1 ea  Hoist,  2 ton  electric,  wire  rope,  plain  trolley,  single  speed, 

4286  9 ea  Work  Bench,  Steel,  Heavy  Duty  w/2  - 12  ga  doors.  Maple  top  etc. 

4287  1,000  ea  Classification  File  Folder,  legal  size,  14  pt  heavy  wt.  etc. 

4282  25  ea  Driving  Mat,  5'  Octogon  Wilton  Weave 

4284  1 ea  250  CFM  Towable  Air  Compressor,  Gardner  - Denver  D.250 

4285  10  ea  5"  Heavy  Duty  Machinists  Vise,  Wilton  5Z039  etc.  or  equal 

4290  1 ea  Mobile  Wheel  Hoist,  Star  Machine  & Tool,  Model  1000,  or  equal 

4291  2 ea  AP30  BI  16MB  Vaccelerator  CPU,  Boards  must  be  VAX  compatible 

4292  100  ea  Scraper,  rod.  Center  Truck  P/N:  LR142  etc. 

547  Everex  486/33  Computers 

548  Surgical  Lights 

549  Maps,  MUNI  Shelter 
75011A  Signs,  Traffic,  Various 


06-30-92 

06-30-92 

06-30-92 

06-30-92 

06- 30-92 

07- 06-92 
07-06-92 
07-07-92 
07-07-92 
07-07-92 
07-08-92 
07-08-92 
07-08-92 
07-10-92 
07-10-92 
07-10-92 
07-10-92 


T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Louie 
R.  Thomas 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
B.  Fleming 
R.  Kimball 
J.  Louie 
J.  Louie 


CONSTRUCTION 


i 


fi6'15E  HERBST  THEATRE  INSTALL  DIMMER  SYSTEM  PHASE  III  Replace  border  lights  and  floor  pocket  inserts,  install 
flinimer  rack  control  module,  dimmer  modules,  ceiling  outlets  and  conduit  and  lighting.  Estimate:  $65,000 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  1,  1992 
90  calendar  days 
San  Francisco 
Publ i c Works 

Hin  Lok  Kung  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


6132E  BAYVIEH  PLAYGROUND  IMPROVEMENTS  Install  play  equipment,  surfacing  and  picnic  tables,  construct  asphalt 
concrete  paving,  concrete  curbs  and  seats,  modify  irrigation  system  and  plant  trees  and  shrubs.  Estimate: 
$135,400 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


July  1,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


5360A  25  van  NESS  AVENUE  TENANT  IMPROVEMENTS  Construction  and  remodeling  of  office  interiors.  Estimate: 

$050,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


July  1,  1992  (Due  date  extended) 

90  calendar  days 
San  Francisco 
Public  Works 

Glenn  Hunt  (415)  557-4700 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


0650E  WATERFRONT  TRANSPORTATION  PROJECTS,  SOUTH  EMBARCADERO  PROJECT.  EMBARCADERO  SURFACE  ROADWAY  AND  MUNI 
EXTENSION  PROJECT  Demolition,  excavation,  placing  subgrade,  inspecting  sewers,  RR  track  removal,  installing  RR 
track,  overhead  contact  system,  pullboxes,  conduit,  wiring,  traffic  signals,  street  lighting,  fire/police  alarm 
-.ockets,  signs,  street  furniture,  signal  loop  detectors,  track  crossover  protection,  utility  conduits,  ductbanks, 
manholes,  trackway  pavement,  track  drains,  track  slab,  platform  structures,  median  islands,  sidewalks,  curbs, 
driveways,  VCP  culverts  and  sewers,  36"  RCP  sewers,  manholes  and  catchbasins,  irrigation,  water  line,  planing 
wearing  surfaces,  resurfacing,  modify  sewer  junction  structure  and  outfall,  driving  pile,  traffic  striping,  plant 
trees  and  plant  establishment.  Estimate:  $40.747.582 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  1,  1992  (Due  date  extended) 

550  calendar  days 
San  Francisco 
Puhl i c Works 

Jim  Cheng  (415)  554-8211,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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2S-17Z10  YWCA  OF  SAN  FRANCISCO  Modification  and  alteration  of  the  existing  first  floor  conference  and  lobby. 
It  also  includes  a new  handrail  at  the  stair  to  the  second  floor  and  new  fire  sprinklers  and  new  windows  at  a 
second  floor  classroom.  Estimate:  $18.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday,  July  2,  1992 
2 months 

1830  Sutter  Street,  San  Francisco,  CA  94115 
Mayor's  Office  of  Housing  - YWCA,  Western  Addition 
Gwen  Tillman  (415)  921-3814 
1030  Sutter  Street,  San  Francisco,  CA  94115 


WAREHOUSE  - GALVEZ  AVENUE  Demolition  of  existing  structures  and  construction  of  18,000  square  foot  two  story 
warehouse.  Estimate:  $800.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT : 


July  6,  1992 
9 months 

1669-1683  Galvez  Avenue,  San  Francisco 
Mayor's  Office  of  Housing  - Institute  on  Aging 

Martin  Chin  (415)  399-9302,  580  Washington  street,  San  Francisco,  CA  94111 


RP-2  DEMOLITION  & SITE  CLEARANCE  Demolition  and  site  clearance  of  the  Pier  42  Bulkhead  Building.  Estimate: 
$25,000  - 100,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  6,  1992  by  2:00  p.m. 

Two  months 

Shoreline  just  South  of  Pier  40,  at  the  foot  of  Townsend  Street,  San  Francisco 

San  Francisco  Redevelopment  Agency 

Bob  Isaacson,  Project  Engineer  (415)  749-2454 

770  Golden  Gate  Avenue,  2nd  floor,  San  Francisco,  CA  94102 


WO-2123  CDO  MACHINE  SHOP  UPGRADE  Remodeling  mezzanine  air  space  within  the  existing  Machine  Shop  Building 
into  two  offices.  Construction  includes  excavation,  concrete  foundation,  structural  steel  framing,  elevated 
concrete  slab,  HVAC  system,  electrical  panels,  utilities,  architectural  finishes  and  office  furnishings. 
Estimate:  $225.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  13,  1992 

120  calendar  days 

1990  Newcomb  Avenue 

San  Francisco  Water  Department 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  San  Francisco,  CA  94103 


6605E  AUXILIARY  WATER  SUPPLY  EXTENSION  Install  Auxiliary  Water  Supply  System  (AWSS)  facilities  on  Mission 
Street,  Bosworth  Street  to  29th  Street.  Estimate:  $1,008,700 


BID  DUE: 
DURATION 
LOCATION 
DURATION 
CONTACT : 


July  15,  1992 
270  calendar  days 
San  Francisco 
Public  Works 

Bob  Jew  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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'IPigA  SURGICENTER  REMODEL  AND  EXPANSION  SAN  FRANCISCO  GENERAL  HOSPITAL  Demolition  of  floors,  walls  and 
ceilings,  remodeling  including  mechanical,  plumbing  and  electrical  and  construction  of  new  surgery  and  associated 
spaces.  Pre-bid  conference  on  July  2.  1992  at  1:00  p.m.  in  Carr  Auditorium.  San  Francisco  General  Hospital. 

B u iXdj nq  #3.  Estimate:  $268.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


July  15,  1992 
250  calendar  days 
San  Francisco  General  Hospital 
Publ i c Works 

Phil  Sowers  (415)  557-4700,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


3358W  SEWER  REPLACEMENT  Replace  500'  of  12"  sewer  with  12"  VCP  sewer,  construct  10"  VCP  culverts,  6"  or  8" 

VCP  side  sewer  connections  and  concrete  manholes,  replace  catchbasin  frame  and  grating,  televise  side  sewers  and 
repair  or  replace  defective  side  sewers.  Work  to  be  performed  on  Brannan  Street,  Dore  Street  to  Ninth  Street  and 
Mason  Street,  Beach  Street  to  Jefferson  Street.  Estimate:  $121,340 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  15,  1992 
36  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


3357W  (REV)  SEWER  LINING  GEARY  BOULEVARD,  ARGUELLO  BLVD  TO  5TH  AVENUE  Line  existing  27"  and  28"  diameter  and 
2'  10"  X 42"  brick  sewers  with  cured  in-plane  pipe  or  PVC  liner.  Estimate:  $408,928 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  15,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


Wn-2064  DUCTILE  IRON  MAIN  INSTALLATION  Work  consists  of  furnishing  and  installing  approximately  7,700  linear 
feet  of  a 36  inch  diameter  by  5/16  inch  plate  welded  steel  pipe  water  main  in  Dolores  Street,  25th  Street, 
Sanchez  and  22nd  Street.  Pre-bid  conference  on  July  1.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco. 
CA.  Estimate:  $3.027.400 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  21,  1992 
300  calendar  days 

Dolores  Street,  25th  Street,  Sanchez  Street  and  22nd  Street 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207 

1145  Market  Street,  San  Francisco,  CA  94103 


wn-2136  REPAVING  OF  STREET  AND  SIDEWALK  OPENINGS  Work  consists  of  paving  streets  and  sidewalk  openings 
excavated  by  the  forces  of  the  San  Francisco  Water  Department.  Pre-bid 
a t . 2640  Geary  Blvd.  San  Franc isco.  CA.  Estimate:  $1.387.780 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  21,  1992 


One  ( 1 ) year 
San  Francisco 
Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207,  1145  Market  Street,  San  Francisco, 


CA 


94103 
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Vfl)-2089  DUCTILE  IRON  MAIN  INSTALLATION  Work  consists  of  replacing  1980  linear  feet  of  existing  12  inch  cast 
iron  main  installed  in  1896  and  500  linear  feet  of  existing  6 inch  cast  iron  main  in  Mason  Street  installed  in 
1877.  To  be  installed  in  Powell  Street  between  Lombard  and  Jefferson  Streets.  Pre-bid  conference  on  July  2. 

1 992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco.  CA.  Estimate:  $279.180 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  21,  1992 
80  working  days 

Powell,  Lombard  and  Mason  Streets 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207 

1145  Market  Street,  San  Francisco,  CA  94013 


CALIFORNIA  AIDS  INTERVENTION  TRAINING  CENTER  REHABILITATION  PROJECT  Heat/ventilation  system;  Electrical 
upgrade;  Exit  signs  atid  lights;  Emergency  lights;  Disabled  accessible  unisex  toilet;  Windows;  Partitions; 
Doors/Frames  and  Hardware;  Counters/cabinets/sink;  Other  Miscellaneous  Items.  Pre-bid  conference  on  July  16. 
1992  at  9:30  a.m.  at  507  Divisadero  Street.  San  Francisco.  CA  94117.  Attendance  at  the  pre-bid  conference  is 
mandatory.  Estimate:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  23,  1992  - Thursday 
90  days 

507  Divisadero  Street,  San  Francisco 

Mayor's  Offic  of  Housing  and  Community  Development  - CA  AIDS  Intervention  Training  Center 
Karen  Norman  (415)  922-6135,  507  Divisadero,  S.F.,  CA  94117 


WD-2129  12  INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  JOHNSTONE  DRIVE  MEDICAL  CNETER  ROAD  AND  CLARENDON  AVENUE 

Work  consists  of  installing  2,230  linear  feet  of  12  inch  ductile  iron  main  and  approximately  80  linear  feet  of  8 
inch  water  main.  Pre-bid  conference  on  July  10.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco.  CA. 
Estimate:  $156.620  (net) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  28,  1992 
30  working  days 

Johnstone  Drive,  Medical  Center  Rd.  & Clarendon  Ave. 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207 

1145  Market  Street,  San  Francisco,  CA  94103 


6692E  SAN  FRANCISCO  FIRE  DEPARTMENT  PUMP  STATION  NO.  1 ASBESTOS  ABATEMENT  Removal  and  disposal  of  asbestos, 
asbestos-containing  materials  and  debris.  This  is  a re-bid  of  a previously  advertised  project.  There  are  no 
changes  to  the  plans  and  specifications.  Planholders  will  be  sent  replacement  proposal  packages.  Estimate: 
$155,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  29,  1992 
105  calendar  days 
San  Francisco 
Public  Works 

Robert  Jew  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 
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CONSULTANTS 


SF  REDEVELOPMENT  AGENCY  STRATEGIC  PLAN  The  consultant  will  assist  the  Redevelopment  Agency  staff  and  a 
Strategic  Plan  Steering  Committee  composed  of  elected  and  appointed  officials  to:  1)  Help  structure  and 

organize  the  Strategic  Plan  development  process  and  schedules.  2)  Facilitate  and  critique  the  discussion  and 
analysis  elements  of  tite  plan.  3)  Guide  and  facilitate  the  community  report  process.  4)  Conduct  stakeholder 
interviews.  5)  Assist  in  the  writing  and  editing  of  the  plan. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  2,  1992  at  5:00  p.m. 

Six  months 

In  San  Francisco,  primarily  at  770  Golden  Gate  Avenue 
San  Francisco  Redevelopment  Agency 
Robert  Gamble  (415)  749-2464 

770  Golden  Gate  Avenue.  San  Francisco,  CA  94102-3120 


018-92  RESIDENT  ORGANIZING  SERVICES  The  Authority  is  seeking  a qualified  service  provider  that  will  assist 
its  public  housing  residents  in  acquiring  skills  and  knowledge  necessary  for  the  successful  attainment  of 
resident  initiatives  and  other  goals  that  will  have  a positive  influence  in  their  development.  Estimate: 
$65,000  per  year. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  6,  1992  (Monday)  by  4:00  p.m. 

One  to  two  years 
San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


CONSTRUCTION  MANAGEMENT  SERVICES  - WATERFRONT  TRANSPORTATION  PROJECTS  Construction  Management  Support  Services 
including  inspection,  construction  schedule  analysis,  contract  administration,  cost  estimating,  safety 
inspection,  pre  and  post  construction  surveys,  specialized  inspection  and  testing,  noise  monitoring  and 
archaelogical  services. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  13,  1992 
2 1/2  years 
San  Francisco 
Pidilic  Works 

James  Cheng  (415)  554-8200 

1680  Mission  Street,  4th  floor,  San  Francisco,  CA  94103 


ARCHAEOLOGICAL  SERVICES  Preconstruction  archival  research,  monitor  excavations  during  construction  and  prepare 
rplated  reports  for  various  projects  in  San  Francisco  on  an  as-needed  basis.  Estimate:  $250,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  13.  1992 

three  (3)  years 

San  Francisco 

Public  Works 

Bob  Jew  (415)  431-9430 

1550  Evans  Avenue,  San  Francisco,  CA  94124 
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15^-92  PHARMACY  MANAGEMENT  SERVICES  Provision  of  pharmacy  management  services  to  contract  with  a minimum  of 
twelve  (12)  pharmacies,  and  to  process  claims  for  clients  served  in  DMS  programs.  The  pharmacy  management 
service  will  also  provide  medications  and  supplies  to  Youth  Guidance  Center  Programs.  Pre-proposal  conference  on 
July  6.  1992  at  1:30  - 3:00  p.m.  at  DMS  Administration.  1380  Howard  Street.  Room  ^537,  San  Francisco.  CA  94103. 


RFP  DUE: 
DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  20,  1992,  12:00  noon,  Monday 

October  1,  1992  to  June  30,  1993  up  to  three  (3)  one-year  extensions  subject  to  both 
satisfactory  performance  and  availability  of  funds. 

Various  Department  and  Community  sites 

Public  Health,  Division  of  Mental  Health  and  Substance  Abuse  Services 
Charles  Davis  (415)  255-3490 

1380  Howard  Street,  Room  443,  San  Francisco,  CA  94103 


RFP  157-92  CARE  APPLICATION  FOR  HOME  INFUSION  THERAPY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  applications  for  home  infusion  therapy  services  for  persons  with  AIDS.  Applicants  must  be  licensed 
home  health  care  agencies.  Application  packages  which  provide  more  information  regarding  services,  additional 
eligibility  requirements  and  instructions  for  application  are  available  at  the  AIDS  Office.  Pre-proposal 
conference  on  June  30.  1992  at  10:30  a.m.  at  the  AIDS  Office  at  25  Van  Ness  Avenue.  5th  floor.  San  Francisco. 

CA_. 94102.  Estimate:  $444.135 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


July  23,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health  - AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


MANAGEMENT  INFORMATION  SYSTEM  DESIGN,  PROCUREMENT  AND  INSTALLATION  Planning,  design,  equipment  selection  and 
procurement,  installation,  programming  and  training  for  a Management  Information  System  for  two  Water  Pollution 
Control  Plants.  Pre-proposal  conference  on  July  7.  1992  at  10:00  a.m.  at  Southeast  Water  Pollution  Control 
Plant . 750  Phelps  Street.  San  Francisco. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  24,  1992 
n/a 

San  Francisco 
Public  Works 

Don  Munakata  (415)  554-8229 


BAYSHORE  CORRIDOR  SYSTEMS  PLANNING  STUDY  The  Bayshore  Corridor  System  Planning  Study  will  include  the 
definition  of  goals  and  objectives;  development  of  transit  alternatives;  the  operational,  financial  and 
preliminary  environmental  assessment  of  alternatives,  including  patronage  estimation;  compilation  of  funding 
approaches;  and  the  preparation  of  working  papers  and  draft  and  final  reports.  The  contractor,  in  consultation 
with  MUNI  staff,  will  be  responsible  for  organizing  and  conducting  public  outreach  and  preparing  all  written  and 
graphic  materials  Pre-proposal  conference  on  July  9.  1992  (Thursday)  at  10:00  a.m.  at  949  Presidio  Avenue.  Room 
220.  San  Francisco.  CA. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  24,  1992  (Friday)  at  5:00  p.m. 

9-12  months 
San  Francisco 

MUNI  Railway,  Service  Planning 
Sue  Stropes  (415)  923-6100 

949  Presidio  Ave,  Room  204,  San  Francisco,  CA  94115 
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lONG  RANGE  PLANNING  Thp  San  rrancisco  Art  Commission  would  like  to  engage  a professional  planning  consultant  or 
a team  of  consultants  to  guide  and  coordinate  the  long  range  and  strategic  planning  process  for  the  Commission 
and  to  help  define  the  Commission's  role  within  the  City's  Arts  Policy  Plan. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


.Inly  27,  1992 

12  months 

San  Francisco 

S.  F.  Arts  Commission 

Lemora  Martin  (415)  554-9671 

25  Van  Ness  Avenue,  Suite  240,  San  Francisco,  CA  94102 


CEO  ^92-547-1  GROUNDWATER  MASTER  PLAN  The  objective  of  this  contract  is  to  select  a consultant  to  gather 
information  and  prepare  a level  Groundwater  Master  Plan  and  project  level  facilities  including  production  and 
monitoring  wells,  vaults,  storage,  pumps,  controls,  treatment,  and  piping  and  distribution  systems.  Pre-bid 
conference  on  July  10.  1992  at  10:00  a.m.  at  949  Presidio  Avenue.  Room  220.  San  Francisco.  CA.  Estimate: 

$ 5 0.0 , 000  to  $1.000.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  29,  1992,  4:00  p.m.  at  425  Mason,  4th  floor,  San  Francisco 
18  to  24  months 
San  Francisco 

San  Francisco  Water  Department 
Mickey  Heo  (415)  923-2471 

425  Mason  Street,  4th  floor,  San  Francisco,  CA  94102 


RFP  158-92  CARE  APPLICATION  FOR  COMMUNITY  OF  COLOR  CBO’S  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  Substance  Abuse  Treatment  services  for  HIV  infected  people  of  color.  People  of 
color  community-based  organizations  are  eligible  to  apply  alone  or  in  collaboration  with  other  providers. 
Application  packages  which  provide  more  information  regarding  services,  eligibility  requirements,  and 
instructions  for  application  are  available  at  the  AIDS  Office.  Pre-proposal  conference  Substance  Abuse 
Treatment:  June  29.  1992  at  10:00  a.m.  and  July  7.  1992  at  3:30  p.ni.  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th 
floor.  San  Francisco.  CA  94102.  Estimate:  $260.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  30,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 
Public  Health 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


019-92  DRUG  TREATMENT  SERVICES  The  San  Francisco  Housing  Authority  is  seeking  qualified  service  providers  to 
institute  substance  abuse  programs  within  selected  public  housing  developments.  Pre-proposal  conference  July  1. 
1 992  at  10:00  a.m.  at  440  Turk  Street.  San  Francisco.  Contact  Betty  Brooks  (415)  554-1334.  Estimate:  $300.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  31,  1992  by  4:00  p.m. 

One  (1)  year 
San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 
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CONCESSION  OR  LEASE 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  457  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  Minimum  Annual  Guarantee:  $12,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


June  24,  1992  before  3:00  p.m. 

7 year  lease 

San  Francisco  International  Airport 
Airporf,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 


PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 year  term 

San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


HOST  FOOD  AND  BEVERAGE  OPPORTUNITY  Food  and  beverage  opportunity  for  minority  and  woman-owned  businesses  to 
operate  the  La  Strada  (a  cocktail  lounge)  and  the  Fog  Bank  Bar  (a  cocktail  lounge)  both  located  in  the  South 
Terminal . 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  July  31,  1992 
Maximum  12  years 
SF  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  orto  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

; 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item  i 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid.  • 

Bids  are  assigned  a three,  fourorfive  digit  number  depending  on  the  estimated  dollarvalue  of  the  purchase.  Generally,  = 

four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned  *, 

in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors  ♦ 

may  be  present  at  the  opening.  ^ 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the  )5 

department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


I^Bid  and  Contract  Opportunities 


VOLUME  IX,  NO.l 


3,  1992  ^ 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE  BUYER 


4286  9 ea  Work  Bench,  Steel,  Heavy  Duty  w/2  - 12  ga  doors,  Maple  top  etc. 

4287  1,000  ea  Classification  File  Folder,  legal  size,  14  pt  heavy  wt.  etc. 

4282  25  ea  Driving  Mat,  5'  Octogon  Wilton  Weave 

4284  1 ea  250  CFM  Towable  Air  Compressor,  Gardner  - Denver  D.250 

4285  10  ea  5"  Heavy  Duty  Machinists  Vise,  Wilton  5Z039  etc.  or  equal 

4290  1 ea  Mobile  Wheel  Hoist,  Star  Machine  & Tool,  Model  1000,  or  equal 

4291  2 ea  AP30  BI  16MB  Vaccelerator  CPU,  Boards  must  be  VAX  compatible 

4292  100  ea  Scraper,  rod.  Center  Truck  P/N:  LR142  etc. 

4299  1 ea  Brush  truck  to  tow  chipper,  "International" 

4300  60  rl  Barbed  Wire,  four  point,  12  1/2  gauge,  galvanized 

4301  50  ea  Valve,  Emergency  magnet,  Sweetland  etc. 

4302  400  ea  Ballast,  Plugs  on  ends,  Rimsco  or  equal 

4303  24  ea  Retainer,  Clevis,  P/N:  749871  or  equal 

4305  1 ea  Polypropylene  modular  seating  units,  naugahyde  seats 

4306  20  ea  Link  Assembly,  support,  P/N:  334-34084-46  etc. 

4307  3 ea  Oscilloscope,  Meter,  hand  held,  digital,  storage  etc. 

4308  100  ft  Seal,  Corridor,  floor,  P/N:  334-34061-41 

4310  10  ea  Busbar  Assembly,  P/N:  2003512-1,  Part  Number:  Ai research 

4311  1 ea  Western  Mule  Fold-A-Way  Crane,  Model  S-2000  w/options 

4288  Meat,  Poultry  & Fish  for  August  1992 

4289  Fresh  Fruit  & Vegetables  for  August  1992 

4312  Meat  & Poultry  for  August  1992  for  Camp  Mather 

4313  Fresh  Fruit  and  Vegetables,  Potatoes  & Onions  for  Camp  Mather 

4316  10  ea  Harris,  470C  Color  Terminal;  1 ea  16-TO  32  Port  Card 

4317  1 ea  Trupower  Uniterruptible  Power  System  (UPS)  2 KVA  etc. 

547  Everex  486/33  Computers 

548  Surgical  Lights 

549  Maps,  MUNI  Shelter  UOCUMEN  V3  1>£PT 

551  Washer  Sterilizer,  Furnish,  Deliver  and  Install 

75011A  Signs,  Traffic,  Various  JUL  6 1992 


07-06-92 

07-06-92 

07-07-92 

07-07-92 

07-07-92 

07-08-92 

07-08-92 

07-08-92 

07-08-92 

07-08-92 

07-08-92 

07-08-92 

07-08-92 

07-10-92 

07-10-92 

07-10-92 

07-10-92 

07-13-92 

07-13-92 

07-23-92 

07-23-92 

07-23-92 

07-23-92 

07-14-92 

07-14-92 

07-10-92 

07-10-92 

07-10-92 

07-10-92 

07-10-92 


T.  Fiore 
J.  Louie 
R.  Thomas 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
C.  Chavez 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
C.  Crawford 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
8.  Tison 
B.  Tison 
B.  Tison 
B.  Tison 
J.  Sealy 
J.  Sealy 
B.  Fleming 
R.  Kimball 
J.  Louie 
R.  Kimball 
J.  Louie 


SAt>t  I* KMtv 


CONSTRUCTION 


HD-21Z3  CDO  MACHINE  SHOP  UPGRADE  Remodeling  mezzanine  air  space  within  the  existing  Machine  Shop  Building 
into  two  offices.  Construction  includes  excavation,  concrete  foundation,  structural  steel  framing,  elevated 
concrete  slab,  HVAC  system,  electrical  panels,  utilities,  architectural  finishes  and  office  furnishings. 
Estimate:  S225.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  13,  1992 

120  calendar  days 

1990  Newcomb  Avenue 

San  Francisco  Water  Department 

Contract  Administration  (415)  554-0789,  1155  Market  Street,  San  Francisco,  CA  94103 


6685E  AUXILIARY  HATER  SUPPLY  EXTENSION  Install  Auxiliary  Water  Supply  System  (AWSS)  facilities  on  Mission 
Street,  Bosworth  Street  to  29th  Street,  Estimate:  $1,008,700 


BID  DUE: 
DURATION 
LOCATION 
DURATION 
CONTACT: 


July  15,  1992 
270  calendar  days 
San  Francisco 
Public  Works 

Bob  Jew  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


4919A  SURGICENTER  REMODEL  AND  EXPANSION  SAN  FRANCISCO  GENERAL  HOSPITAL  Demolition  of  floors,  walls  and 
ceilings,  remodeling  including  mechanical,  plumbing  and  electrical  and  construction  of  new  surgery  and  associated 
spaces.  Estimate:  $268.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  15,  1992 
250  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Phil  Sowers  (415)  557-4700,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


3358H  SEWER  REPLACEMENT  Replace  500'  of  12"  sewer  with  12"  VCP  sewer,  construct  10"  VCP  culverts,  6"  or  8" 

VCP  side  sewer  connections  and  concrete  manholes,  replace  catchbasin  frame  and  grating,  televise  side  sewers  and 
repair  or  replace  defective  side  sewers.  Work  to  be  performed  on  Brannan  Street,  Dore  Street  to  Ninth  Street  and 
Mason  Street,  Beach  Street  to  Jefferson  Street.  Estimate:  $121,340 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  15,  1992 
36  calendar  days 
San  Francisco 
Pubi i c Works 

P.T.  Law  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


3357H  (REV)  SEWER  LINING  GEARY  BOULEVARD,  ARGUELLO  BLVD  TO  5TH  AVENUE  Line  existing  27"  and  28"  diameter  and 
2'  10"  X 42"  brick  sewers  with  cured  in-plane  pipe  or  PVC  liner.  Estimate:  $408,928 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


July  15,  1992 
60  calendar  days 
San  Francisco 
Publ i c Works 

P.T.  Law  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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■ WD-2064  DUCTILE  IRON  MAIN  INSTALLATION  Work  consists  of  furnishing  and  installing  approximately  7,700  linear 

: feet  of  a 36  inch  diameter  by  5/16  inch  plate  welded  steel  pipe  water  main  in  Dolores  Street,  25th  Street, 

Sanchez  and  22nd  Street.  Estimate:  $3,027,400 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  21,  1992 
300  calendar  days 

Dolores  Street,  25th  Street,  Sanchez  Street  and  22nd  Street 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207 

1145  Market  Street,  San  Francisco,  CA  94103 


WD-2136  REPAVING  OF  STREET  AND  SIDEWALK  OPENINGS  Work  consists  of  paving  streets  and  sidewalk  openings 
excavated  by  the  forces  of  the  San  Francisco  Water  Department.  Estimate:  $1.387.780 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  21,  1992 
One  (1)  year 
San  Francisco 


Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207,  1145  Market  Street,  San  Francisco,  CA 


94103 


WD-2089  DUCTILE  IRON  MAIN  INSTALLATION  Work  consists  of  replacing  1980  linear  feet  of  existing  12  inch  cast 
iron  main  installed  in  1896  and  500  linear  feet  of  existing  6 inch  cast  iron  main  in  Mason  Street  installed  in 
1877.  To  be  installed  in  Powell  Street  between  Lombard  and  Jefferson  Streets.  Estimate:  $279.180 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  21,  1992 
80  working  days 

Powell,  Lombard  and  Mason  Streets 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207 

1145  Market  Street,  San  Francisco,  CA  94013 


CALIFORNIA  AIDS  INTERVENTION  TRAINING  CENTER  REHABILITATION  PROJECT  Heat/ventilation  system;  Electrical 
upgrade:  Exit  signs  and  lights;  Emergency  lights;  Disabled  accessible  unisex  toilet;  Windows;  Partitions; 
Doors/Frames  and  Hardware;  Counters/cabi nets/si nk;  Other  Miscellaneous  Items.  Pre-bid  conference  on  July  16. 

; 1992  at  9:30  a.m.  at  507  Divisadero  Street.  San  Francisco.  CA  94117.  Attendance  at  the  pre-bid  conference  is 
ind  mandatory. Estimate: $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  23,  1992  - Thursday 
90  days 

507  Divisadero  Street,  San  Francisco 

Mayor's  Offic  of  Housing  and  Community  Development  - CA  AIDS  Intervention  Training  Center 
Karen  Norman  (415)  922-6135,  507  Divisadero,  S.F.,  CA  94117 


HD-2129  12  INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  JOHNSTONE  DRIVE  MEDICAL  CNETER  ROAD  AND  CURENDON  AVENUE 

Work  consists  of  installing  2,230  linear  feet  of  12  inch  ductile  iron  main  and  approximately  80  linear  feet  of  8 
(inch  water  main.  Pre-bid  conference  on  July  10.  1992  at  10:00  a.m.  at  2640  Gearv  Blvd..  San  Francisco.  CA. 
Estimate:  $156.620  (net) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  28,  1992 
30  working  days 

Johnstone  Drive,  Medical  Center  Rd.  & Clarendon  Ave. 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207,  1145  Market  Street,  San  Francisco,  CA  94103 


6692E  SAN  FRANCISCO  FIRE  DEPARTHENT  PUMP  STATION  NO.  1 ASBESTOS  ABATEMENT  Removal  and  disposal  of  asbestos, 
asbestos-containing  materials  and  debris.  This  is  a re-bid  of  a previously  advertised  project.  There  are  no 
changes  to  the  plans  and  specifications.  Planholders  will  be  sent  replacement  proposal  packages.  Estimate: 
$155,000 


BIO  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  29,  1992 
105  calendar  days 
San  Francisco 
Public  Works 

Robert  Jew  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


BID  <^1-48  INSTALLATION  ON  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  two  Housing  Authority  : 

Senior  Oevelopmenets,  including  automatic  transfer  swithces,  distribution  equipment,  controls,  wiring,  fire  j 
protection  and  structural  and  architectural  modifications.  Pre-bid  conference  on  Thursday.  July  9.  1992  at  10:30j 

a.m.  at  1760  Bush  Street.  Community  Room. Site  tour  will  follow  and  continue  to  227  Bav  Street. Estimate: 

$200.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


Tuesday,  August  4,  1992,  2:00  p.m. 

180  calendar  days 

227  Bay  Street  & 1760  Bush  Street 

San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319 

440  Turk  Street,  San  Francisco,  CA  94102 


• • • CONSULTANTS  * • * 


CONSTRUCTION  MANAGEMENT  SERVICES  - WATERFRONT  TRANSPORTATION  PROJECTS  Construction  Management  Support  Services  ; 
including  inspection,  construction  schedule  analysis,  contract  administration,  cost  estimating,  safety  y 

inspection,  pre  and  post  construction  surveys,  specialized  inspection  and  testing,  noise  monitoring  and 
archaelogical  services. 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT; 


July  13,  1992 
2 1/2  years 
San  Francisco 
Public  Works 

James  Cheng  (415)  554-8200 

1680  Mission  Street,  4th  floor,  San  Francisco,  CA  94103 


ARCHAEOLOGICAL  SERVICES  Preconstruction  archival  research,  monitor  excavations  during  construction  and  prepare 
related  reports  for  various  projects  in  San  Francisco  on  an  as-needed  basis.  Estimate:  $250,000 


BID  DUE: 

DURATIDN: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  13,  1992 

three  (3)  years 

San  Francisco 

Public  Works 

Bob  Jew  (415)  431-9430 

1550  Evans  Avenue,  San  Francisco,  CA  94124 
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1.  154-92  PHARMACY  MANAGEMENT  SERVICES  Provision  of  pharmacy  management  services  to  contract  with  a minimum  of 

I twelve  (12)  pharmacies,  and  to  process  claims  for  clients  served  in  DMS  programs.  The  pharmacy  management 
! service  will  also  provide  medications  and  supplies  to  Youth  Guidance  Center  Programs.  Pre-proposal  conference  on 
I July  6.  1992  at  1:30  - 3:00  p.m.  at  DMS  Administration.  1380  Howard  Street.  Room  #537,  San  Francisco.  CA  94103. 
Estimate:  $595.120 


RFP  DUE: 
DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  20,  1992,  12:00  noon,  Monday 

October  1,  1992  to  June  30,  1993  up  to  three  (3)  one-year  extensions  subject  to  both 
satisfactory  performance  and  availability  of  funds. 

Various  Department  and  Community  sites 

Public  Health,  Division  of  Mental  Health  and  Substance  Abuse  Services 
Charles  Davis  (415)  255-3490,  Room  443,  San  Francisco,  CA  94103 


RFP  157-92  CARE  APPLICATION  FOR  HOME  INFUSION  THERAPY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
j|  seeking  CARE  applications  for  home  infusion  therapy  services  for  persons  with  AIDS.  Applicants  must  be  licensed 
home  health  care  agencies.  Application  packages  which  provide  more  information  regarding  services,  additional 
eligibility  requirements  and  instructions  for  application  are  available  at  the  AIDS  Office.  Estimate:  $444.135 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  23,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Publit  Health  - AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


MANAGEMENT  INFORMATION  SYSTEM  DESIGN.  PROCUREMENT  AND  INSTALLATION  Planning,  design,  equipment  selection  and 
procurement,  installation,  programming  and  training  for  a Management  Information  System  for  two  Water  Pollution 
Control  Plants.  Pre-proposal  conference  on  July  7.  1992  at  10:00  a.m.  at  Southeast  Water  Pollution  Control 
Plant.  750  Phelps  Street.  San  Francisco. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  24,  1992 
n/a 

San  Francisco 
Public  Works 

Don  Munakata  (415)  554-8229 


BAYSHORE  CORRIDOR  SYSTEMS  PLANNING  STUDY  The  Bayshore  Corridor  System  Planning  Study  will  include  the 
definition  of  goals  and  objectives;  development  of  transit  alternatives;  the  operational,  financial  and 
preliminary  environmental  assessment  of  alternatives,  including  patronage  estimation;  compilation  of  funding 
approaches;  and  the  preparation  of  working  papers  and  draft  and  final  reports.  The  contractor,  in  consultation 
with  MUNI  staff,  will  be  responsible  for  organizing  and  conducting  public  outreach  and  preparing  all  written  and 
graphic  materials  Pre-proposal  conference  on  July  9.  1992  (Thursday)  at  10:00  a.m.  at  949  Presidio  Avenue.  Room 
220.  San  Francisco.  CA. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  24,  1992  (Friday)  at  5:00  p.m. 

9-12  months 
San  Francisco 

MUNI  Railway,  Service  Planning 
Sue  Stropes  (415)  923-6100 

949  Presidio  Ave,  Room  204,  San  Francisco,  CA  94115 
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LONG  RANGE  PLANNING  The  San  Francisco  Art  Commission  would  like  to  engage  a professional  planning  consultant  or 
a team  of  consultants  to  guide  and  coordinate  the  long  range  and  strategic  planning  process  for  the  Commission 
and  to  help  define  the  Commission's  role  within  the  City's  Arts  Policy  Plan. 


RFP  DUE; 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  27,  1992 

12  months 

San  Francisco 

S.  F.  Arts  Commission 

Lemora  Martin  (415)  554-9671 

25  Van  Ness  Avenue,  Suite  240,  San  Francisco,  CA  94102 


ARCHITECTURE  AND  ENGINEERING  SERVICES  Design  and  construction  phase  services  for  the  Brooks  Exhibition  Hall 
New  Exit  Stairs  and  Disability  Modifications  project.  The  prime  contracting  consultant  for  this  project  will  be 
limited  to  firms  which  are  certified  or  certifiable  by  the  San  Francisco  Human  Rights  Commission  as  Black  or 
Latino  Business  Enterprises.  Pre-proposal  conference  on  July  8.  1992  at  2:00  p.m.  in  Civic  Auditorium.  Room  204, 
99  Grove  Street.  San  Francisco. 


RFP  DUE; 

DURAITON; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  27,  1992 
n/a 

Brooks  Hall,  Civic  Center,  San  Francisco 
Public  Works 

Mark  Dorian  (415)  557-4713 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


CCO  <<92-547-1  GROUNDWATER  MASTER  PLAN  The  objective  of  this  contract  is  to  select  a consultant  to  gather 
information  and  prepare  a level  Groundwater  Master  Plan  and  project  level  facilities  including  production  and 
monitoring  wells,  vaults,  storage,  pumps,  controls,  treatment,  and  piping  and  distribution  systems.  Pre-bid 
conference  on  July  10.  1992  at  10:00  a.m.  at  949  Presidio  Avenue.  Room  220.  San  Francisco.  CA.  Estimate: 
$500.000  to  $1.000.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT ; 


July  29,  1992,  4:00  p.m.  at  425  Mason,  4th  floor,  San  Francisco 
18  to  24  months 
San  Francisco 

San  Francisco  Water  Department 
Mickey  Heo  (415)  923-2471 

425  Mason  Street,  4th  floor,  San  Francisco,  CA  94102 


RFP  158-92  CARE  APPLICATION  FOR  COMMUNITY  OF  COLOR  CBO'S  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  Substance  Abuse  Treatment  services  for  HIV  infected  people  of  color.  People  of 
color  community-based  organizations  are  eligible  to  apply  alone  or  in  collaboration  with  other  providers. 
Application  packages  which  provide  more  information  regarding  services,  eligibility  requirements,  and 
instructions  for  application  are  available  at  the  AIDS  Office.  Pre-proposal  conference  Substance  Abuse 
Treatment:  June  29.  1992  at  10:00  a.m.  and  July  7.  1992  at  3:30  p.m.  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th 
floor.  San  Francisco.  CA  94102.  Estimate:  $260.000 


RFP  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


July  30,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 
Public  Health 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 
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019-92  DRUG  TREATMENT  SERVICES  The  San  Francisco  Housing  Authority  is  seeking  qualified  service  providers  to 
institute  substance  abuse  programs  within  selected  public  housing  developments.  Included  are  three  separate 
programs;  one  for  Hunter's  View,  Valencia  Gardens  and  Hayes  Valley.  Pre-bid  conference  on  July  14.  1992  at  10:00 
a.m.  at  440  Turk  Street.  San  Francisco.  Contact  Bettv  Brooks  (415)  554-1334.  Estimate:  $400,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  31,  1992  by  4:00  p.m. 

One  ( 1 ) year 
San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


PROPOSALS  FOR  ASSESSMENT  OF  THE  AIRPORT  PETROLEUM  STORAGE  TANK  AND  PIPELINE  RISK  San  Francisco  International 
Airport  is  requesting  proposals  for  an  assessment  of  the  Airport's  petroleum  storage  tank  and  pipeline  risk.  The 
scope  of  work  will  include  an  engineering  assessment  of  existing  conditions,  identification  of  areas  of  exposure, 
and  specific  risk  management  recommendations.  Please  contact  the  person  shown  below  for  more  information  and  a 
request-for-proposal  (RFP)  package.  MBE/WBE/LBE  participation  is  strongly  encouraged.  July  29.  1992  at  10:00 
a.m.  at  San  Francisco  International  Airport.  International  Terminal.  5th  floor.  Conference  Room  509  A & B. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  2,  1992 
n/a 

San  Francisco  International  Airport 
Budget  and  Financial  Planning 
Leo  Fermi n (415)  876-2303 

Airports  Commission,  P.O.  Box  8097,  SFIA,  San  Francisco,  CA  94128 


* * * CONCESSION  OR  LEASE  * • * 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  457  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  Minimum  Annual  Guarantee:  $12,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Rescheduled  to  July  29,  1992 
7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 


PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 year  term 

San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


Page  7 


HOST  FOOD  AND  BEVERAGE  OPPORTUNITY  Food  and  beverage  opportunity  for  minority  and  woman-owned  businesses  to 
operate  the  La  Strada  (a  cocktail  lounge)  and  the  Fog  Bank  Bar  (a  cocktail  lounge)  both  located  in  the  South 
Termi nal . 


RFP  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


Friday.  July  31,  1992 
Maximum  12  years 
SF  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  orto  any  other  userfor  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 


.•>U0!.u'nr)nQ 


d SOT  176  yD  "03STDU¥?jj  ues 
ssautsng  o/a  js-ri-uen  dta-tq 

Adydsin  □ 3;  lend 
Nosann  smu 


SSBIO  ISJId 


^ ON  liujjed 
VO  'OOSIOUBJJ  UBS 

pjBd  eSBjsod  s n 

liBjN  SSBIO  isjy 
peijosejd 


20Lt76  VO ‘OOSpUBJJ  UBS 
1|EH  Aj!D  ‘0Z2  ujooy 

LUBJBOJd  }U0LUdO|0A9Q  SS0U!Sng  AjU0U!1/\| 

)uaui}jedaa  Bujsei|3jnd 

OOSpUBJJ  UBS  30  ^unOQ  pUB  AJ!3 


INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A rTK>re  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


and  Contract  Opportunities 


Volume  IX,  No.  2 


July  10,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  it  DESCRIPTION 


DATE  DUE  BUYER 


4310 

4311 

4288 

4289 

4312 

4313 

4316 

4317 

4319 

4320 

4321 

4322 

4324 

4325 

4326 

4328 

4329 

4330 

4331 

4333 

4334 

4335 
4338 


10  ea  Busbar  Assembly,  P/N:  2003512-1,  Part  Number:  Ai research  07-13-92 
1 ea  Western  Mule  Fold-A-Way  Crane,  Model  S-2000  w/options  07-13-92 
Meat,  Poultry  & Fish  for  August  1992  07-23-92 
Fresh  Fruit  & Vegetables  for  August  1992  07-23-92 
Meat  & Poultry  for  August  1992  for  Camp  Mather  07-23-92 
Fresh  Fruit  and  Vegetables,  Potatoes  & Onions  for  Camp  Mather  07-23-92 
10  ea  Harris,  470C  Color  Terminal;  1 ea  16-TO  32  Port  Card  07-14-92 
1 ea  Trupower  Uninterruptible  Power  System  (UPS)  2 KVA  etc.  07-14-92 
2000  ea  Grip,  guy.  Galvanized,  3/8"  or  equal  07-16-92 
3000  ft  Cable,  electric,  feeder,  Rome  XLP  or  GE  Vulkene  etc.  07-16-92 
10,000  ft  Wire,  Trolley,  2/0  size  solid  grooved,  bronze  alloy  80  etc.  07-16-92 
120  ea  Strain,  Insulator,  WABCO  #54961-6127  07-16-92 


1 ea  HP  LaserJet  Illsi  printer,  PN  33491A;  1 ea  HP  LaserJet  PN  33449A  etc.  07-16-92 


8 ea  Microsoft,  Windows,  Version  3.1,  Media  5.25;  8 ea  WordPerfect  07-16-92 
76  ea  NEC  1MB,  80  NS  SIMM  Module  (computer  memory);  5 ea  IQ  Arche  VGA  07-16-92 
1 ea  Computer,  Everex  Tempo  Carrier,  8 mega-bytes  of  RAM  etc.  07-16-92 
1 ea  Furnish  & Deliver  SAM  3010-VMS/C  package  w/Dectector  07-16-92 
24  ea  Connector,  ITT  Cannon  P/N:  CA3106E10SL-4S-F80  07-16-92 
1 ea  Carbon  Monoxide  Monitoring  and  Ventilation  Control  System  07-17-92 
5 ea  Microsoft  DOS  5.0;  2 ea  Lotus  Smart  Suite  for  Windows,  etc.  07-21-92 
1 ea  Computer:  High  Performance  Archiving  Workstation  07-21-92 
50  ea  Replacement  Parts  for  Boeing-Vertol  LRV  07-21-92 
1 ea  Tower  Case  Everex  486/33  MHz  16MB  RAM  256K  CACHE,  etc.  07-21-92 


T.  Fiore 
T.  Fiore 
B.  Tison 
B.  Tison 
B.  Tison 
B.  Tison 
J.  Sealy 
J.  Sealy 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Sealy 
J.  Sealy 
J.  Sealy 

B.  Tison 
J.  Sealy 
T.  Fiore 
R.  Fleming 

C.  Crawford 
C.  Crawford 
T.  Fiore 

B.  Tison 


documents  dept. 

JUL  9 1992 


CONSTRUCTION 


WO-21Z3  COD  MACHINE  SHOP  UPGRADE  Remodeling  mezzanine  air  space  within  the  existing  Machine  Shop  Building 
into  two  offices.  Construction  includes  excavation,  concrete  foundation,  structural  steel  framing,  elevated 
concrete  slab,  HVAC  system,  electrical  panels,  utilities,  architectural  finishes  and  office  furnishings. 
Estimate: $225.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  13,  1992 

120  calendar  days 

1990  Newcomb  Avenue 

San  Francisco  Water  Department 

Contract  Administration  (415)  554-0789,  1155  Market  Street,  San  Francisco,  CA  94103 


6685E  AUXILIARY  HATER  SUPPLY  EXTENSION  Install  Auxiliary  Water  Supply  System  (AWSS)  facilities  on  Mission 
Street,  Bosworth  Street  to  29th  Street.  Estimate:  $1,008,700 


BID  DUE: 
DURATION 
LOCATION 
DURATION 
CONTACT : 


July  15,  1992 
270  calendar  days 
San  Francisco 
Public  Works 

Bob  Jew  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


4919A  SURGICENTER  REMODEL  AND  EXPANSION  SAN  FRANCISCO  GENERAL  HOSPITAL  Demolition  of  floors,  walls  and 
ceilings,  remodeling  including  mechanical,  plumbing  and  electrical  and  construction  of  new  surgery  and  associated 
spaces.  Estimate:  $268.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


July  15,  1992 
250  calendar  days 
San  Francisco  General  Hospital 
Public  Works 

Phil  Sowers  (415)  557-4700,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


3358H  SEWER  REPUCEMENT  Replace  500'  of  12"  sewer  with  12"  VCP  sewer,  construct  10"  VCP  culverts,  6"  or  8" 

VCP  side  sewer  connections  and  concrete  manholes,  replace  catchbasin  frame  and  grating,  televise  side  sewers  and 
repair  or  replace  defective  side  sewers.  Work  to  be  performed  on  Brannan  Street,  Dore  Street  to  Ninth  Street  and 
Mason  Street,  Beach  Street  to  Jefferson  Street.  Estimate:  $121,340 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  15,  1992 
36  calendar  days 
San  Francisco 
Publ i c Works 

P.T.  Law  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 


3357W  (REV)  SEWER  LINING  GEARY  BOULEVARD.  ARGUELLO  BLVD  TO  5TH  AVENUE  Line  existing  27"  and  28"  diameter  and 
2'  10"  X 42"  brick  sewers  with  cured  in-plane  pipe  or  PVC  liner.  Estimate:  $408,928 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  15,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  554-5810,  Room  351,  City  Hall,  San  Francisco,  CA  94102 
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1 GENERAL  CONTRACTOR  General  contracting  opportunity  to  construct  82  residential  units  and  5,000  sq  ft 
; commercial  space.  Prevailing  wage  job.  Must  be  bondable  licensed  contractor.  Proposals  due  to  the  developer  as 
indicated  below. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  17,  1992 
24  months 

Fell  and  Gough  Streets,  San  Francisco 
Redevelopment  Agency 

BRIDGE  Housing  Corporation  (415)  988-1111 

82  Second  Street,  San  Francisco,  CA  94105  Attn:  Robin 


> WD-2064  DUCTILE  IRON  MAIN  INSTALLATION  Work  consists  of  furnishing  and  installing  approximately  7,700  linear 
; feet  of  a 36  inch  diameter  by  5/16  inch  plate  welded  steel  pipe  water  main  in  Dolores  Street,  25th  Street, 

? Sanchez  and  22nd  Street.  Estimate:  $3.027.400 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  21,  1992 
300  calendar  days 

Dolores  Street,  25th  Street,  Sanchez  Street  and  22nd  Street 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207 

1145  Market  Street,  San  Francisco,  CA  94103 


i WD-2136  REPAVING  OF  STREET  AND  SIDEWALK  OPENINGS  Work  consists  of  paving  streets  and  sidewalk  openings 
^ excavated  by  the  forces  of  the  San  Francisco  Water  Department.  Estimate:  $1.387.780 


A 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  21,  1992 
One  (1)  year 
San  Francisco 


Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207,  1145  Market  Street,  San  Francisco,  CA 


94103 


WD-2089  DUCTILE  IRON  MAIN  INSTALLATION  Work  consists  of  replacing  1980  linear  feet  of  existing  12  inch  cast 
iron  main  installed  in  1896  and  500  linear  feet  of  existing  6 inch  cast  iron  main  in  Mason  Street  installed  in 
1877.  To  be  installed  in  Powell  Street  between  Lombard  and  Jefferson  Streets.  Estimate:  $279.180 


i 

I 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  21,  1992 
80  working  days 

Powell,  Lombard  and  Mason  Streets 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207 

1145  Market  Street,  San  Francisco,  CA  94013 


HD-2129  12  INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  JOHNSTONE  DRIVE  MEDICAL  CNETER  ROAD  AND  CLARENDON  AVENUE 

Work  consists  of  installing  2,230  linear  feet  of  12  inch  ductile  iron  main  and  approximately  80  linear  feet  of  8 
inch  water  main.  $156.620  (net) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  28,  1992 
30  working  days 

Johnstone  Drive,  Medical  Center  Rd.  & Clarendon  Ave. 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207,  1145  Market  Street,  San  Francisco,  CA  94103 
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669ZE  SAN  FRANCISCO  FIRE  DEPARTHENT  PUMP  STATION  NO.  1 ASBESTOS  ABATEMENT  Removal  and  disposal  of  asbestos, 
asbestos-containing  materials  and  debris.  This  is  a re-bid  of  a previously  advertised  project.  There  are  no 
changes  to  the  plans  and  specifications.  Planholders  will  be  sent  replacement  proposal  packages.  Estimate: 
$155,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  29,  1992 
105  calendar  days 
San  Francisco 
Publ i c Works 

Robert  Jew  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


25-17212  URBAN  INDIAN  HEALTH  BOARD,  INC  Add  fire  wall/ceiling  protection  in  hallways  leading  to 
entrance/exits.  Departmental  office/chart  room  renovation.  Installing  new  exterior  window  and  other  window 
repairs.  Expanding  heating  ducts,  installing  new  hallway  lighting,  install  new  lighted  exit  and  battery  back-up 
system,  installation  of  hallway  linoleum,  install  Disabled  Code  Entrance.  Walk-throuah  of  the  site  on  July  15. 
1992  at  10:00  a.m.  at  the  Native  American  Health  Center.  56  Julian  Avenue.  San  Francisco.  CA.  Estimate:  $70.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  31,  1992 
5 months 

56  Julian  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  - Out  Patient  Health  Clinic 

Greg  Harmon  (510)  261-0524 

3124  E.  14th  Street,  Oakland,  CA  94601 


BID  ^1-48  INSTALLATION  ON  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  two  Housing  Authority 
Senior  Devel opmenets , including  automatic  transfer  swithces,  distribution  equipment,  controls,  wiring,  fire 
protection  and  structural  and  architectural  modifications.  Estimate:  $200.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


Tuesday,  August  4,  1992,  2:00  p.m. 

180  calendar  days 

227  Bay  Street  & 1760  Bush  Street 

San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319 

440  Turk  Street,  San  Francisco,  CA  94102 


FELL  STREET  CENTER,  PHASE  II  Renovation  of  existing  ground  floor  plan  to  provide  new  Drop-In  Center  including 
new  toilet  and  shower  rooms,  and  gypsum  board  partitions.  Pre-bid  proposal  conference  on  July  16.  1992  and  July 
23.  1992  from  10:00  to  10:30  a.m.  both  davs  at  1446  Market  Street.  San  Francisco.  CA. Estimate: $350.000. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  4,  1992 
1 14  days 

39-43  Fell  Street 

Mayor's  Office  of  Housing  - Asian  Neighborhood  Design 

Curtis  Chong  (415)  982-2959 

80  Fresno  Street,  San  Francisco,  CA  94133 
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CALIFORNIA  AIDS  INTERVENTION  TRAINING  CENTER  REHABILITATION  PROJECT  Heat/ventilation  system;  Electrical 
upgrade;  Exit  signs  and  lights;  Emergency  lights;  Disabled  accessible  unisex  toilet;  Windows;  Partitions; 
Doors/Frames  and  Hardware;  Counters/cabinets/sink;  Other  Miscellaneous  Items.  Pre-bid  conference  on  July  28. 
1992  at  9:30  a.m.  at  507  Divisadero  Street.  San  Francisco.  CA  94117.  Attendance  at  the  pre-bid  conference  is 
mandatory.  Estimate:  $25.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  4,  1992  (Revised  bid  due  date) 

90  days 

507  Divisadero  Street,  San  Francisco 

Mayor's  Offic  of  Housing  and  Community  Development  - CA  AIDS  Intervention  Training  Center 
Karen  Norman  (415)  922-6135,  507  Divisadero,  S.F.,  CA  94117 


3061  (Informal)  INTERNATIONAL  TERMINAL  PERSONNEL  OFFICE  HVAC  RENOVATION  Contractor  must  possess  an  active 
Class  B California  Contractor's  license.  Pre-bid  conference  on  July  29.  1992  at  10:00  a.m.  in  Bldo  676. 
McDonnell  Road  (Engineering  Building)  at  the  Airport.  Estimate:  $45.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  5,  1992  until  2:00  p.m. 

90  days 

San  Francisco  Airport 

Airport  Facilities,  Operations  and  Maintenance 
Carl  Farsai  (415)  737-7802 


5020Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA  C-3  Construct  VCP  sewer,  VCP  culvert 
manholes,  cut-off  walls  and  side  sewer  connections,  televise  sewers  and  repair  or  replace  defective  side  sewers. 
Estimate:  $365,360 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  19,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  553-8347 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


• • • CONSULTANTS  * • * 


154-92  PHARMACY  MANAGEMENT  SERVICES  Provision  of  pharmacy  management  services  to  contract  with  a minimum  of 
twelve  (12)  pharmacies,  and  to  process  claims  for  clients  served  in  DMS  programs.  The  pharmacy  management 
service  will  also  provide  medications  and  supplies  to  Youth  Guidance  Center  Programs.  Estimate:  $595.120 


RFP  DUE: 
DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  20,  1992,  12:00  noon,  Monday 
October  1,  1992  to  June  30,  1993  up  to  three 
satisfactory  performance  and  availability  of 
Various  Department  and  Community  sites 
Public  Health,  Division  of  Mental  Health  and 
Charles  Davis  (415)  255-3490,  Room  443,  San 


(3)  one-year  extensions  subject  to  both 
funds . 

Substance  Abuse  Services 
Francisco,  CA  94103 
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RFP  157-92  CARE  APPLICATION  FOR  HOME  INFUSION  THERAPY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  applications  for  home  infusion  therapy  services  for  persons  with  AIDS.  Applicants  must  be  licensed 
home  health  care  agencies.  Application  packages  which  provide  more  information  regarding  services,  additional 
eligibility  requirements  and  instructions  for  application  are  available  at  the  AIDS  Office.  Estimate:  $444.135 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  23,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health  - AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


MANAGEMENT  INFORMATION  SYSTEM  DESIGN,  PROCUREMENT  AND  INSTALLATION  Planning,  design,  equipment  selection  and 
procurement,  installation,  programming  and  training  for  a Management  Information  System  for  two  Water  Pollution 
Control  Plants. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  24,  1992 
n/a 

San  Francisco 
Pubi i c Works 

Don  Munakata  (415)  554-8229 


BAYSHORE  CORRIDOR  SYSTEMS  PLANNING  STUDY  The  Bayshore  Corridor  System  Planning  Study  will  include  the 
definition  of  goals  and  objectives;  development  of  transit  alternatives;  the  operational,  financial  and 
preliminary  environmental  assessment  of  alternatives,  including  patronage  estimation;  compilation  of  funding 
approaches;  and  the  preparation  of  working  papers  and  draft  and  final  reports.  The  contractor,  in  consultation 
with  MUNI  staff,  will  be  responsible  for  organizing  and  conducting  public  outreach  and  preparing  all  written  and 
graphic  materials. 

BID  DUE:  July  24,  1992  (Friday)  at  5:00  p.m. 

DURATION:  9-12  months 

LOCATION:  San  Francisco 

DEPARTMENT:  MUNI  Railway,  Service  Planning 

CONTACT:  Sue  Stropes  (415)  923-6100 

949  Presidio  Ave,  Room  204,  San  Francisco,  CA  94115 


LABORATORY  SERVICES  - ASBESTOS  AND  LEAD  ANALYSES  Analytical  services  involving  asbestos  and  lead  samples. 
Estimate:  $10,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  24,  1992 
One  year 
San  Francisco 
Public  Works 

Carmen  Ynami  (415)  695-7310 

3801  Third  Street,  Suite  600,  San  Francisco,  CA  94124 
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'.ONG  RANGE  PLANNING  The  San  Francisco  Art  Commission  would  like  to  engage  a professional  planning  consultant  or 
a team  of  consultants  to  guide  and  coordinate  the  long  range  and  strategic  planning  process  for  the  Commission 
and  to  help  define  the  Commission's  role  within  the  City's  Arts  Policy  Plan. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  27,  1992 

12  months 

San  Francisco 

S.  F.  Arts  Commission 

Lemora  Martin  (415)  554-9671 

25  Van  Ness  Avenue,  Suite  240,  San  Francisco,  CA  94102 


ARCHITECTURE  AND  ENGINEERING  SERVICES  Design  and  construction  phase  services  for  the  Brooks  Exhibition  Hall 
New  Exit  Stairs  and  Disability  Modifications  project.  The  prime  contracting  consultant  for  this  project  will  be 
limited  to  firms  which  are  certified  or  certifiable  by  the  San  Francisco  Human  Rights  Commission  as  Black  or 
Latino  Business  Enterprises. 


RFP  DUE: 

DURAITON: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  27,  1992 
n/a 

Brooks  Hall,  Civic  Center,  San  Francisco 
Public  Works 

Mark  Dorian  (415)  557-4713 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


CCO  #92-547-1  GROUNDWATER  MASTER  PLAN  The  objective  of  this  contract  is  to  select  a consultant  to  gather 
information  and  prepare  a level  Groundwater  Master  Plan  and  project  level  facilities  including  production  and 
monitoring  wells,  vaults,  storage,  pumps,  controls,  treatment,  and  piping  and  distribution  systems.  Estimate: 
$500.000  to  $1.000.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  29,  1992,  4:00  p.m.  at  425  Mason,  4th  floor,  San  Francisco 
18  to  24  months 
San  Francisco 

San  Francisco  Water  Department 
Mickey  Heo  (415)  923-2471 

425  Mason  Street,  4th  floor,  San  Francisco,  CA  94102 


RFP  158-92  CARE  APPLICATION  FOR  COMMUNITY  OF  COLOR  CBO'S  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  Substance  Abuse  Treatment  services  for  HIV  infected  people  of  color.  People  of 
color  community-based  organizations  are  eligible  to  apply  alone  or  in  collaboration  with  other  providers. 
Application  packages  which  provide  more  information  regarding  services,  eligibility  requirements,  and 
instructions  for  application  are  available  at  the  AIDS  Office.  Estimate:  $260.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  30,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 
Public  Health 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 
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019-92  DRUG  TREATMENT  SERVICES  The  San  Francisco  Housing  Authority  is  seeking  qualified  service  providers  to 
institute  substance  abuse  programs  within  selected  public  housing  developments.  Included  are  three  separate 
programs;  one  for  Hunter's  View,  Valencia  Gardens  and  Hayes  Valley.  Pre-bid  conference  on  July  14.  1992  at  10:00 
a.m.  at  440  Turk  Street.  San  Francisco.  Contact  Bettv  Brooks  (415)  554-1334.  Estimate:  S400.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  31,  1992  by  4:00  p.m. 

One  ( 1 ) year 
San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


MULTI  DISCIPLINE  ENGINEERING  SERVICES  Mul ti-di sci pi i ne  engineering  services  for  three  years  on  an  as-needed 
basis  with  the  intent  of  awarding  contracts  to  three  consulting  firms.  The  work  includes,  but  may  not  be  limited 
to,  civil,  structural  and  mechanical  engineering,  architectural  and  landscape  architectural  design,  drafting, 
preparation  of  contract  specifications,  cost  estimates,  seismic  investigations,  consultations,  inspection  and 
construction  management.  Pre-proposal  conference  on  July  21.  1992  at  1:30  p.m.  at  1680  Mission  Street.  4th  floor 
Conference  Room.  San  Francisco.  Estimate:  $500.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  10,  1992 
Three  years 
San  Francisco 
Public  Works 

Robert  Mason  (415)  554-8251 

1680  Mission  Street,  San  Francisco,  CA  94103 


PROPOSALS  FOR  ASSESSMENT  OF  THE  AIRPORT  PETROLEUM  STORAGE  TANK  AND  PIPELINE  RISK  San  Francisco  International 
Airport  is  requesting  proposals  for  an  assessment  of  the  Airport's  petroleum  storage  tank  and  pipeline  risk.  The 
scope  of  work  will  include  an  engineering  assessment  of  existing  conditions,  identification  of  areas  of  exposure, 
and  specific  risk  management  recommendations.  Please  contact  the  person  shown  below  for  more  information  and  a 
request-for-proposal  (RFP)  package.  MBE/WBE/LBE  participation  is  strongly  encouraged.  July  29.  1992  at  10:00 
a.m.  at  San  Francisco  International  Airport.  International  Terminal.  5th  floor.  Conference  Room  509  A & B. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  2,  1992 
n/a 

San  Francisco  International  Airport 
Budget  and  Financial  Planning 
Leo  Fermin  (415)  876-2303 

Airports  Commission,  P.O.  Box  8097,  SFIA,  San  Francisco,  CA  94128 
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CONCESSION  OR  LEASE 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  457  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  Minimum  Annual  Guarantee:  $12,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Rescheduled  to  July  29,  1992 
7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 


PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 year  term 

San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


HOST  FOOD  AND  BEVERAGE  OPPORTUNITY  Food  and  beverage  opportunity  for  minority  and  woman-owned  businesses  to 
operate  the  La  Strada  (a  cocktail  lounge)  and  the  Fog  Bank  Bar  (a  cocktail  lounge)  both  located  in  the  South 
Termi nal . 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


Friday,  July  31,  1992 
Maximum  12  years 
SF  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Pre-bid  conference  on 
Thursday.  August  6.  1992  at  9:00  a.m.  in  Conference  Room  509A.  5th  floor.  International  Terminal  at  the  Airport 
Minimum  Bid:  $600.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 


The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itseff.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid.  ® 

iS4 

Bids  are  assigned  a three,  fourorfive  digit  number  depending  on  the  estimated  dollar  valueof  the  purchase.  Generally,  iss 

four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned  i 

in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 


I 


CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTIVIENT  documents  dept. 

JUL  IT  1992 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


Room  270,  City  Hall 
San  Francisco,  CA  94102 


Bid  and  Contract  Opportunities 


Volume  IX,  No.  3 


July  17,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


Bip_ir  _ DESCRIPTION 


DATE  DUE  BUYER 


4288  Meat,  Poultry  & Fish  for  August  1992 

4289  Fresh  Fruit  & Vegetables  for  August  1992 

4312  Meat  & Poultry  for  August  1992  for  Camp  Mather 

4313  Fresh  Fruit  and  Vegetables,  Potatoes  & Onions  for  Camp  Mather 

4333  5 ea  Microsoft  DOS  5.0;  2 ea  Lotus  Smart  Suite  for  Windows,  etc. 

4334  1 ea  Computer:  High  Performance  Archiving  Workstation 

4335  50  ea  Replacement  Parts  for  Boei ng-Vertol  LRV 

4338  1 ea  Tower  Case  Everex  486/33  MHz  16MB  RAM  256K  CACHE,  etc. 

4339  50  ea  Bar,  Emergency  release,  rear  escape  window,  Ellcon  Natl  SP102002 

4340  5 ea  File  Cabinet,  Ulrich  Planfilr,  Dieterich  Post  or  equal 

4341  1 ea  PC  Compaq,  386/25e  Model  120,  4MB  RAM  @100  ns,  etc. 

4342  1 ea  Compaq  Despro  386/33MZ  8MB  RAM;  1 ea  ATI  VGA  Wonder  XL  Board  etc. 

4343  1 ea  Logi craft  Novell  gateway  option  w/Ethernet  interface.  Install 

4344  1 ea  Xerox  2520  Engineering  Copier;  1 pkg  supply  package 

4345  3 set  Intrikik  Set  Range,  Brown  and  Sharp,  EDP#44066  etc. 

4346  3 ea  Computer  Micro,  Everex  Tempo  Modular  486/33MHz  etc. 

4347  1 ea  Everex  Step  Server  486/33.  Tower  Case  P/N  EX0-2616M-SVST  etc. 

4348  1 ea  Dell  System  486DX/33MHz  w/memory  upgrade  to  SMB  ram  etc. 

4351  1 ea  Model  8400  Optical  Mark  Reader;  1 ea  RDB/RDE  Scanbook  etc. 

4352  50  ea  Rolatape,  Mpde-200,  Record  feet  and  inches,  leather  case 

4353  2 ea  Sony  CDP1304  Color  Monitor  w/  Adapter  Cable  etc. 

552  Software;  7 ea  Novel  NetWare  3.11  Premium  10-User  on  3.5  media  etc. 

554  Personal  Computers,  Everex 

555  Personal  Computers,  Compaq 

63060A  Physical  & Occupational  Therapy  Personnel  Services 


07-23-92 

07-23-92 

07-23-92 

07-23-92 

07-21-92 

07-21-92 

07-21-92 

07-21-92 

07-23-92 

07-23-92 

07-24-92 

07-24-92 

07-24-92 

07-24-92 

07-24-92 

07-27-92 

07-27-92 

07-27-92 

07-27-92 

07-27-92 

07-27-92 

07-24-92 

07-24-92 

07-27-92 

07-31-92 


B.  Tison 
B.  Tison 
B.  Tison 

B.  Tison 

C.  Crawford 
C.  Crawford 
T.  Fiore 

B.  Tison 
T.  Fiore 
R.  Fleming 
R . Low 
R.  Low 
R.  Low 
R.  Low 
T.  Fiore 
R.  Low 
R.  Low 
R . Low 
R.  Thomas 
R.  Thomas 
R.  Thomas 
R.  Low 
R.  Low 
R . Low 


CONSTRUCTION 


vyO-2064  DUCTILE  IRON  MAIN  INSTALLATION  Work  consists  of  furnishing  and  installing  approximately  7,700  linear 
feet  of  a 36  inch  diameter  by  5/16  inch  plate  welded  steel  pipe  water  main  in  Dolores  Street,  25th  Street, 
Sanchez  and  22nd  Street.  Estimate:  $3.027.400 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  21,  1992 
300  calendar  days 

Dolores  Street,  25th  Street,  Sanchez  Street  and  22nd  Street 
Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207,  1145  Market  Street,  San  Francisco,  CA  94103 


HD-2136  REPAVING  OF  STREET  AND  SIDEWALK  OPENINGS  Work  consists  of  paving  streets  and  sidewalk  openings 
excavated  by  the  forces  of  the  San  Francisco  Water  Department.  Estimate:  $1.387.780. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  21,  1992 
One  (1)  year 
San  Francisco 


Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207,  1145  Market  Street,  San  Francisco,  CA 


94103 


WD-2089  DUCTILE  IRON  MAIN  INSTALLATION  Work  consists  of  replacing  1980  linear  feet  of  existing  12  inch  cast 
iron  main  installed  in  1896  and  500  linear  feet  of  existing  6 inch  cast  iron  main  in  Mason  Street  installed  in 
1877.  To  be  installed  in  Powell  Street  between  Lombard  and  Jefferson  Streets.  Estimate:  $279.180 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  21,  1992 
80  working  days 

Powell,  Lombard  and  Mason  Streets 
Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207,  1145  Market  Street,  San  Francisco,  CA  94013 


KOREAN  AMERICAN  DEVELOPMENT  CORPORATION  Furnish  all  labor,  materials,  transportation  and  services  required  for 
the  installation  of  new  steel  grills  on  all  windows,  openings  and  main  entrance  door  at  all  exterior  walls. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  27,  1992 
n/a 

San  Francisco,  745  Buchanan  Street 
Mayor's  Office  of  Housing 

Min  Paek,  Executive  Director  (415)  864-5517 


WD-2129  12  INCH  DUCTILE  IRON  MAIN  INSTALUTION  IN  JOHNSTONE  DRIVE  MEDICAL  CENTER  ROAD  AND  CLARENDON  AVENUE 

Work  consists  of  installing  2,230  linear  feet  of  12  inch  ductile  iron  main  and  approximately  80  linear  feet  of  8 
inch  water  main.  $156.620  (net) 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  28,  1992 
30  working  days 

Johnstone  Drive,  Medical  Center  Rd.  & Clarendon  Ave. 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207,  1145  Market  Street,  San  Francisco,  CA  94103 
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669ZE  SAN  FRANCISCO  FIRE  DEPARTMENT  PUMP  STATION  NO.  1 ASBESTOS  ABATEMENT  Removal  and  disposal  of  asbestos, 
asbestos-containing  materials  and  debris.  This  is  a re-bid  of  a previously  advertised  project.  There  are  no 
changes  to  the  plans  and  specifications.  Planholders  will  be  sent  replacement  proposal  packages.  Estimate: 
$155,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  29,  1992 
105  calendar  days 
San  Francisco 
Public  Works 

Robert  Jew  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


25  VAN  NESS  AVENUE  TENANT  IMPROVEMENTS  Construction  and  remodeling  of  interiors.  Set  aside  contract  on  which 
bidding  is  limited  to  certified  MBEs  and  WBEs  and  joint  ventures  with  certified  MBEs  and  WBEs  only.  Bids  from 
joint  ventures  of  majority  firms  and  MBEs  and  WBEs  will  not  be  accepted.  Rebid  of  previously  advertised 
project.  Certified  MBE  and  WBE  planholders  will  be  sent  proposal  packages.  No  changes  to  plans  and  specs. 
Estimate:  $650.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  29,  1992 
90  calendar  days 

25  Van  Ness  Avenue,  San  Francisco 
Public  Works 

Glenn  Hunt  (415)  557-4782 

30  Van  Ness  Avenue,  San  Francisco,  CA  94102 


25-17212  URBAN  INDIAN  HEALTH  BOARD,  INC  Add  fire  wall/ceiling  protection  in  hallways  leading  to 
entrance/exits.  Departmental  office/chart  room  renovation.  Installing  new  exterior  window  and  other  window 
repairs.  Expanding  heating  ducts,  installing  new  hallway  lighting,  install  new  lighted  exit  and  battery  back-up 
system,  installation  of  hallway  linoleum,  install  Disabled  Code  Entrance.  Estimate:  $70.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  31,  1992 
5 months 

56  Julian  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  - Out  Patient  Health  Clinic 

Greg  Harmon  (510)  261-0524 

3124  E.  14th  Street,  Oakland,  CA  94601 


BID  ^1-48  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  two  Housing  Authority 
Senior  Developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring,  fire 
protection  and  structural  and  architectural  modifications.  Estimate:  $200.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


Tuesday,  August  4,  1992,  2:00  p.m. 

180  calendar  days 

227  Bay  Street  & 1760  Bush  Street 

San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319 

440  Turk  Street,  San  Francisco,  CA  94102 
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FELL  STREET  CENTER,  PHASE  II  Renovation  of  existing  ground  floor  plan  to  provide  new  Drop-In  Center  including 
new  toilet  and  shower  rooms,  and  gypsum  board  partitions.  Pre-bid  proposal  conference  on  July  23.  1992  from 
IQ :00  to  10:30  a.m.  at  1446  Market  Street.  San  Francisco.  CA.  Estimate:  $350.000. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


August  4,  1992 
114  days 

39-43  Fell  Street 

Mayor's  Office  of  Housing  - Asian  Neighborhood  Design 

Curtis  Chong  (415)  982-2959,  80  Fresno  Street,  San  Francisco,  CA  94133 


CALIFORNIA  AIDS  INTERVENTION  TRAINING  CENTER  REHABILITATION  PROJECT  Heat/ventilation  system;  Electrical 
upgrade;  Exit  signs  and  lights;  Emergency  lights;  Disabled  accessible  unisex  toilet;  Windows;  Partitions; 
Doors/Frames  and  Hardware;  Counters/cabinets/sink;  Other  Miscellaneous  Items.  Pre-bid  conference  on  July  28. 
1992  at  9:30  a.m.  at  507  Divisadero  St.  S.F..  CA  94117.  Attendance  is  mandatory.  Estimate:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  4,  1992  (Revised  bid  due  date) 

90  days 

507  Divisadero  Street,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development  - CA  AIDS  Intervention  Training  Center 
Karen  Norman  (415)  922-6135,  507  Divisadero,  S.F.,  CA  94117 


3094  (Informal)  INTERNATIONAL  TERMINAL,  FIRST  FLOOR  SMOKING  AREA  Pre-bid  conference  on  July  29.  1992  at  10:00 
a^ m.  in  Building  678.  McDonnell  Road  (Engineering  Bldg.)  San  Francisco  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  5,  1992  until  2:00  p.m. 

90  days 

San  Francisco  Airport 

Airport,  Facilities,  Operations  & Maintenance 
Carl  Farsai  (415)  737-7802 


3061  (Informal)  INTERNATIONAL  TERMINAL  PERSONNEL  OFFICE  HVAC  RENOVATION  Contractor  must  possess  an  active 
Class  B California  Contractor's  license.  Pre-bid  conference  on  July  29.  1992  at  10:00  a.m.  in  Bldo  676. 
McDonnell  Road  (Enoineering  Building)  at  the  Airport.  Estimate:  $45.000 


BID  DUE: 

DURATIDN: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  5,  1992  until  2:00  p.m. 

90  days 

San  Francisco  Airport 

Airport  Facilities,  Operations  and  Maintenance 
Carl  Farsai  (415)  737-7802 


AARTT  HOTEL  REHABILITATION  PROJECT  General  contract  to  furnish  all  labor,  materials,  transportation,  and 
services  required  for  the  Seismic  Upgrade  and  General  Improvements  Project  at  the  Aarti  Hotel,  located  at  391 
Leavenworth  Street,  San  Francisco  94109.  Work  includes,  but  is  not  limited  to:  Complete  seismic  upgrade  and  all 

associated  items,  new  roof  deck,  new  roofing  and  flashing,  partitions,  interior  and  exterior  painting  , carpet, 
plumbing,  heating/ventilation,  sprinkler  system  upgrade,  fire  alarm  and  detection  upgrade,  lighting/electrical 
work  etc.  Site  walk-through  on  July  23.  1992  at  9:30  a.m.  at  391  Leavenworth  Street.  San  Francisco.  Attendance 
i-5_gia,ndatQ.ry  iQ  bg  considered  g .rg.sp.on^iv,e  bidder. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday  August  13,  1992  at  or  before  10:00  a.m.  PST 
365  calendar  days 

391  Leavenworth  Street,  San  Francisco,  CA  94109 

Redevelopment  Agency  - Tenderloin  Neighborhood  Development  Corp.,  230  Hyde  St.  SF , CA  94102 
Sean  Heron  (Owner's  Rep)  (415)  776-2151  or  Dennis  Singer,  Architect  (415)  752-4831 
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50Z0Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA  C-3  Construct  VCP  sewer,  VCP  culvert 
manholes,  cut-off  walls  and  side  sewer  connections,  televise  sewers  and  repair  or  replace  defective  side  sewers. 
Estimate:  $365,360 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  19,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  553-8347 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


* » * CONSULTANTS  * * * 


154-92  PHARMACY  MANAGEMENT  SERVICES  Provision  of  pharmacy  management  services  to  contract  with  a minimum  of 
twelve  (12)  pharmacies,  and  to  process  claims  for  clients  served  in  DMS  programs.  The  pharmacy  management 
service  will  also  provide  medications  and  supplies  to  Youth  Guidance  Center  Programs.  Estimate:  $595.120 


RFP  DUE: 
DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  20,  1992,  12:00  noon,  Monday 

October  1,  1992  to  June  30,  1993  up  to  three  (3)  one-year  extensions  subject  to  both 
satisfactory  performance  and  availability  of  funds. 

Various  Department  and  Community  sites 

Public  Health,  Division  of  Mental  Health  and  Substance  Abuse  Services 
Charles  Davis  (415)  255-3490,  Room  443,  San  Francisco,  CA  94103 


RFP  157-92  CARE  APPLICATION  FOR  HOME  INFUSION  THERAPY  SERVICES  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  applications  for  home  infusion  therapy  services  for  persons  with  AIDS.  Applicants  must  be  licensed 
home  health  care  agencies.  Application  packages  which  provide  more  information  regarding  services,  additional 
eligibility  requirements  and  instructions  for  application  are  available  at  the  AIDS  Office.  Estimate:  $444.135 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  23,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 

Public  Health  - AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


MANAGEMENT  INFORMATION  SYSTEM  DESIGN,  PROCUREMENT  AND  INSTALLATION  Planning,  design,  equipment  selection  and 
procurement,  installation,  programming  and  training  for  a Management  Information  System  for  two  Water  Pollution 
Control  Plants. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  24,  1992 
n/a 

San  Francisco 
Public  Works 

Don  Munakata  (415)  554-8229 
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BAYSHORE  CORRIDOR  SYSTEMS  PLANNING  STUDY  The  Bayshore  Corridor  System  Planning  Study  will  include  the 
definition  of  goals  and  objectives;  development  of  transit  alternatives:  the  operational,  financial  and 
preliminary  environmental  assessment  of  alternatives,  including  patronage  estimation;  compilation  of  funding 
approaches;  and  the  preparation  of  working  papers  and  draft  and  final  reports.  The  contractor,  in  consultation 
with  MUNI  staff,  will  be  responsible  for  organizing  and  conducting  public  outreach  and  preparing  all  written  and 
graphic  materials. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  24,  1992  (Friday)  at  5:00  p.m. 

9-12  months 
San  Francisco 

MUNI  Railway,  Service  Planning 
Sue  Stropes  (415)  923-6100 

949  Presidio  Ave,  Room  204,  San  Francisco,  CA  94115 


LABORATORY  SERVICES  - ASBESTOS  AND  LEAD  ANALYSES  Analytical  services  involving  asbestos  and  lead  samples. 
Estimate:  $10,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  24,  1992 
One  year 
San  Francisco 
Public  Works 

Carmen  Ynami  (415)  695-7310 

3801  Third  Street,  Suite  600,  San  Francisco,  CA  94124 


LONG  RANGE  PLANNING  The  San  Francisco  Art  Commission  would  like  to  engage  a professional  planning  consultant  or 
a team  of  consultants  to  guide  and  coordinate  the  long  range  and  strategic  planning  process  for  the  Commission 
and  to  help  define  the  Commission's  role  within  the  City's  Arts  Policy  Plan. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  27,  1992 

12  months 

San  Francisco 

S.  F.  Arts  Commission 

Lemora  Martin  (415)  554-9671 

25  Van  Ness  Avenue,  Suite  240,  San  Francisco,  CA  94102 


ARCHITECTURE  AND  ENGINEERING  SERVICES  Design  and  construction  phase  services  for  the  Brooks  Exhibition  Hall 
New  Exit  Stairs  and  Disability  Modifications  project.  The  prime  contracting  consultant  for  this  project  will  be 
limited  to  firms  which  are  certified  or  certifiable  by  the  San  Francisco  Human  Rights  Commission  as  Black  or 
Latino  Business  Enterprises. 


RFP  DUE: 

DURAITON: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  27,  1992 
n/a 

Brooks  Hall,  Civic  Center,  San  Francisco 
Public  Works 

Mark  Dorian  (415)  557-4713 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 
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CCO  <*92-547-1  GROUNDWATER  MASTER  PLAN  The  objective  of  this  contract  is  to  select  a consultant  to  gather 
information  and  prepare  a level  Groundwater  Master  Plan  and  project  level  facilities  including  production  and 
monitoring  wells,  vaults,  storage,  pumps,  controls,  treatment,  and  piping  and  distribution  systems.  Estimate: 
$500.000  to  $1.000.000. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  29,  1992,  4:00  p.m.  at  425  Mason,  4th  floor,  San  Francisco 
18  to  24  months 
San  Francisco 

San  Francisco  Water  Department 
Mickey  Heo  (415)  923-2471 

425  Mason  Street,  4th  floor,  San  Francisco,  CA  94102 


RFP  158-92  CARE  APPLICATION  FOR  COMMUNITY  OF  COLOR  CBO'S  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  Substance  Abuse  Treatment  services  for  HIV  infected  people  of  color.  People  of 
color  community-based  organizations  are  eligible  to  apply  alone  or  in  collaboration  with  other  providers. 
Application  packages  which  provide  more  information  regarding  services,  eligibility  requirements,  and 
instructions  for  application  are  available  at  the  AIDS  Office.  Estimate:  $260.000 


RFP  DUE: 

DURATION:- 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  30,  1992  by  12:00  noon 
..42  to  36  months 
San  Francisco 
Public  Health 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


019-92  DRUG  TREATMENT  SERVICES  The  San  Francisco  Housing  Authority  is  seeking  qualified  service  providers  to 
institute  substance  abuse  programs  within  selected  public  housing  developments.  Included  are  three  separate 
programs;  one  for  Hunter's  View,  Valencia  Gardens  and  Hayes  Valley.  Estimate:  $400.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  31,  1992  by  4:00  p.m. 

One  (1)  year 
San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


AIRPORT  MEDICAL  EXAMINER  Proposals  are  being  solicited  for  the  Airport's  designated  medical  examiner  to 
examine  candidates  for  employment  and  promotions,  possible  f i tness-for-duty , and  on-going  medical  surveillance 
examination  program.  (Please  call  for  a copy  of  the  proposal) 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  31,  1992 
n/a 

San  Francisco  Airport 
Ai rport 

Katherine  Dere  (415)  876-2187 
Personnel  Department 
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SF  REDEVELOPMENT  AGENCY  SALARY  & CLASSIFICATION  STUDY  The  Consultant  will  conduct  a salary  and  classification 
study  for  the  Agency  staff,  inlcuding  development  of  a classification  plan  and  compensation  plan,  and  will  also 
perform  a total  compensation  analysis.  Optional  work  may  inlcude  development  of  a management  benefit  package  and 
a longevity  pay  component.  Pre-proposal  conference  on  July  20.  1992  at  2:00  p.m.  at  770  Golden  Gate  Ave.  Third 
floor  Commission  Conference  Room. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  31,  1992  at  2:00  p.m. 
four  to  six  months 

In  San  Francisco,  primarily  at  770  Golden  Gate  Avenue 
San  Francisco  Redevelopment  Agency 

James  E.  Nybakken,  Administrative  Services  Officer  (415)  749-2401 
770  Golden  Gate  Avenue,  San  Francisco,  CA  94102-3120 


MULTI  DISCIPLINE  ENGINEERING  SERVICES  Mul ti-di sci pi i ne  engineering  services  for  three  years  on  an  as-needed 
basis  with  the  intent  of  awarding  contracts  to  three  consulting  firms.  The  work  includes,  but  may  not  be  limited 
to,  civil,  structural  and  mechanical  engineering,  architectural  and  landscape  architectural  design,  drafting, 
preparation  of  contract  specifications,  cost  estimates,  seismic  investigations,  consultations,  inspection  and 
construction  management.  Pre-proposal  conference  on  July  21.  1992  at  1:30  p.m.  at  1680  Mission  Street.  4th  floor 
Conference  Room.  San  Francisco.  Estimate:  $500.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  10,  1992 
Three  years 
San  Francisco 
Public  Works 

Robert  Mason  (415)  554-8251 

1680  Mission  Street,  San  Francisco,  CA  94103 


CONSTRUCTION  MANAGEMENT  SERVICES  - MENTAL  HEALTH  SKILLED  NURSING  CENTER  Construction  management  services  for 
the  construction  of  the  Mental  Health  Skilled  Nursing  Center  at  San  Francisco  General  Hospital.  Pre-proposal 
conference  on  July  23.  1992  at  2:00  p.m.  at  30  Van  Ness  Avenue.  Suite  4100.  San  Francisco. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  10,  1992 
n/a 

San  Francisco 
Public  Works 

Tony  Leung  (415)  557-4777 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


ARCHITECTURAL  SERVICES  AS-NEEDED  Multi-discipline  architectural  services  including  architectural  programming, 
design,  construction  administration,  engineering  consulting  for  civil,  electrical,  mechanical  and  structural 
engineering,  cost  estimating,  scheduling  and  historic  preservation  on  an  as-needed  basis.  Up  to  five  (5)  firms 
will  be  selected  for  contract  of  up  to  $500,000  for  a three  year  period.  Pre-proposal  conference  on  July  21, 

1 992  at  1:30  at  1680  Mission  Street.  4th  floor,  San  Francisco. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  18,  1992 
Three  years 
San  Francisco 
Public  Works 

Jim  Buker  (415)  557-4758 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 
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CS-444  MILLBRAE  HATER  QUALITY  LABORATORY  NEEDS  ASSESSMENT  AND  FUNCTIONAL  STUDY  Perfonn  a Needs  Assessment  and 
Funcional  Study  to  evaluate  the  SF  Water  Department  Water  Quality  Laboratory's  capabilitiy  to  monitor  water 
quality  in  compliance  with  current  and  future  requirements  to  the  year  2010.  Pre-proposal  conference  on  August 
6.  1992  g 10:00  a.m.  at  2640  Gearv  Boulevard.  San  Francisco.  Estimate:  $200.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  21,  1992 
8 months 

1000  El  Camino  Real,  Mi  11  brae 

Public  Utilities  Commission 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  Suite  402,  San  Francisco,  CA  94103 


PROPOSALS  FOR  ASSESSMENT  OF  THE  AIRPORT  PETROLEUM  STORAGE  TANK  AND  PIPELINE  RISK  San  Francisco  International 
Airport  is  requesting  proposals  for  an  assessment  of  the  Airport's  petroleum  storage  tank  and  pipeline  risk.  The 
scope  of  work  will  include  an  engineering  assessment  of  existing  conditions,  identification  of  areas  of  exposure, 
and  specific  risk  management  recommendations.  Please  contact  the  person  shown  below  for  more  information  and  a 
request-for-proposal  (RFP)  package.  MBE/WBE/LBE  participation  is  strongly  encouraged.  July  29.  1992  at  10:00 
a.m.  at  San  Francisco  International  Airport.  International  Terminal.  5th  floor.  Conference  Room  509  A & B. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  2,  1992 
n/a 

San  Francisco  International  Airport 
Budget  and  Financial  Planning 

Leo  Fermin  (415)  876-2303,  Airports  Commission,  P.O.  Box  8097,  SFIA,  S.F.,  CA  94128 


THIRD  PARTY  ADMINISTRATOR  FOR  WORKERS'  COMPENSATION  The  City  and  County  of  San  Francisco  Employee's  Retirement 
System  is  seeking  a qualified  Third  Party  Administrator  to  manage  approximately  3200  of  the  City's  Workers' 
Compensation  Claims.  Estimated  start-up  date  2/1/93.  Please  FAX  requests  for  copies  of  the  RFP  to  Rudolph 
Hernandez  at  (415)  552-7880.  Pre-proposal  conference  on  August  13.  1992  at  10:00  a.m.  at  1155  Market  Street. 
2nd  floor.  San  Francisco.  CA. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


September  4,  1992  by  12:00  noon 

Approximately  three  (3)  years  with  annual  renewal 

Within  30  miles  of  San  Francisco,  to  be  provided  by  contractor 

City  and  County  of  San  Francisco  Employee's  Retirement  System 

Rudolph  Hernandez  FAX  (415)  552-7880,  1155  Market  St,  2nd  floor,  San  Francisco,  CA  94103 


* " * CONCESSION  OR  LEASE  * * * 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  457  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  Minimum  Annual  Guarantee:  $12,500 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT; 
CONTACT : 


Rescheduled  to  July  29,  1992 
7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 
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PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


n/a 

3 year  term 

San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


HOST  FOOD  AND  BEVERAGE  OPPORTUNITY  Food  and  beverage  opportunity  for  minority  and  woman-owned  businesses  to 
operate  the  La  Strada  (a  cocktail  lounge)  and  the  Fog  Bank  Bar  (a  cocktail  lounge)  both  located  in  the  South 
Termi nal . 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  July  31,  1992 
Maximum  12  years 
SF  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Pre-bid  conference  on 
Thursday.  August  6.  1992  at  9:00  a.m.  in  Conference  Room  509A.  5th  floor.  International  Terminal  at  the  Airport 
Minimum  Bid:  $600.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  orto  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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City  and  County  of  San  Francisco 

Purchasing  Department 

Minority  Business  Development  Program 
Room  270,  City  Hall 
San  Francisco,  CA  94102 
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Permit  No.  4 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 

\Bid  and  Contract  Opportunities 


July  24,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # 

DESCRIPTION 

DATE  DUE 

BUYER 

4357 

9 ea  Sensor,  Assy  Hall  Current,  PCU-2  P/N:  2003774-3  or  equal 

07-29-92 

T. 

Fiore 

4358 

3000  ft  Tube,  copper,  2"  type  K,  Hard  Drawn 

07-29-92 

T. 

Fiore 

4363 

12  ea  Busbar  to  Line  Breaker,  Control  Group,  G.E.  P/N:  6710727  etc. 

07-31-92 

T. 

Fiore 

4364 

14  ea  Strut,  Center,  Flyer  #5955116;  13  ea  Strut,  Bemper  R.H.  Flyer  etc. 

07-31-92 

T. 

Fiore 

4366 

1 ea  Compaq  SystemPro,  Model  386-840,  w/4MB  RAM;  Novell  Ethernet  NE3200 

07-31-92 

R. 

Low 

4367 

1 ea  Time  counter  w/GPIB  frequency  range.  Philips  PM6680 

07-31-92 

J. 

Sealy 

4368 

90  bx  Wristband,  Model  W,  ID  and  Classification,  High  Security  etc. 

07-31-92 

C. 

Crawford 

4369 

75  cs  Soap,  Cake,  floating  in  accordance  w/  federal  spec  P5620D,  Ivory 

07-31-92 

C. 

Crawford 

4370 

1200  gl  Disinfectant,  3.9  pine  odor  in  one  gallon  container,  Chemifax 

07-31-92 

C. 

Crawford 

4379 

1 job  Repair/rebuild/reconstruct  vehicle  body  per  estimate  etc. 

08-04-92 

T. 

Fiore 

4380 

1400  ea  Brush,  Electrical,  Contactor,  Carbon,  split  type  w/  pigtail  etc. 

08-04-92 

T. 

Fiore 

4381 

500  ea  Rail,  rear  meeting,  inner,  sliding  window,  A.R.T.  #6809,  Ellcon 

08-04-92 

T. 

Fiore 

556 

Vacuum  - Pressure  Impregnation  Unit 

07-31-92 

T. 

Fiore 

557 

LAN  System  - AST 

07-31-92 

R. 

Low 

553 

Fire  Truck,  Aerial  Platform,  75'  boom 

08-07-92 

R. 

Fleming 

66385 

Catonic  Polymer-DAF  Thickening  and  Belt  Filter  Press  Dewatering 

08-07-92 

G. 

Rosenberger 

63060A  Physical  & Occupational  Therapy  Personnel  Services 

07-31-92 

R. 

Kimbal 1 

81914 

Safety  Supplies 

08-07-92 

J. 

Wong 

DOCUMENTS  DEPT, 

'UL  24  1992 

SAN  FRAOiOt^Q 

PUBLIC  LIBKARV 


CONSTRUCTION 


WD-Z129  12  INCH  DUCTILE  IRON  HAIN  INSTALLATION  IN  JOHNSTONE  DRIVE  HEDICAL  CENTER  ROAD  AND  CURENDON  AVENUE 

Work  consists  of  installing  2,230  linear  feet  of  12  inch  ductile  iron  main  and  approximately  80  linear  feet  of  8 
inch  water  main.  $156.620  (net) 


BIO  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


July  28,  1992 
30  working  days 

Johnstone  Drive,  Medical  Center  Rd.  & Clarendon  Ave. 

Water  Department  - UEB 

Bernie  Ancheta  (415)  554-3207,  1145  Market  Street,  San  Francisco,  CA  94103 


6692E  SAN  FRANCISCO  FIRE  DEPARTMENT  PUMP  STATION  NO.  1 ASBESTOS  ABATEMENT  Removal  and  disposal  of  asbestos, 
asbestos-containing  materials  and  debris.  This  is  a re-bid  of  a previously  advertised  project.  There  are  no 
changes  to  the  plans  and  specifications.  Planholders  will  be  sent  replacement  proposal  packages.  Estimate: 
$155,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  29,  1992 
105  calendar  days 
San  Francisco 
Publ i c Works 

Robert  Jew  (415)  554-5810 

Room  351,  City  Hall,  San  Francisco,  CA  94102 


25  VAN  NESS  AVENUE  TENANT  IMPROVEMENTS  Construction  and  remodeling  of  interiors.  Set  aside  contract  on  which 
bidding  is  limited  to  certified  MBEs  and  WBEs  and  joint  ventures  with  certified  MBEs  and  WBEs  only.  Bids  from 
joint  ventures  of  majority  firms  and  MBEs  and  WBEs  will  not  be  accepted.  Rebid  of  previously  advertised 
project.  Certified  MBE  and  WBE  planholders  will  be  sent  proposal  packages.  No  changes  to  plans  and  specs. 
Estimate: $680,  OOP- 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  29,  1992 
90  calendar  days 

25  Van  Ness  Avenue,  San  Francisco 
Public  Works 

Glenn  Hunt  (415)  557-4782 

30  Van  Ness  Avenue,  San  Francisco,  CA  94102 


25-17212  URBAN  INDIAN  HEALTH  BOARD,  INC  Add  fire  wall /ceiling  protection  in  hallways  leading  to 
entrance/exits.  Departmental  office/chart  room  renovation.  Installing  new  exterior  window  and  other  window 
repairs.  Expanding  heating  ducts,  installing  new  hallway  lighting,  install  new  lighted  exit  and  battery  back-up 
system,  installation  of  hallway  linoleum,  install  Disabled  Code  Entrance.  Estimate:  $70.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


July  31,  1992 
5 months 

56  Jul ian  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  - Out  Patient  Health  Clinic 

Greg  Harmon  (510)  261-0524 

3124  E.  14th  Street,  Oakland,  CA  94601 
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REQUEST  FOR  QUALIFICATIONS  - ALTA  STREET  RESTORATION  Qualifications  from  contractor  interested  in  bidding  on 
construction  of  improvements  at  easterly  terminus  of  Alta  Street  in  San  Francisco.  Contractors  must  be 
pre-qualified  to  bid.  Work  is  to  install  20  foot  long  rock  bolts  and  erosion  control  wire  netting  and  to 
construct  a temporary  work  platform,  a 35  foot  permanent  soldier  pile  and  tieback  wall,  concrete  pavement  and 
sewer  line. 


RFQ  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  31.  1992 
n/a 

San  Francisco 
Public  Works 

Ted  Leung  (415)  554-8350 

1680  Mission  Street,  3rd  floor,  San  Francisco,  CA  94103 


BID  #91-48  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  two  Housing  Authority 
Senior  Developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring,  fire 
protection  and  structural  and  architectural  modifications. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  August  4,  1992,  2:00  p.m. 

180  calendar  days 

227  Bay  Street  & 1760  Bush  Street 

San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319 

440  Turk  Street,  San  Francisco,  CA  94102 


FELL  STREET  CENTER,  PHASE  II  Renovation  of  existing  ground  floor  plan  to  provide  new  Drop-In  Center  including 
new  toilet  and  shower  rooms,  and  gypsum  board  partitions.  Estimate:  $350.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  4,  1992 
114  days 

39-43  Fell  Street 

Mayor's  Office  of  Housing  - Asian  Neighborhood  Design 

Curtis  Chong  (415)  982-2959,  80  Fresno  Street,  San  Francisco,  CA  94133 


CALIFORNIA  AIDS  INTERVENTION  TRAINING  CENTER  REHABILITATION  PROJECT  Heat/ventilation  system;  Electrical 
upgrade;  Exit  signs  and  lights;  Emergency  lights;  Disabled  accessible  unisex  toilet;  Windows;  Partitions; 
Doors/Frames  and  Hardware;  Counters/cabinets/sink;  Other  Miscellaneous  Items.  Pre-bid  conference  on  July  28 
1992  at  9:30  a.m.  at  507  Divisadero  St.  S.F..  CA  94117.  Attendance  is  mandatory.  Estimate:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  4,  1992  (Revised  bid  due  date) 

90  days 

507  Divisadero  Street,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development  - CA  AIDS  Intervention  Training  Center 
Karen  Norman  (415)  922-6135,  507  Divisadero,  S.F.,  CA  94117 


3094  (Informal)  INTERNATIONAL  TERMINAL,  FIRST  FLOOR  SMOKING  AREA  Pre-bid  conference  on  July  29.  1992  at  10:00 
a.m.  in  Building  678.  McDonnell  Road  (Engineering  Bldo.)  San  Francisco  Airport. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT : 


August  5,  1992  until  2:00  p.m. 

90  days 

San  Francisco  Airport 

Airport,  Facilities,  Operations  & Maintenance 
Carl  Farsai  (415)  737-7802 
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3061  (Informal)  INTERNATIONAL  TERMINAL  PERSONNEL  OFFICE  HVAC  RENOVATION  Contractor  must  possess  an  active 
Class  B California  Contractor's  license.  Pre-bid  conference  on  July  29.  1992  at  10:00  a.m.  in  Bldo  676. 
McDonnell  Road  (Engineering  Building)  at  the  Airport.  Estimate:  $45.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  5,  1992  until  2:00  p.m. 

90  days 

San  Francisco  Airport 

Airport  Facilities,  Operations  and  Maintenance 
Carl  Farsai  (415)  737-7802 


REHAB  311  CRESCENT  AVENUE  Change  electrical  service.  Install  new  copper  supply  system.  Rebuild  front  steps 
and  exit  stairs.  Build  kitchen  exterior.  Install  new  furnace  and  new  water  heater.  Paint.  Walk  through  site 
tour  will  be  held  on  August  4,  1992  at  11:00  a.m.  at  311  Crescent  Avenue  @ Andover  Street.  Attendance  is 
Mandatory.  Estimate:  $30.000. 


BIO  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  11,  1992  by  1:00  p.m. 
three  months 

311  Crescent  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 
Mike  Noon  or  Stell  Loaisiga  (415)  206-2140 
515  Cortland  Avenue,  San  Francisco,  CA  94110 


AARTI  HOTEL  REHABILITATION  PROJECT  General  contract  to  furnish  all  labor,  materials,  transportation,  and 
services  required  for  the  Seismic  Upgrade  and  General  Improvements  Project  at  the  Aarti  Hotel,  located  at  391 
Leavenworth  Street,  San  Francisco  94109.  Work  includes,  but  is  not  limited  to:  Complete  seismic  upgrade  and  all 

associated  items,  new  roof  deck,  new  roofing  and  flashing,  partitions,  interior  and  exterior  painting  , carpet, 
plumbing,  heating/ventilation,  sprinkler  system  upgrade,  fire  alarm  and  detection  upgrade,  lighting/electrical 
work  etc. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


Thursday  August  13,  1992  at  or  before  10:00  a.m.  PST 
365  calendar  days 

391  Leavenworth  Street,  San  Francisco,  CA  94109 

Redevelopment  Agency  - Tenderloin  Neighborhood  Development  Corp.,  230  Hyde  St.  SF,  CA  94102 
Sean  Heron  (Owner's  Rep)  (415)  776-2151  or  Dennis  Singer,  Architect  (415)  752-4831 


REHAB  21  POMONA  STREET.  SAN  FRANCISCO,  CA  94124  Rebuild  entire  front  porch.  Install  new  ceiling  sheetrock  in 
kitchen,  replace  windows,  remove  all  garage  sheetrock.  Install  new  electrical  and  plumbing  system.  Install  new 
furnace  in  basement.  Site  walk  through  on  August  6.  1992  at  11:00  a.m.  at  21  Pomona  Street.  San  Francisco.  CA 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


August  13,  1992  by  1:00  p.m. 

3 months 

21  Pomona  Street,  San  Francisco,  CA  94124 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 
Mike  Noon  or  Stell  Loaisiga  (415)  206-2140 
515  Cortland  Avenue,  San  Francisco,  CA  94110 


Page  4 


T896  B FIELD  LIGHTING  RACEWAY  SYSTEM  PHASE  II  Contractor  must  possess  a Class  A California  Contractor's 
License.  Pre-bid  conference  on  August  4.  1992  at  10:00  a.m.  in  the  Engineering  Building  at  San  Francisco 
Airport.  Estimate:  $4.8  million 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  18,  until  2:00  p.m. 
n/a 

San  Francisco  Airport 
Airport  Engineering 

Baljit  Boparari  (415)  737-7756  or  Steve  Yee  (415)  737-7754 


3144  AIRPORT  UNDERGROUND  UTILITIES  REPAIRS  Contractor  must  possess  an  active  Class  A,  C-34  or  C-36  California 
contractor's  license.  A ore-bid  conference  will  be  held  on  August  4.  1992  at  10:30  a.m.  in  Building  676. 
McDonnell  Road  (Engineering  Building  at  the  Airport)  Estimate:  $310.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  August  18,  1992  until  2:00  p.m. 

One  (1)  calendar  year 
San  Francisco  Airport 

Airport  Facilities,  Operations  and  Maintenance 
Reuben  Halili  (415)  737-7803 


2339  F DISABLED  ACCESS  AND  IMPROVEMENTS  AT  150  & 170  OTIS  SOCIAL  SERVICES  BUILDINGS  Upgrade  first  floor 
disabled  access,  repair  windows  and  install  floor  coverings.  Pre-bid  conference  on  August  5.  1992  at  2:00  p.m. 
at..l7P...Qij.s  Street.  3?n  Franciscp,  CA. E.St.in[i9.tg..; UJiUM- 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  19,  1992 
175  calendar  days 
San  Francisco 
Public  Works 

Jorge  Alfaro  (415)  557-4659 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


5020Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA  C-3  Construct  VCP  sewer,  VCP  culvert 
manholes,  cut-off  walls  and  side  sewer  connections,  televise  sewers  and  repair  or  replace  defective  side  sewers. 
Estimate:  $365,360 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


August  19,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  553-8347,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


ELEVATOR  MAINTENANCE  SERVICE  CONTRACT  Full  maintenance  elevator  service  contract  for  elevator  maintenance, 
service  and  repair  on  a monthly  basis.  Walkthrough  on  August  11.  12  & 13.  1992  at  9:00  a.m.  For  more  details 
refer  to  page  2 of  7 of  the  bid  package.  Pick  up  bid  packages  at  440  Turk  Street.  San  Francisco.  Procurement 
Department.  Estimate:  $400.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  31,  1992  by  4:00  p.m.  (PDT) 

12  months  with  extension 

Various  locations  in  San  Francisco  (refer  to  bid  package) 

San  Francisco  Housing  Authority,  440  Turk  Street,  San  Francisco,  CA 
Vivian  Bains-Berry  (415)  554-1257  or  Richard  Fagerberg  (415)  468-3012 
1815  Egbert  Avenue,  San  Francisco,  CA  94102 
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BIO  )lf91-50  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  four  Housing  Authority 
senior  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  & 
structural,  architectural  and  fire  protection  system  modifications.  Pre-bid  conference  on  Thursday  August  6. 

19192  at  10:30  a.m.  at  3850  18th  Street. Si.t£.±n^.ectipn  to  follow  apd  will  cpptingg  to  3^3  No.e...$tr£^L. . 2$ 

Sanchez  Street  and  462  Duboce  Street.  Estimate:  $450-500.000. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  1,  1992  at  2:00  p.m.  (PDT)  (Tuesday) 

180  calendar  days 

3850  18th  St.,  255  Dorland  St.,  363  Noe  St.,  25  Sanchez  St.  8.  462  Duboce  St. 
San  Francisco  Housing  Authority 

Ron  Atkielski  (415)  554-1309  or  Martin  Chetaitis  (415)  554-1319 
440  Turk  Street,  San  Francisco,  CA  94102 


* * • CONSULTANTS  * * • 


CCO  #92-547-1  GROUNDWATER  MASTER  PLAN  The  objective  of  this  contract  is  to  select  a consultant  to  gather 
information  and  prepare  a level  Groundwater  Master  Plan  and  project  level  facilities  including  production  and 
monitoring  wells,  vaults,  storage,  pumps,  controls,  treatment,  and  piping  and  distribution  systems.  Estimate: 
$5Q0.0QQ.LP-$UQflQJ?gJ)- 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


July  29,  1992,  4:00  p.m.  at  425  Mason,  4th  floor,  San  Francisco 
18  to  24  months 
San  Francisco 

San  Francisco  Water  Department 

Mickey  Heo  (415)  923-2471,  425  Mason  Street,  4th  floor,  San  Francisco,  CA  94102 


RFP  158-92  CARE  APPLICATION  FOR  COMMUNITY  OF  COLOR  CBO'S  The  Department  of  Public  Health  AIDS  Office  is 
seeking  CARE  Applications  for  Substance  Abuse  Treatment  services  for  HIV  infected  people  of  color.  People  of 
color  community-based  organizations  are  eligible  to  apply  alone  or  in  collaboration  with  other  providers. 
Application  packages  which  provide  more  information  regarding  services,  eligibility  requirements,  and 
instructions  for  application  are  available  at  the  AIDS  Office.  Estimate:  $260.000 


RFP  DUE; 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


July  30,  1992  by  12:00  noon 
12  to  36  months 
San  Francisco 
Public  Health 

Judith  Weld  (415)  554-9044,  AIDS  Office,  25  Van  Ness  Ave.  5th  fir,  S.  F.,  CA  94102 


019-92  DRUG  TREATMENT  SERVICES  The  San  Francisco  Housing  Authority  is  seeking  qualified  service  providers  to 
institute  substance  abuse  programs  within  selected  public  housing  developments.  Included  are  three  separate 
programs;  one  for  Hunter's  View,  Valencia  Gardens  and  Hayes  Valley.  Estimate:  $400.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


July  31,  1992  by  4:00  p.m. 

One  (1)  year 
San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 
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AIRPORT  MEDICAL  EXAMINER  Proposals  are  being  solicited  for  the  Airport's  designated  medical  examiner  to 
examine  candidates  for  employment  and  promotions,  possible  fitness-for-duty , and  on-going  medical  surveillance 
examination  program.  (Please  call  for  a copy  of  the  proposal) 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  31,  1992 
n/a 

San  Francisco  Airport 
Ai rport 

Katherine  Dere  (415)  876-2187,  Personnel  Department 


SF  REDEVELOPMENT  AGENCY  SALARY  & CLASSIFICATION  STUDY  The  Consultant  will  conduct  a salary  and  classification 
study  for  the  Agency  staff,  ini  coding  development  of  a classification  plan  and  compensation  plan,  and  will  also 
perform  a total  compensation  analysis.  Optional  work  may  include  development  of  a management  benefit  package  and 
a longevity  pay  component. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


July  31,  1992  at  2:00  p.m. 
four  to  six  months 

In  San  Francisco,  primarily  at  770  Golden  Gate  Avenue 
San  Francisco  Redevelopment  Agency 

James  Nybakken  (415)  749-2401,  770  Golden  Gate  Ave.  S.  F.,  CA  94102-3120 


MULTI  DISCIPLINE  ENGINEERING  SERVICES  Multi-discipline  engineering  services  for  three  years  on  an  as-needed 
basis  with  the  intent  of  awarding  contracts  to  three  consulting  firms.  The  work  includes,  but  may  not  be  limited 
to,  civil,  structural  and  mechanical  engineering,  architectural  and  landscape  architectural  design,  drafting, 
preparation  of  contract  specifications,  cost  estimates,  seismic  investigations,  consultations,  inspection  and 
construction  management.  Estimate:  $500.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  10,  1992 
Three  years 
San  Francisco 
Public  Works 

Robert  Mason  (415)  554-8251,  1680  Mission  Street,  San  Francisco,  CA  94103 


CONSTRUCTION  MANAGEMENT  SERVICES  - MENTAL  HEALTH  SKILLED  NURSING  CENTER  Construction  management  services  for 
the  construction  of  the  Mental  Health  Skilled  Nursing  Center  at  San  Francisco  General  Hospital. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  10,  1992 
n/a 

San  Francisco 
Public  Works 

Tony  Leung  (415)  557-4777,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


RFQ  DSS-075  INDEPENDENT  LIVING  SKILLS  Request  for  Qualifications  to  obtain  services  of  an  individual  through  a 
contract  to  coordinate  services  for  youth  emancipation  from  foster  care  who  are  enrolled  in  the  Independent 
Living  Skills  (ILS)  Project  and  continue  to  operate  the  ILS  Mentor  Program.  A Bidders  Conference  will  be  held  on 
July  29.  1992  at  11:00  a.m.  at  the  Department  of  Social  Services  at  170  Otis  Street.  8th  Floor  Conference  Room. 
Estimate:  $47.500. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  17,  1992  at  2:00  p.m. 

October  1,  1992  through  September  30,  1993 
San  Francisco 
Social  Services 

Walter  Maciak  (415)  557-5581,  170  Otis  Street,  San  Francisco,  CA 
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RFQ  DSS-074  INDEPENDENT  LIVING  SKILLS  Request  for  Qualifications  to  obtain  services  of  an  individual  through 
a contract  to  provide  vocational  and  educational  guidance  to  youth  emancipating  from  foster  care  and  assist  them 
to  enroll  in  educational  and  employment  programs  available  through  community  agencies.  A Bidders  Conference 
will  be  held  on  July  29.  1992  at  10:00  a.m.  at  the  Department  of  Social  Services  at  170  Otis  Street.  8th  floor 
Conference  Room.  Estimate:  $46.300. 


RFP  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  17,  1992  by  2:00  p.m. 

October  1,  1992  through  September  30,  1993 

San  Francisco 

Social  Services 

Walter  Maciak  (415)  557-5581 

170  Otis  Street,  San  Francisco,  CA 


ARCHITECTURAL  SERVICES  AS-NEEDED  Multi-discipline  architectural  services  including  architectural  programming, 
design,  construction  administration,  engineering  consulting  for  civil,  electrical,  mechanical  and  structural 
engineering,  cost  estimating,  scheduling  and  historic  preservation  on  an  as-needed  basis.  Up  to  five  (5)  firms 
will  be  selected  for  contract  of  up  to  $500,000  for  a three  year  period. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  18,  1992 
Three  years 
San  Francisco 
Public  Works 

Jim  Buker  (415)  557-4758 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


CS-444  MILLBRAE  WATER  QUALITY  UBORATORY  NEEDS  ASSESSMENT  AND  FUNCTIONAL  STUDY  Perform  a Needs  Assessment  and 
Funcional  Study  to  evaluate  the  SF  Water  Department  Water  Quality  Laboratory's  capabilitiy  to  monitor  water 
quality  in  compliance  with  current  and  future  requirements  to  the  year  2010.  Pre-proposal  conference  on  August 
6.  1992  g 10:00  a.m.  at  2640  Geary  Boulevard.  San  Francisco.  Estimate:  $200.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  21,  1992 
8 months 

1000  El  Camino  Real,  Mi  11  brae 

Public  Utilities  Commission 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  Suite  402,  San  Francisco,  CA  94103 


076  IN-HOME  SUPPORTIVE  SERVICES  (IHSS)  Request  for  Proposals  from  qualified  organizations  interested  in 
contracting  to  furnish  In-Home  Supportive  Services.  The  primary  goal  of  IHSS  is  to  enable  the  aged,  blind  and 
disabled  recipient  of  services  to  maintain  independent  living  in  safety  in  the  familiar  surroundings  of  their 
homes,  and  thus  avoid  institutionalization.  Those  interested  shall  be  required  to  comply  with  the  provisions  of 
the  RFP  DSS-076.  There  is  a $25  charge  for  each  proposal  package.  Pre-proposal  conference  on  August  3.  1992  at 
1:00  p.m.  at  170  Otis  Street.  Born  Auditorium.  1st  floor.  San  Francisco.  CA.  Estimate:  $9.2  million  per  year. 


RFP  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT; 


August  21,  1992  at  2:00  p.m. 

December  1,  1992  to  November  30,  1995 
San  Francisco,  In-home 
Social  Services  (DSS) 

Edgardo  Moncada,  GOlO  (415)  557-6521 
P.O.  Box  7988,  San  Francisco,  CA  94120 
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DISABLED  ACCESS  SURVEYS  Conduct  a survey  of  accessibility  of  City-owned  facilities  to  individuals  with 
disabilities.  Pre-proposal  conference  on  August  4.  1992  at  2:00  p.m.  at  30  Van  Ness  Avenue.  Suite  4100,  San 
Francisco.  CA. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  21,  1992 
2 years 
San  Francisco 
Public  Works 

Don  Alameida  (415)  557-4761 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


PROPOSALS  FOR  ASSESSMENT  OF  THE  AIRPORT  PETROLEUM  STORAGE  TANK  AND  PIPELINE  RISK  San  Francisco  International 
Airport  is  requesting  proposals  for  an  assessment  of  the  Airport's  petroleum  storage  tank  and  pipeline  risk.  The 
scope  of  work  will  include  an  engineering  assessment  of  existing  conditions,  identification  of  areas  of  exposure, 
and  specific  risk  management  recommendations.  Please  contact  the  person  shown  below  for  more  information  and  a 
request-for-proposal  (RFP)  package.  MBE/WBE/LBE  participation  is  strongly  encouraged.  July  29.  1992  at  10:00 
a.m.  at  San  Francisco  International  Airport.  International  Terminal.  5th  floor.  Conference  Room  509  A & B. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  2,  1992 
n/a 

San  Francisco  International  Airport 
Budget  and  Financial  Planning 

Leo  Fermin  (415)  876-2303,  Airports  Commission,  P.O.  Box  8097,  SFIA,  S.F.,  CA  94128 


THIRD  PARTY  ADMINISTRATOR  FOR  WORKERS'  COMPENSATION  The  City  and  County  of  San  Francisco  Employee's  Retirement 
System  is  seeking  a qualified  Third  Party  Administrator  to  manage  approximately  3200  of  the  City's  Workers' 
Compensation  Claims.  Estimated  start-up  date  2/1/93.  Please  FAX  requests  for  copies  of  the  RFP  to  Rudolph 
Hernandez  at  (415)  552-7880.  Pre-proposal  conference  on  August  13.  1992  at  10:00  a.m.  at  1155  Market  Street. 
2nd  floor.  San  Francisco.  CA. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  4,  1992  by  12:00  noon 

Approximately  three  (3)  years  with  annual  renewal 

Within  30  miles  of  San  Francisco,  to  be  provided  by  contractor 

City  and  County  of  San  Francisco  Employee's  Retirement  System 

Rudolph  Hernandez  FAX  (415)  552-7880,  1155  Market  St,  2nd  floor,  San  Francisco,  CA  94103 


* • * CONCESSION  OR  LEASE  * * * 


LINGERIE  AND  HABERDASHERY  LEASE  The  lease  is  a Small  Business  Enterprise  Set-Aside  which  will  grant  the 
successful  bidder  the  non-exclusive  right  to  occupy  and  operate  a Lingerie  and  Haberdashery  Shop.  The  site 
consists  of  457  square  feet  and  is  located  on  the  second  level  of  the  North  Terminal  across  from  United  Airlines 
Gate  72.  The  Lease  shall  be  awarded  for  a term  of  seven  years.  Minimum  Annual  Guarantee:  $12,500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


Rescheduled  to  July  29,  1992 
7 year  lease 

San  Francisco  International  Airport 
Airport,  Property  Management 
Sandra  Crumpler,  (415)  876-2215 
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PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

3 year  term 

San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


HOST  FOOD  AND  BEVERAGE  OPPORTUNITY  Food  and  beverage  opportunity  for  minority  and  woman-owned  businesses  to 
operate  the  La  Strada  (a  cocktail  lounge)  and  the  Fog  Bank  Bar  (a  cocktail  lounge)  both  located  in  the  South 
Terminal . 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  July  31,  1992 
Maximum  12  years 
SF  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Pre-bid  conference  on 
Thursday.  August  6.  1992  at  9:00  a.m.  in  Conference  Room  509A.  5th  floor.  International  Terminal  at  the  Airport 
Minimum  Bid:  $600.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 


SSBIO  ISJid 


20Lt^6  VO  ‘oospuBJd  UBS 
l|BH  ^!0  ‘0Z2  UJOOy 
LUBjOoJd  }U9iud0|aA8Q  ssaujsng  A;jjou!i/\| 

)uaui)jed9Q  Buiseijajnd 

oospuBJj  UBS  iO  A;unoo  puB  Ajio 


INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS.  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION.  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


documents  dept. 
AUG  0 3 1992 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


( Bid  and  Contract  Opportunities 


Volume  IX,  No.  5 


July  31,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  • 554-6749 


BIO  it 

DESCRIPTION 

DATE  DUE 

BUYER 

4379 

1 job  Repair/rebuild/reconstruct  vehicle  body  per  estimate  etc. 

08-04-92 

T.  Fiore 

4380 

1400  ea  Brush,  Electrical,  Contactor,  Carbon,  split  type  w/  pigtail  etc. 

08-04-92 

T.  Fiore 

4381 

500  ea  Rail,  rear  meeting,  inner,  sliding  window,  A.R.T.  #6809,  Ellcon 

08-04-92 

T.  Fiore 

4382 

1 ea  Everex  PC,  furnish  and  install,  386/33MHZ,  1.2  MB  etc. 

08-05-92 

R . Low 

4371 

16  rb  Cleaner,  Citric  Gel  soap,  55  gal  / rb  or  equal 

08-06-92 

J . Seal y 

4372 

3 ea  NEC  4fgx  14"  vga  color  monitor 

08-06-92 

J.  Sealy 

4373 

2 ea  Hewlett  Packard  DesignJet  Plotter;  16  ea  Ink  Cartridges  etc. 

08-06-92 

J . Seal y 

4374 

1 set  Floor  press,  20  Ton,  table  lifting  mechanism,  frame  ram,  pump  etc. 

08-06-92 

T.  Fiore 

4375 

35  ea  Rail,  front  meeting,  outer,  sliding  window,  Ellcon 

08-06-92 

T.  Fiore 

4383 

300  ea  Insert,  carbide  grade  Gr.  K-40,  P/N:  KRR-6610-K40 

08-06-92 

T.  Fiore 

4384 

10  ea  Plate,  Upper,  P/N:  334-34034-46R;  10  ea  Plate,  Lower  etc. 

08-06-92 

T.  Fiore 

4385 

1 ea  Hydraulic  Pallet  Truck  -3W094  or  equal 

08-06-92 

T.  Fiore 

4386 

10  ea  Turret  Assembly,  w/pole  pin  bearings  & cup  bearings  or  equal 

08-06-92 

T.  Fiore 

4.387 

500  ea  Cap,  roller,  P/N:  334-34918-5 

08-06-92 

T.  Fiore 

4.388 

1 ea  1993  Extended  Length  Van,  8600  lb,  GVWR  etc. 

08-06-92 

C.  Chavez 

4389 

10  ea  Door  leaf,  end,  AFT  P/N:  334-34914-1 

08-07-92 

T.  Fiore 

4390 

50  ea  Insulator,  strain  16  1/2"  WABCO  etc. 

08-07-92 

T.  Fiore 

4391 

90  ea  Wear  Plate  Assembly,  P/N:  3191037 

08-07-92 

T.  Fiore 

4394 

43  ea  Bearing  Assembly,  P/N:  Panto-E72200 

08-10-92 

T.  Fiore 

4395 

6 ea  Hayes  Compatible  2400/9600  Modem  and  Fax,  Internel 

08-10-92 

J.  Wong 

4340 

File  Cabinet 

08-13-92 

B.  Fleming 

553 

Fire  Truck,  Aerial  Platform,  75'  boom 

08-07-92 

R.  Fleming 

66385 

Catonic  Polymer-DAF  Thickening  and  Belt  Filter  Press  Dewatering 

08-07-92 

G.  Rosenberger 

81914 

Safety  Supplies 

08-07-92 

J.  Wong 

76028 

Pipe  and  Pipe  Fittings 

08-07-92 

G.  Rosenberger 

97623 

Printing  and  Mailing  of  Wharfside  Publication 

08-14-92 

J.  Louie 

DOCUMENTS  DEPT. 

1992 


CONSTRUCTION 


BID  #91-48  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  two  Housing  Authority 
Senior  Developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring,  fire 
protection  and  structural  and  architectural  modifications.  Estimate:  $200.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  August  4,  1992,  2:00  p.m. 

180  calendar  days 

227  Bay  Street  & 1760  Bush  Street 

San  Francisco  Housing  Authority 

Martin  Chetaitis  (415)  554-1319 

440  Turk  Street,  San  Francisco,  CA  94102 


FELL  STREET  CENTER,  PHASE  II  Renovation  of  existing  ground  floor  plan  to  provide  new  Drop-In  Center  including 
new  toilet  and  shower  rooms,  and  gypsum  board  partitions.  Estimate:  $350.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  4,  1992 
114  days 

39_43  Fell  Street 

Mayor's  Office  of  Housing  - Asian  Neighborhood  Design 

Curtis  Chong  (415)  982-2959,  80  Fresno  Street,  San  Francisco,  CA  94133 


CALIFORNIA  AIDS  INTERVENTION  TRAINING  CENTER  REHABILITATION  PROJECT  Heat/venti 1 ati on  system;  Electrical 
upgrade;  Exit  signs  and  lights;  Emergency  lights;  Disabled  accessible  unisex  toilet;  Windows;  Partitions; 
Doors/Frames  and  Hardware;  Counters/cabinets/sink;  Other  Miscellaneous  Items.  Estimate:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  4,  1992  (Revised  bid  due  date) 

90  days 

507  Divisadero  Street,  San  Francisco 

Mayor's  Office  of  Housing  and  Community  Development  - CA  AIDS  Intervention  Training  Center 
Karen  Norman  (415)  922-6135,  507  Divisadero,  S.F.,  CA  94117 


3094  (Informal)  INTERNATIONAL  TERMINAL.  FIRST  FLOOR  SMOKING  AREA 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  5,  1992  until  2:00  p.m. 

90  days 

San  Francisco  Airport 

Airport,  Facilities,  Operations  & Maintenance 
Carl  Farsai  (415)  737-7802 


3061  (Informal)  INTERNATIONAL  TERMINAL  PERSONNEL  OFFICE  HVAC  RENOVATION  Contractor  must  possess  an  active 
Class  B California  Contractor's  license.  Estimate:  S45.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


August  5,  1992  until  2:00  p.m. 

90  days 

San  Francisco  Airport 

Airport  Facilities,  Operations  and  Maintenance 
Carl  Farsai  (415)  737-7802 
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REHAB  311  CRESCENT  AVENUE  Change  electrical  service.  Install  new  copper  supply  system.  Rebuild  front  steps 
and  exit  stairs.  Build  kitchen  exterior.  Install  new  furnace  and  new  water  heater.  Paint.  Walk  through  site 
tour  will  be  held  on  August  4.  1992  at  11:00  a.m.  at  311  Crescent  Avenue  @ Andover  Street.  Attendance  is 
Mandatory.  Estimate:  $30.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


August  11,  1992  by  1:00  p.m. 
three  months 

311  Crescent  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 
Mike  Noon  or  Stell  Loaisiga  (415)  206-2140 
515  Cortland  Avenue,  San  Francisco,  CA  94110 


AARTI  HOTEL  REHABILITATION  PROJECT  General  contract  to  furnish  all  labor,  materials,  transportation,  and 
services  required  for  the  Seismic  Upgrade  and  General  Improvements  Project  at  the  Aarti  Hotel,  located  at  391 
Leavenworth  Street,  San  Francisco  94109.  Work  includes,  but  is  not  limited  to:  Complete  seismic  upgrade  and  all 

associated  items,  new  roof  deck,  new  roofing  and  flashing,  partitions,  interior  and  exterior  painting  , carpet, 
plumbing,  heating/ventilation,  sprinkler  system  upgrade,  fire  alarm  and  detection  upgrade,  lighting/electrical 
work  etc. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday  August  13,  1992  at  or  before  10:00  a.m.  PST 
365  calendar  days 

391  Leavenworth  Street,  San  Francisco,  CA  94109 

Redevelopment  Agency  - Tenderloin  Neighborhood  Development  Corp.,  230  Hyde  St.  SF,  CA  94102 
Sean  Heron  (Owner's  Rep)  (415)  776-2151  or  Dennis  Singer,  Architect  (415)  752-4831 


REHAB  21  POMONA  STREET.  SAN  FRANCISCO.  CA  94124  Rebuild  entire  front  porch.  Install  new  ceiling  sheetrock  in 
kitchen,  replace  windows,  remove  all  garage  sheetrock.  Install  new  electrical  and  plumbing  system.  Install  new 
furnace  in  basement.  Site  walk  through  on  August  6.  1992  at  11:00  a.m.  at  21  Pomona  Street.  San  Francisco.  CA 
94124.  (Near  3rd  and  Bavview  Streets)  Attendance  at  the  walk  through  is  mandatory.)  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


August  13,  1992  by  1:00  p.m. 

3 months 

21  Pomona  Street,  San  Francisco,  CA  94124 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 
Mike  Noon  or  Stell  Loaisiga  (415)  206-2140 
515  Cortland  Avenue,  San  Francisco,  CA  94110 


1896  B FIELD  LIGHTING  RACEWAY  SYSTEM  PHASE  II  Contractor  must  possess  a Class  A California  Contractor's 
License.  Pre-bid  conference  on  August  4.  1992  at  10:00  a.m.  in  the  Engineering  Building  at  San  Francisco 
Airport.  Estimate:  $4.8  million 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  18,  until  2:00  p.m. 
n/a 

San  Francisco  Airport 
Airport  Engineering 

Baljit  Boparari  (415)  737-7756  or  Steve  Yee  (415)  737-7754 
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3144  AIRPORT  UNDERGROUND  UTILITIES  REPAIRS  Contractor  must  possess  an  active  Class  A,  C-34  or  C-36  California  | 
contractor's  license.  A pre-bid  conference  will  be  held  on  August  4.  1992  at  10:30  a.m.  in  Building  676. 

McDonnell  Road  (Engineering  Building  at  the  Airport)  Estimate:  $310.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


Tuesday,  August  18,  1992  until  2:00  p.m. 

One  (1)  calendar  year 
San  Francisco  Airport 

Airport  Facilities,  Operations  and  Maintenance 
Reuben  Halili  (415)  737-7803 


^1-41B  MODERNIZATION  OF  ELEVATORS  Modernization  of  three  (3)  overhead  traction  passenger  elevators.  Pre-bi d 
conference  on  August  5.  1992  at  9:00  a.m.  at  Project  CAL  1-18(6).  PING  YUEN  ANNEX.  Estimate:  $500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  18,  1992  (No  later  than  2:00  p.m.) 

240  calendar  days 

822  Pacific  Avenue,  San  Francisco,  CA 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


2339  F DISABLED  ACCESS  AND  IMPROVEMENTS  AT  150  & 170  OTIS  SOCIAL  SERVICES  BUILDINGS  Upgrade  first  floor 
disabled  access,  repair  windows  and  install  floor  coverings.  Pre-bid  conference  on  August  5.  1992  at  2:00  p.m. 
at  170  Otis  Street.  San  Francisco.  CA.  Estimate:  $110.100. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  19,  1992 
175  calendar  days 
San  Francisco 
Public  Works 

Jorge  Alfaro  (415)  557-4659 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


5020Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA  C-3  Construct  VCP  sewer,  VCP  culvert 
manholes,  cut-off  walls  and  side  sewer  connections,  televise  sewers  and  repair  or  replace  defective  side  sewers. 
Estimate:  $365,360 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  19,  1992 
60  calendar  days 
San  Francisco 
Publ i c Works 

P.T.  Law  (415)  553-8347,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


JEJVNNE  NG  LARGE  FAMILY  DAY  CARE  HOME  Installation  of  walls,  windows,  doors,  electrical,  plumbing,  flooring  and 
finish.  Pre-bi d.  conference  on  August  6.  1992  from  2:30  p.m.  to  4:00  p.m. at  29  Castle  Manor  Avenue.  San 
F r ancisco.  CA.  . Attendance  is  mandatory.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  20,  1992  at  3:00  p.m. 

50  days 

29  Castle  Manor  Ave,  San  Francisco,  CA  94112 
Mayor's  Office  of  Community  Development 
Neil  Freidman  (415)  554-9346 

10  United  Nations  Plaza,  Suite  600,  San  Francisco,  CA  94102 
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i 7142E  ALTA  STREET  RESTORATION  Demolish  and  remove  pavement  & retaining  wall,  drill  shafts  and  insert  soldier 
piles,  construct  temporary  platform  for  construction  equipment,  remove  partions  of  hillside,  install  rockbolts 
and  wire  netting,  construct  retaining  wall  including  installing  and  testing  tie-back  anchors,  reconstruct  sewer 
alignment,  backfill  portions  of  hill  and  subgrade  and  construct  street  pavement,  gutters,  curbs  and  sidewalk. 
Bidding  restricted  to  pre-qualified  bidders.  Estimate:  $670,670. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


August  26,  1992 
135  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8250 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


ELEVATOR  MAINTENANCE  SERVICE  CONTRACT  Full  maintenance  elevator  service  contract  for  elevator  maintenance, 
service  and  repair  on  a monthly  basis.  Walkthrough  on  August  11.  12  & 13.  1992  at  9:00  a.m.  For  more  details 
refer  to  page  2 of  7 of  the  bid  package.  Pick  up  bid  packages  at  440  Turk  Street.  San  Francisco.  Procurement 
Department.  Estimate:  $400.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  31,  1992  by  4:00  p.m.  (PDT) 

12  months  with  extension 

Various  locations  in  San  Francisco  (refer  to  bid  package) 

San  Francisco  Housing  Authority,  440  Turk  Street,  San  Francisco,  CA 
Vivian  Bains-Berry  (415)  554-1257  or  Richard  Fagerberg  (415)  468-3012 
1815  Egbert  Avenue,  San  Francisco,  CA  94102 


BID  <f91-50  INSTALUTION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  four  Housing  Authority 
senior  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  & 
structural,  architectural  and  fire  protection  system  modifications.  Pre-bid  conference  on  Thursday  August  6. 
1992  at  10:30  a.m.  at  3850  18th  Street.  Site  inspection  to  follow  and  will  continue  to  363  Noe  Street.  25 
Sanchez  Street  and  462  Duboce  Street.  Estimate:  $450-500.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  1,  1992  at  2:00  p.m.  (PDT)  (Tuesday) 

180  calendar  days 

3850  18th  St.,  255  Dorland  St.,  363  Noe  St.,  25  Sanchez  St.  & 462  Duboce  St. 
San  Francisco  Housing  Authority 

Ron  Atkielski  (415)  554-1309  or  Martin  Chetaitis  (415)  554-1319 
440  Turk  Street,  San  Francisco,  CA  94102 


• * * CONSULTANTS  * * * 


MULTI  DISCIPLINE  ENGINEERING  SERVICES  Mul  ti -di sci pi  i ne  engineering  services  for  three  years  on  an  as-needed 
basis  with  the  intent  of  awarding  contracts  to  three  consulting  firms.  The  work  includes,  but  may  not  be  limited 
to,  civil,  structural  and  mechanical  engineering,  architectural  and  landscape  architectural  design,  drafting, 
preparation  of  contract  specifications,  cost  estimates,  seismic  investigations,  consultations,  inspection  and 
construction  management.  Estimate:  $500.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  10,  1992 
Three  years 
San  Francisco 
Public  Works 

Robert  Mason  (415)  554-8251,  1680  Mission  Street,  San  Francisco,  CA  94103 
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CONSTRUCTION  MANAGEMENT  SERVICES  - MENTAL  HEALTH  SKILLED  NURSING  CENTER  Construction  management  services  for 
the  construction  of  the  Mental  Health  Skilled  Nursing  Center  at  San  Francisco  General  Hospital. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  10,  1992 
n/a 

San  Francisco 
Public  Works 

Tony  Leung  (415)  557-4777,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


ENGINEERING  PLANNING  & DESIGN  SAN  FRANCISCO  ZOO  INFRASTRUCTURE  Prepare  studies  and  provide  design  services  for 
the  San  Francisco  Zoo  Infrastructure  Project.  The  work  includes  saltwater  system  evaluation  and  design, 
groundwater  design  work,  sanitary  and  stormwater  system  evaluation,  electrical  system  evaluation,  as-built  work 
station  development  and  utility  distribution  and  water  storage  design.  Pre-bid  conference  on  August  10.  1992  at 
10:00  a.m.  at  1600  Mission  Street.  4th  floor.  San  Francisco.  CA.  Estimate:  $400.000. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  10,  1992 
26  months 
San  Francisco 
Public  Works 

Bryan  Dessaure  (415)  431-9430 

1680  Mission  Street,  4th  floor,  San  Francisco,  CA  94103 


RFQ  DSS-075  INDEPENDENT  LIVING  SKILLS  Request  for  Qualifications  to  obtain  services  of  an  individual  through  a 
contract  to  coordinate  services  for  youth  emancipation  from  foster  care  who  are  enrolled  in  the  Independent 
Living  Skills  (ILS)  Project  and  continue  to  operate  the  ILS  Mentor  Program.  A Bidders  Conference  will  be  held  on 
August  5.  1992  at  11:00  a.m.  at  the  Department  of  Social  Services  at  170  Otis  Street.  8th  Floor  Conference  Room. 

E s t imate:  $47.500. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  17,  1992  at  2:00  p.m. 

October  1,  1992  through  September  30,  1993 
San  Francisco 
Social  Services 

Walter  Maciak  (415)  557-5581,  170  Otis  Street,  San  Francisco,  CA 


RFQ  DSS-074  INDEPENDENT  LIVING  SKILLS  Request  for  Qualifications  to  obtain  services  of  an  individual  through 
a contract  to  provide  vocational  and  educational  guidance  to  youth  emancipating  from  foster  care  and  assist  them 
to  enroll  in  educational  and  employment  programs  available  through  community  agencies.  A Bidders  Conference 
will  be  held  on  August  5.  1992  at  10:00  a.m.  at  the  Department  of  Social  Services  at  170  Otis  Street.  8th  floor 
Conference  Room.  Estimate:  $46.300. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  17,  1992  by  2:00  p.m. 

October  1,  1992  through  September  30,  1993 

San  Francisco 

Social  Services 

Walter  Maciak  (415)  557-5581 

170  Otis  Street,  San  Francisco,  CA 
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0Z1-9Z  REPROGRAPHIC  SERVICES  The  San  Francisco  Housing  Authority  is  seeking  qualified  vendors  to  provide 
reprographic  services,  including  bluelining,  xerography,  photography,  and  enlargements  related  mostly  to 
construction  bid  documents.  The  vendor  must  provide  pick-up  and  delivery  services  and  other  related  tasks. 
Estimate:  $30,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  17,  199Z  by  4:00  p.m.  (Monday) 

One  (1)  year 
vari ous 

San  Francisco  Housing  Authority 

Cordell  Olive  (4150  554-1Z54 

440  Turk  Street,  San  Francisco,  CA  9410Z 


ARCHITECTURAL  SERVICES  AS-NEEDED  Multi-discipline  architectural  services  including  architectural  programming, 
design,  construction  administration,  engineering  consulting  for  civil,  electrical,  mechanical  and  structural 
engineering,  cost  estimating,  scheduling  and  historic  preservation  on  an  as-needed  basis.  Up  to  five  (5)  firms 
will  be  selected  for  contract  of  up  to  $500,000  for  a three  year  period. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  18,  199Z 
Three  years 
San  Francisco 
Public  Works 

Jim  Buker  (415)  557-4758 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  9410Z 


CS-444  MILLBRAE  WATER  QUALITY  LABORATORY  NEEDS  ASSESSMENT  AND  FUNCTIONAL  STUDY  Perform  a Needs  Assessment  and 
Funcional  Study  to  evaluate  the  SF  Water  Department  Water  Quality  Laboratory's  capabilitiy  to  monitor  water 
quality  in  compliance  with  current  and  future  requirements  to  the  year  ZOIO.  Pre-proposal  conference  on  August 
6.  199Z  @ 10:00  a.m.  at  Z640  Geary  Boulevard.  San  Francisco.  Estimate:  $Z00.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  Z1 , 199Z 
8 months 

1000  El  Camino  Real,  Millbrae 

Public  Utilities  Commission 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  Suite  40Z,  San  Francisco,  CA  94103 


076  IN-HOME  SUPPORTIVE  SERVICES  (IHSS)  Request  for  Proposals  from  qualified  organizations  interested  in 
contracting  to  furnish  In-Home  Supportive  Services.  The  primary  goal  of  IHSS  is  to  enable  the  aged,  blind  and 
disabled  recipient  of  services  to  maintain  independent  living  in  safety  in  the  familiar  surroundings  of  their 
homes,  and  thus  avoid  institutionalization.  Those  interested  shall  be  required  to  comply  with  the  provisions  of 
the  RFP  DSS-076.  There  is  a $Z5  charge  for  each  proposal  package.  Pre-proposal  conference  on  August  3.  199Z  at 
1:00  p.m.  at  170  Otis  Street.  Born  Auditorium.  1st  floor.  San  Francisco.  CA.  Estimate:  $9.Z  million  per  year. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  Zl,  199Z  at  Z:00  p.m. 

December  1,  199Z  to  November  30,  1995 
San  Francisco,  In-home 
Social  Services  (DSS) 

Edgardo  Moncada,  GOlO  (415)  557-65Z1 
P.O.  Box  7988,  San  Francisco,  CA  941Z0 
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DISABLED  ACCESS  SURVEYS  Conduct  a survey  of  accessibility  of  City-owned  facilities  to  individuals  with 
disabilities.  Pre-proposal  conference  on  August  4,  1992  at  2:00  p.m.  at  30  Van  Ness  Avenue.  Suite  4100.  San 
Francisco.  CA. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  21,  1992 
2 years 
San  Francisco 
Public  Works 

Don  Alameida  (415)  557-4761 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


DATA  PROCESSING  MAINTENANCE  Data  processing  services  to  maintain  currency  in  the  use  of  ELKE  Navigator  and 
associated  data  handling  systems,  including  consultation  on  the  development  and  installation  of  and  training  for 
expanded  functions.  Estimate:  $155,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


August  24,  1992 
One  ( 1 ) year 
San  Francisco 
Public  Works 

Gwen  Westbrook  (415)  648-6882 

750  Phelps  Street,  San  Francisco,  CA  94124 


LABORATORY  SERVICES  Laboratory  services  to  analyze  industrial  commercial  and  domestic  wastewater,  treatment 
plant  chemistries,  sludge  cake,  solid  waste  and  soil  samples  for  toxic  elements,  organics,  pesticides  and  other 
priority  pollutants.  Estimate:  $60,00  per  year. 


BID  DUE; 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  27,  1992 
Two  (2)  years 
San  Francisco 
Public  Works 

Stan  Snoek  (415)  695-7351 

3801  Third  Street,  Suite  600,  San  Francisco,  CA  94124 


PROPOSALS  FOR  ASSESSMENT  OF  THE  AIRPORT  PETROLEUM  STORAGE  TANK  AND  PIPELINE  RISK  San  Francisco  International 
Airport  is  requesting  proposals  for  an  assessment  of  the  Airport's  petroleum  storage  tank  and  pipeline  risk.  The 
scope  of  work  will  include  an  engineering  assessment  of  existing  conditions,  identification  of  areas  of  exposure, 
and  specific  risk  management  recommendations.  Please  contact  the  person  shown  below  for  more  information  and  a 
request-for-proposal  (RFP)  package.  MBE/WBE/LBE  participation  is  strongly  encouraged.  July  29.  1992  at  10:00 
a .m.  at  San  Francisco  International  Airport.  International  Terminal.  5th  floor.  Conference  Room  509  A & 8. 


RFP  DUE: 
DURATION; 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  2,  1992 
n/a 

San  Francisco  International  Airport 

Budget  and  Financial  Planning 

Leo  Fermin  (415)  876-2303,  Airports  Commission, 


Box  8097,  SFIA,  S.F.,  CA  94128 
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THIRD  PARTY  ADMINISTRATOR  FOR  WORKERS*  COMPENSATION  The  City  and  County  of  San  Francisco  Employee's  Retirement 
System  is  seeking  a qualified  Third  Party  Administrator  to  manage  approximately  3200  of  the  City's  Workers' 
Compensation  Claims.  Estimated  start-up  date  2/1/93.  Please  FAX  requests  for  copies  of  the  RFP  to  Rudolph 
Hernandez  at  (415)  552-7880.  Pre-proposal  conference  on  August  13.  1992  at  10:00  a.m.  at  1155  Market  Street. 
2nd  floor.  San  Francisco.  CA. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


September  4,  1992  by  12:00  noon 

Approximately  three  (3)  years  with  annual  renewal 

Within  30  miles  of  San  Francisco,  to  be  provided  by  contractor 

City  and  County  of  San  Francisco  Employee's  Retirement  System 

Rudolph  Hernandez  FAX  (415)  552-7880,  1155  Market  St,  2nd  floor,  San  Francisco,  CA  94103 


* * * CONCESSION  OR  LEASE  * * * 


PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


n/a 

3 year  term 

San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Pre-bid  conference  on 
Thursday.  August  6.  1992  at  9:00  a.m.  in  Conference  Room  509A.  5th  floor.  International  Terminal  at  the  Airport 
Minimum  Bid:  $600.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 


Page  9 


SSBIO  ISJiJ 


p ON  IjLUjad 
VO  'oospuBjj  ueg 
piBd  e6Bjsod  S n 
IIBVN  SSBIO  isjy 
peiJOSBJd 


20  It'S  VO  ‘OOSjOUEJJ  UBS 
l|BH  ^!0  ‘0Z2  ujooy 
LUBJOOJd  ;UBlUdO|8A8a  SS8U!Sng  A;U0U!1/\J 

lusiutjedaa  Bujseiiojnd 

oosjOUBJd  UBS  ^0  /^unoo  puB  Ai!3 


INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS.  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  laterthan  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION.  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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Bid  and  Contract  Opportunities 


August  7,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  It  DESCRIPTION 


DATE  DUE  BUYER 


4400  300  ea  "Safe-Hit"  F1ex-o-Guide,  36"  w/  surface  mount  base 

4401  100  hd  Flared  leg  brackets  M2G-FUB 

4402  1 ea  CADD  Workstation,  ALR  Business,  VEISA  486/33MHz  etc. 

4403  2 ea  DEC  RA-82-AA  Disk  Drive  in  6 high  Cabinet  w/  FI  Revision  Level  etc. 

4404  5 ea  WordPerfect,  5.1  for  windows,  version  5.1  etc. 

4405  Vinyl  sheeting,  ^2284,  orange,  heat  activated,  3M  etc. 

4406  1 ea  Desk  Type  Computer  80486-50-510,  Compaq  etc. 

4407  1 ea  Desk  Type  Computer  80486-33-320,  Compaq  etc. 

4408  1 ea  Computer,  Everex  brand,  step  486/33,  Tower  Case  etc. 

4409  2400  ea  Book,  Memo,  red  pressboard,  5"  x 3",  72sheets,  B & P etc. 

4410  11  ea  Solar  shades,  42"  x 9',  Color  P04  White/bone,  Phifer  sheer  weave 

4411  20  ea  Battery  Cells  for  cable  cars,  22-5  cell  assy  to  include  screw  assy 

4412  425  ea  Pacific  Coast  Region  Douglas  fir  railroad  ties 

4413  2 ea  Heat  Scanner,  3M,  Scotchtrack  IR  etc. 

4414  1110  lb  Carbon,  granular  coconut  shell,  activated  55  gl/drum 

4415  6 ea  Work  Units,  60"  x 30"  x 29.5",  JAX  Infl  Model  5003  etc. 

4416  400  ea  Handcuffs,  Standard,  10  oz.  steel,  nickel  finish  etc. 

4340  File  Cabinet 

4308  Seals,  Block 

4422  200,000  ea  Envelope,  #9  goldenrod  business  reply,  printed  2 sides  etc. 

4423  135,000  ea  Envelope,  Style,  D-1 , Size  9,  #24,  White  wove  etc. 

4399  #14  counter  sunk  finishing  washer,  cadium  plated,  USA  made  etc. 

4424  360  pr  Gloves,  unlined,  black.  Deerskin  leather  with  standard  lock  etc. 

4425  300  pr  Pants,  rain,  black,  Rainfair  #2000  Polyurethane  over  nylon 

4426  50  ea  Belt,  Sam  Brown  Gun,  leather,  black,  basket  weave.  Shoemaker  201-L 

4427  200  ea  Mattress,  Penal,  flame  retardant  cotton  etc. 

4428  30  ea  Harris  H179-01-Mask , IBM  8513  - Mask  etc. 

4429  2 ea  MP-V6  Transponder,  transmits  19  data  bits  to  VETAG  interrogator  etc. 
97623  Printing  and  Mailing  of  Wharfside  Publication 

81914  Safety  Supplies 

558  Flat  Bed  Truck,  Pick-up 

559  Forklift  and  Yard  Pusher 

560  Wagon  and  Pick-up  Truck,  Utility  Body 

561  Light  Duty  Trucks  Y Utility  Bodies 


08-11-92 

08-11-92 

08-11-92 

08-11-92 

08-12-92 

08-12-92 

08-12-92 

08-12-92 

08-12-92 

08-12-92 

08-12-92 

08-13-92 

08-13-92 

08-13-92 

08-13-92 

08-13-92 

08-13-92 

08-13-92 

08-14-92 

08-14-92 

08-14-92 

08-14-92 

08-18-92 

08-18-92 

08-18-92 

08-18-92 

08-18-92 

08-18-92 

08-14-92 

08-14-92 

08-14-92 

08-14-92 

08-14-92 

08-14-92 


J.  Wong 
J.  Wong 
J.  Wong 
J.  Wong 
J.  Wong 
J,  Wong 
B.  Tison 
B.  Tison 
B.  Tison 
J.  Louie 

B.  Tison 
T.  Fiore 
J.  Sealy 
J.  Sealy 
J.  Sealy 

C.  Crawford 
C.  Crawford 
B.  Fleming 
T.  Fiore 

J.  Louie 
J.  Louie 
J.  Wong 
B.  Tison 
B.  Tison 
B.  Tison 

B.  Tison 
J.  Wong 
J.  Wong 
J.  Louie 
J.  Wong 

C.  Chavez 
C.  Chavez 
C.  Chavez 
C.  Chavez 


CONSTRUCTION 


REHAB  311  CRESCENT  AVENUE  Change  electrical  service.  Install  new  copper  supply  system.  Rebuild  front  steps 
and  exit  stairs.  Build  kitchen  exterior.  Install  new  furnace  and  new  water  heater.  Paint.  Estimate:  $30.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  11,  1992  by  1:00  p.m. 
three  months 

311  Crescent  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 

Mike  Noon  or  Stell  Loaisiga  (415)  206-2140,  515  Cortland  Avenue,  San  Francisco,  CA  94110 


AARTI  HOTEL  REHABILITATION  PROJECT  General  contract  to  furnish  all  labor,  materials,  transportation,  and 
services  required  for  the  Seismic  Upgrade  and  General  Improvements  Project  at  the  Aarti  Hotel,  located  at  391 
Leavenworth  Street,  San  Francisco  94109.  Work  includes,  but  is  not  limited  to:  Complete  seismic  upgrade  and  all 

associated  items,  new  roof  deck,  new  roofing  and  flashing,  partitions,  interior  and  exterior  painting  , carpet, 
plumbing,  heating/ventilation,  sprinkler  system  upgrade,  fire  alarm  and  detection  upgrade,  lighting/electrical 
work  etc. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday  August  13,  1992  at  or  before  10:00  a.m.  PST 
365  calendar  days 

391  Leavenworth  Street,  San  Francisco,  CA  94109 

Redevelopment  Agency  - Tenderloin  Neighborhood  Development  Corp.,  230  Hyde  St.  SF,  CA  94102 
Sean  Heron  (Owner's  Rep)  (415)  776-2151  or  Dennis  Singer,  Architect  (415)  752-4831 


REHAB  21  POMONA  STREET,  SAN  FRANCISCO,  CA  94124  Rebuild  entire  front  porch.  Install  new  ceiling  sheetrock  in 
kitchen,  replace  windows,  remove  all  garage  sheetrock.  Install  new  electrical  and  plumbing  system.  Install  new 
furnace  in  basement.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  13,  1992  by  1:00  p.m. 

3 months 

21  Pomona  Street,  San  Francisco,  CA  94124 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 

Mike  Noon  or  Stell  Loaisiga  (415)  206-2140,  515  Cortland  Avenue,  San  Francisco,  CA  94110 


1896  B FIELD  LIGHTING  RACEWAY  SYSTEM  PHASE  II  Contractor  must  possess  a Class  A California  Contractor's 
License.  Estimate:  $4.8  million 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT; 

CONTACT: 


August  18,  until  2:00  p.m. 
n/a 

San  Francisco  Airport 
Airport  Engineering 

Baljit  Boparari  (415)  737-7756  or  Steve  Yee  (415)  737-7754 
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3144  AIRPORT  UNDERGROUND  UTILITIES  REPAIRS  Contractor  must  possess  an  active  Class  A,  C-34  or  C-36  California 
contractor's  license.  Estimate:  $310.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  August  18,  1992  until  2:00  p.m. 

One  (1)  calendar  year 
San  Francisco  Airport 

Airport  Facilities,  Operations  and  Maintenance 
Reuben  Halili  (415)  737-7803 


jygi_41B  MODERNIZATION  OF  ELEVATORS  Modernization  of  three  (3)  overhead  traction  passenger  elevators. 
Estimate:  $500.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  18,  1992  (No  later  than  2:00  p.m.) 

240  calendar  days 

822  Pacific  Avenue,  San  Francisco,  CA 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


2339  F DISABLED  ACCESS  AND  IMPROVEMENTS  AT  150  & 170  OTIS  SOCIAL  SERVICES  BUILDINGS  Upgrade  first  floor 
disabled  access,  repair  windows  and  install  floor  coverings.  Estimate:  $110.100. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  19,  1992 
175  calendar  days 
San  Francisco 
Public  Works 

Jorge  Alfaro  (415)  557-4659 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


5020Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA  C-3  Construct  VCP  sewer,  VCP  culvert 
manholes,  cut-off  walls  and  side  sewer  connections,  televise  sewers  and  repair  or  replace  defective  side  sewers. 
Estimate:  $365,360 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


August  19,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

P.T.  Law  (415)  553-8347,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


JEANNE  NG  LARGE  FAMILY  DAY  CARE  HOME  Installation  of  walls,  windows,  doors,  electrical,  plumbing,  flooring  and 
finish.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  20,  1992  at  3:00  p.m. 

50  days 

29  Castle  Manor  Ave,  San  Francisco,  CA  94112 
Mayor's  Office  of  Community  Development 
Neil  Freidman  (415)  554-9346 

10  United  Nations  Plaza,  Suite  600,  San  Francisco,  CA  94102 
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3143  AIRFIELD  ACCESS  CONTROL  Must  possess  an  active  Class  C-10  California  Contractor's  License  at  the  time  of 
bidding.  Pre-bid  conference  on  August  12.  1992  at  10:00  a.m.  (Local  time)  in  Building  676.  McDonnell  Road 
(Enaineerino  B1da.)  San  Francisco  International  Airport.  SF.  CA.  Estimate:  $220.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  24,  1992  at  2:00  p.m. 

61  calendar  days 

San  Francisco  International  Airport 

Airport  Engineering 

Baijit  Boparai  (415)  737-7756 

Bldg  676,  McDonnell  Rd,  San  Francisco  Int'l  Airport,  San  Francisco,  CA  94128 


7142E  ALTA  STREET  RESTORATION  Demolish  and  remove  pavement  & retaining  wall,  drill  shafts  and  insert  soldier 
piles,  construct  temporary  platform  for  construction  equipment,  remove  partions  of  hillside,  install  rockbolts 
and  wire  netting,  construct  retaining  wall  including  installing  and  testing  tie-back  anchors,  reconstruct  sewer 
alignment,  backfill  portions  of  hill  and  subgrade  and  construct  street  pavement,  gutters,  curbs  and  sidewalk. 
Bidding  restricted  to  pre-qual i f i ed  bidders.  Estimate:  $670,670. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  26,  1992 
135  calendar  days 
San  Francisco 
Publ i c Works 

Joe  Ovadia  (415)  554-8250 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


2394  TRANSFORMER  REPLACEMENT  Must  possess  an  active  Class  C-10  California  Contractor's  License  at  the  time  of 
bidding.  All  prospective  prime  bidders  are  required  to  attend  the  pre-bid  conference  and  to  sign  the  attendance 
roster.  The  bid  of  any  prime  bidder  who  fails  to  attend  the  pre-bid  conference  will  be  rejected.  Pre-bid 
conference  on  August  19.  1992  at  10:00  a.m.  (local  time)  in  Building  676.  McDonnell  Road  (Enaineerino  Building) 
San  Francisco  International  Airport.  San  Francisco.  CA  94128.  Attendance  is  mandatory.  Estimate:  $80.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  26,  1992  at  2:00  p.m. 

100  calendar  days 

San  Francisco  International  Airport,  Station  BQ 

Airport,  Engineering  Department 

Cheuk  Kwong  (415)  737-7759 

Bldg  676,  McDonnell  Road,  SF  Airport 


ELEVATOR  MAINTENANCE  SERVICE  CONTRACT  Full  maintenance  elevator  service  contract  for  elevator  maintenance, 
service  and  repair  on  a monthly  basis.  Walkthrough  on  August  11.  12  & 13.  1992  at  9:00  a.m.  For  more  details 

refer  to  page  2 of  7 of  the  bid  package.  Pick  up  bid  packages  at  440  Turk  Street.  San  Francisco.  Procurement 
Bepa  r tmfirvL: Estimate; $4QQ.0QQ 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  31,  1992  by  4:00  p.m.  (PDT) 

12  months  with  extension 

Various  locations  in  San  Francisco  (refer  to  bid  package) 

San  Francisco  Housing  Authority,  440  Turk  Street,  San  Francisco,  CA 
Vivian  Bains-Berry  (415)  554-1257  or  Richard  Fagerberg  (415)  468-3012 
1815  Egbert  Avenue,  San  Francisco,  CA  94102 
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BID  #91-50  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  four  Housing  Authority 
senior  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  & 
structural,  architectural  and  fire  protection  system  modi fi cations . Estimate:  $450-500.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


September  1,  1992  at  2:00  p.m.  (PDT)  (Tuesday) 

180  calendar  days 

3850  18th  St.,  255  Dorland  St.,  363  Noe  St.,  25  Sanchez  St.  & 462  Duboce  St. 
San  Francisco  Housing  Authority 

Ron  Atkielski  (415)  554-1309  or  Martin  Chetaitis  (415)  554-1319 
440  Turk  Street,  San  Francisco,  CA  94102 


WD-2134  CDD  SUMMIT  PUMP  STATION  STANDBY  GENERATOR  AND  RELATED  WORK  Construction  of  an  18'  x 27’  concrete 
building  addition  to  correspond  architecturally  with  the  existing  disinfectant  building;  install  a 500  KW  diesel 
generator  with  an  automatic  transfer  switch;  install  a 3000  gallon  double  walled  underground  diesel  tank; 
install  pump  controllers,  liquid  level  detection  systems  and  other  electrical  upgrades.  Related  work  includes 
modification  to  the  existing  disinfectant  building  to  accommodate  the  new  addition.  Pre-bid  conference  on  August 
14.  1992  at  10:00  a.m.  at  2640  Geary  Blvd.  San  Francisco.  CA  Estimate:  $397.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  1,  1992 
180  calendar  days 

Summit  Pump  Station  on  Olympia  Way  and  at  Summit  Reservoir  new  Palo  Alto 

San  Francisco  Water  Department 

Contract  Administration  (415)  554-0789 

1145  Market  Street,  Room  600,  San  Francisco,  CA  94103 


REHAB  19  COSTA  STREET  Rebuild  footing.  Rebuild  exterior  stairs.  Install  new  electrical  system  and  interior 
painting.  Pre-bid  conference  on  August  25.  1992  at  11:00  a.m.  at  19  Costa  Street.  San  Francisco.  CA  94110. 
Attendance  at  the  pre-bid  conference  and  site  walk  through  is  mandatory.  Estimate:  $20.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  1,  1992  at  1:00  p.m. 

Three  (3)  months 

19  Costa  Street,  San  Francisco,  CA  94110 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 
Mike  Noon  or  Stell  Loaisiga  (415)  206-2140 
515  Cortland  Avenue,  San  Francisco,  CA  94110 


REHAB  345  CRESCENT,  SAN  FRANCISCO  Rebuild/repair  rear  porch.  Install  new  copper  supply  and  service  to 
house.  Install  new  electrical  system  100  Amp.  Install  a new  90  1b  rolled  roof  on  rebuilt  rear  porch.  Interior 
and  exterior  paint.  Pre-bid  conference  on  August  26.  1992  from  10:00  to  11:00  a.m.  at  345  Crescent  Avenue.  San 
Francisco.  CA  94110.  Attendance  is  mandatory.  Estimate:  $25.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  2,  1992  at  1:00  p.m. 

Three  (3)  months 

345  Crescent  Avenue,  San  Francisco,  CA  94110 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 

Mike  Noon  or  Stell  Loaisiga  (415)  206-2140 

515  Cortland  Avenue,  San  Francisco,  CA  94110 
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5222A  FIRE  STATION  8 RENOVATION  36  BLUXOME  STREET  Asbestos  removal  and  complete  renovation  of  building. 
Pre-bid  conference  on  August  21.  1992  at  10:00  a.m.  at  Fire  Station  No.  8 at  36  Bluxome  Street.  San  Francisco 


Attendance  at  the  ore-bid  conference  is  mandatory  to  be  considered  a 

responsive  bidder. 

Estimate: 

$1,135,000 

BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 

September  2,  1992 
270  calendar  days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664 

Room  265,  City  Hall,  San  Francisco,  CA  94102 

7036E  COURT  RESURFACING  VARIOUS  LOCATIONS  M Repair,  resurface  and 
Estimate:  $94,000 

repaint  tennis  and 

basketbal 1 

courts. 

BID  DUE; 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 

September  16,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285 

Room  265,  City  Hall,  San  Francisco,  CA  94102 

* » * CONSULTANTS  * * * 


RFQ  DSS-075  INDEPENDENT  LIVING  SKILLS  Request  for  Qualifications  to  obtain 
contract  to  coordinate  services  for  youth  emancipation  from  foster  care  who 
Living  Skills  (ILS)  Project  and  continue  to  operate  the  ILS  Mentor  Program. 


services  of  an  individual  through  a 
are  enrolled  in  the  Independent 
Estimate:  $47.500. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  17,  1992  at  2:00  p.m. 

October  1,  1992  through  September  30,  1993 
San  Francisco 
Social  Services 

Walter  Maciak  (415)  557-5581,  170  Otis  Street,  San  Francisco,  CA 


RFQ  DSS-074  INDEPENDENT  LIVING  SKILLS  Request  for  Qualifications 
a contract  to  provide  vocational  and  educational  guidance  to  youth 
to  enroll  in  educational  and  employment  programs  available  through 


to  obtain  services  of  an  individual  through 
emancipating  from  foster  care  and  assist  them 
community  agencies.  Estimate:  $46.300. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  17,  1992  by  2:00  p.m. 

October  1,  1992  through  September  30,  1993 

San  Francisco 

Social  Services 

Walter  Maciak  (415)  557-5581 

170  Otis  Street,  San  Francisco.  CA 
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021-9Z  REPROGRAPHIC  SERVICES  The  San  Francisco  Housing  Authority  is  seeking  qualified  vendors  to  provide 
reprographic  services,  including  bluelining,  xerography,  photography,  and  enlargements  related  mostly  to 
construction  bid  documents.  The  vendor  must  provide  pick-up  and  delivery  services  and  other  related  tasks. 
Estimate:  $30,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  17,  1992  by  4:00  p.m.  (Monday) 

One  (1)  year 
various 

San  Francisco  Housing  Authority 

Cordell  Olive  (4150  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


ARCHITECTURAL  SERVICES  AS-NEEDED  Mul ti-di sci pi i ne  architectural  services  including  architectural  programming, 
design,  construction  administration,  engineering  consulting  for  civil,  electrical,  mechanical  and  structural 
engineering,  cost  estimating,  scheduling  and  historic  preservation  on  an  as-needed  basis.  Up  to  five  (5)  firms 
will  be  selected  for  contract  of  up  to  $500,000  for  a three  year  period. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  18,  1992 
Three  years 
San  Francisco 
Public  Works 

Jim  Buker  (415)  557-4758 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


CS-444  MILLBRAE  HATER  QUALITY  LABORATORY  NEEDS  ASSESSMENT  AND  FUNCTIONAL  STUDY  Perform  a Needs  Assessment  and 
Funcional  Study  to  evaluate  the  SF  Water  Department  Water  Quality  Laboratory's  capabilitiy  to  monitor  water 
quality  in  compliance  with  current  and  future  requirements  to  the  year  2010.  Estimate:  $200.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  21,  1992 
8 months 

1000  El  Camino  Real,  Mi  11  brae 

Public  Utilities  Commission 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  Suite  402,  San  Francisco,  CA  94103 


076  IN-HOME  SUPPORTIVE  SERVICES  (IHSS)  Request  for  Proposals  from  qualified  organizations  interested  in 
contracting  to  furnish  In-Home  Supportive  Services.  The  primary  goal  of  IHSS  is  to  enable  the  aged,  blind  and 
disabled  recipient  of  services  to  maintain  independent  living  in  safety  in  the  familiar  surroundings  of  their 
homes,  and  thus  avoid  institutionalization.  Those  interested  shall  be  required  to  comply  with  the  provisions  of 
the  RFP  DSS-076.  There  is  a $25  charge  for  each  proposal  package.  Estimate:  $9.2  million  per  year. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


August  21,  1992  at  2:00  p.m. 

December  1,  1992  to  November  30,  1995 
San  Francisco,  In-home 
Social  Services  (DSS) 

Edgardo  Moncada,  GOlO  (415)  557-6521 
P.0,  Box  7988,  San  Francisco,  CA  94120 
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DISABLED  ACCESS  SURVEYS  Conduct  a survey  of  accessibility  of  City-owned  facilities  to  individuals  with 
di sabi 1 i ti es . 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  21,  1992 
2 years 
San  Francisco 
Publ i c Works 

Don  Alameida  (415)  557-4761 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


DATA  PROCESSING  MAINTENANCE  Data  processing  services  to  maintain  currency  in  the  use  of  ELKE  Navigator  and 
associated  data  handling  systems,  including  consultation  on  the  development  and  installation  of  and  training  for 
expanded  functions.  Estimate:  $155,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


August  24,  1992 
One  (1)  year 
San  Francisco 
Public  Works 

Gwen  Westbrook  (415)  648-6882 

750  Phelps  Street,  San  Francisco,  CA  94124 


LABORATORY  SERVICES  Laboratory  services  to  analyze  industrial  commercial  and  domestic  wastewater,  treatment 
plant  chemistries,  sludge  cake,  solid  waste  and  soil  samples  for  toxic  elements,  organics,  pesticides  and  other 
priority  pollutants.  Estimate:  $60,00  per  year. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  27,  1992 
Two  (2)  years 
San  Francisco 
Public  Works 

Stan  Snoek  (415)  695-7351 

3801  Third  Street,  Suite  600,  San  Francisco,  CA  94124 


PROPOSALS  FOR  ASSESSMENT  OF  THE  AIRPORT  PETROLEUM  STORAGE  TANK  AND  PIPELINE  RISK  San  Francisco  International 
Airport  is  requesting  proposals  for  an  assessment  of  the  Airport's  petroleum  storage  tank  and  pipeline  risk.  The 
scope  of  work  will  include  an  engineering  assessment  of  existing  conditions,  identification  of  areas  of  exposure, 
and  specific  risk  management  recommendations.  Please  contact  the  person  shown  below  for  more  information  and  a 
request-for-proposal  (RFP)  package.  MBE/WBE/LBE  participation  is  strongly  encouraged. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  2,  1992 
n/a 

San  Francisco  International  Airport 
Budget  and  Financial  Planning 

Leo  Fermin  (415)  876-2303,  Airports  Commission,  P.O.  Box  8097,  SFIA, 


CA  94128 


Page  8 


THIRD  PARTY  ADMINISTRATOR  FOR  WORKERS'  COMPENSATION  The  City  and  County  of  San  Francisco  Employee's  Retirement 
System  is  seeking  a qualified  Third  Party  Administrator  to  manage  approximately  3200  of  the  City's  Workers' 
Compensation  Claims.  Estimated  start-up  date  2/1/93.  Please  FAX  requests  for  copies  of  the  RFP  to  Rudolph 
Hernandez  at  (415)  552-7880.  Pre-proposal  conference  on  August  13.  1992  at  10:00  a.m.  at  1155  Market  Street. 
2nd  floor.  San  Francisco.  CA. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  4,  1992  by  12:00  noon 

Approximately  three  (3)  years  with  annual  renewal 

Within  30  miles  of  San  Francisco,  to  be  provided  by  contractor 

City  and  County  of  San  Francisco  Employee's  Retirement  System 

Rudolph  Hernandez  FAX  (415)  552-7880,  1155  Market  St,  2nd  floor,  San  Francisco,  CA  94103 


RFQ  DSS-077  ASSISTANT  SPECIAL  SERVICES  WORKER  Family  HIV  services  program  responsibilities  shall  include: 
assessing  HIV  affected  falimilies,  assisting  in  accessing  services,  program  development,  community  outreach  and 
record  keeping.  Knowledge  of  families,  HIV  issues  and  ability  to  maintain  records  and  data.  Pre-bid  conference 
on  August  17.  1992  at  2:00  p.m.  at  170  Otis  Street.  8th  floor  Conference  Room,  Department  of  Social  Services.  San 
Francisco.  Estimate:  S17.640 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  8,  1992,  2:00  p.m. 

One  (1)  year 

170  Otis  Street,  San  Francisco,  Department  of  Social  Services 
Social  Services 

Charles  Calabria  (415)  557-5865 

c/o  Dept  of  Social  Services  lOCC,  Unit  D-20,  P.O.  Box  7988,  San  Francisco,  CA  94120 


* * • CONCESSION  OR  LEASE  * • » 


PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Sept  2,  1992  before  3:00  p.m. 

3 year  term  with  3 one-year  options 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Pre-bid  conference  on 
Thursday,  August  6.  1992  at  9:00  a.m.  in  Conference  Room  509A.  5th  floor.  International  Terminal  at  the  Airport 
Minimum  Bid:  S600.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


DOCUMENTS  DEPT 
AUG  17  1992 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


Bid  and  Contract  Opportunities 


Volume  IX,  No.  7 


August  14,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  To  bid  on 
CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting  official  for  the  department  that  is 
offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE  BUYER 


4424  360  pr  Gloves,  Unlined,  Black,  Deerskin  Leather  with  Standard  Lock,  etc.  08-18-92 

4425  300  pr  Pants,  Rain,  Black,  Rainfair  #2000  Polyurethane  Over  Nylon  08-18-92 

4426  50  ea  Belt,  Sam  Brown  Gun,  Leather,  Black,  Basket  Weave,  Shoemaker  201-L  08-18-92 

4427  200  ea  Mattress,  Penal,  Flame  Retardant  Cotton,  etc.  08-18-92 

4428  30  ea  Harris  H179-01-Mask,  IBM  8513  - Mask,  etc.  08-18-92 

4429  2 ea  MP-V6  Transponder,  Transmits  19  Data  Bits  to  VETAG  Interrogator,  etc.  08-18-92 

4399  #14  Counter  Sunk  Finishing  Washer,  Cadium  Plated,  USA  Made,  etc.  08-19-92 

4392  Meat,  Poultry  & Fish  for  the  Month  of  September,  1992  08-20-92 

4393  Fresh  Fruit  and  Vegetables  for  the  Month  of  September,  1992  08-20-92 

4430  10  dz  Sheet  Pans  (Bun  Pans,  Wearever;  10  dz  Inserts,  Vollrath  08-20-92 

4431  1 ea  1993  International,  21,500  GVWR  Cab  and  Chassis  08-20-92 

4432  10  ea  Parking  Meter,  Motor  Cycle;  20  ea  Parking  Meters  08-20-92 

4434  80  ea  Motorcycle  Covers,  Nelson  Rigg  Model  MC902  08-20-92 

4435  12  dr  Cleaner,  Graffiti  Orange  Magic  or  Equal,  55  GL/DR  08-20-92 

4436  180  ea  Battery,  Alkaline,  Dry,  6 Volts,  Lantern,  Screw  Terminals,  etc.  08-20-92 

4437  3 ea  Plan  Hold  Drafting  Table  #370TA-60,  w/Tilt-Lock  08-20-92 

4438  300  ea  Fuse,  70  AMP.  700  Volts,  Boei ng-Vertol , P/N:  A070F070I  08-20-92 

4439  9000  ea  Lamp,  Incandescent,  Traffic  Signal  67  Watt;  4200  ea  Ditto  165  Watt  08-20-92 

4440  2 ea  PC486/33  w/Intel  80486  Processor,  4 MB  RAM,  etc.  08-20-92 

4442  52  cs  Fuji  Paper  "B"  Mode;  3 cs  Fuji  Toner  for  Printer  Model  SMRP-40  AF  08-21-92 

4444  4000  Tube,  Copper,  Hard  Seamless,  Type  K,  .065  Wall,  1"  ID,  Del  7 Days  ARO  08-25-92 

4445  50  ea  Bar,  Emergency  Release,  Rear  Escape  Window;  New  Flyer  #5941824  08-25-92 

4446  10  ea  Gateway  2000  33MHz  486  Cache  PC  w/  80486  Processor,  etc.  08-25-92 

4447  Provide,  Deliver,  Install  Cubicle  Curtain  Tracks  in  Five  Wards,  etc.  08-25-92 

4448  200  ea  Restraining  Ring,  Assy.,  SFWD  Drawing,  D-15-1,  6"  08-25-92 

4411  Cable  Car  Battery  Cells,  5 Cell  Assy  w/  Screw  & Intercell  Connectors  08-27-92 

81914  Safety  Supplies  08-14-92 

97623  Printing  and  Mailing  of  Wharfside  Publication  08-14-92 

558  Flat  Bed  Truck,  Pick-up  08-14-92 

559  Forklift  and  Yard  Pusher  08-14-92 

560  Wagon  and  Pick-up  Truck,  Utility  Body  08-14-92 

561  Light  Duty  Trucks  Y Utility  Bodies  08-14-92 


B.  Tison 
B.  Tison 
B.  Tison 
B.  Tison 
J.  Wong 
J.  Wong 
J.  Wong 
B.  Tison 
B.  Tison 

B.  Tison 

C.  A.  Chavez 
C.  A.  Chavez 
C.  A.  Chavez 
J.  J.  Sealy 
J.  J.  Sealy 
J.  J.  Sealy 
T.  Fiore 

R.  Low 
R.  Low 
R.  Low 
T.  Fiore 
T.  Fiore 
B.  Tison 

B.  Tison 

J.  J.  Sealy 
T.  Fiore 
J.  Wong 
J.  Louie 

C.  Chavez 
C.  Chavez 
C.  Chavez 
C.  Chavez 


CONSTRUCTION 


1896  B FIELD  LIGHTING  RACEWAY  SYSTEM  PHASE  II  Contractor  must  possess  a Class  A California  Contractor's 
License.  Estimate:  $4.8  million 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  18,  until  2:00  p.m. 
n/a 

San  Francisco  Airport 
Airport  Engineering 

Baljit  Boparari  (415)  737-7756  or  Steve  Yee  (415)  737-7754 


3144  AIRPORT  UNDERGROUND  UTILITIES  REPAIRS  Contractor  must  possess  an  active  Class  A,  C-34  or  C-36  California 
contractor's  license.  Estimate:  $310.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


Tuesday,  August  18,  1992  until  2:00  p.m. 

One  ( 1 ) calendar  year 
San  Francisco  Airport 

Airport  Facilities,  Operations  and  Maintenance 
Reuben  Halil i (415)  737-7803 


91-41B  MODERNIZATION  OF  ELEVATORS  Modernization  of  three  (3)  overhead  traction  passenger  elevators. 
Estimjitg;  $SQQ.QQj) 


BIO  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


August  18,  1992  (No  later  than  2:00  p.m.) 

240  calendar  days 

822  Pacific  Avenue,  San  Francisco,  CA 
San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


2339  F DISABLED  ACCESS  AND  IMPROVEMENTS  AT  150  & 170  OTIS  SOCIAL  SERVICES  BUILDINGS  Upgrade  first  floor 
disabled  access,  repair  windows  and  install  floor  coverings.  Estimate:  $110.100 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  19,  1992 
175  calendar  days 
San  Francisco 
Public  Works 

Jorge  Alfaro  (415)  557-4659 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


5020Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA  C-3  Construct  VCP  sewer,  VCP  culvert 
manholes,  cut-off  walls  and  side  sewer  connections,  televise  sewers  and  repair  or  replace  defective  side  sewers 
E iLi  mate:  $365.360 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  19,  1992 
60  calendar  days 
San  Francisco 
Publ i c Works 

P.T.  Law  (415)  553-8347,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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JEANNE  NG  LARGE  FAMILY  DAY  CARE  HOME  Installation  of  walls,  windows,  doors,  electrical,  plumbing,  flooring  and 
finish.  Estimate:  $30.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  20,  1992  at  3:00  p.m. 

50  days 

29  Castle  Manor  Ave,  San  Francisco,  CA  94112 
Mayor's  Office  of  Community  Development 
Neil  Freidman  (415)  554-9346 

10  United  Nations  Plaza,  Suite  600,  San  Francisco,  CA  94102 


3143  AIRFIELD  ACCESS  CONTROL  Must  possess  an  active  Class  C-10  California  Contractor's  License  at  the  time  of 
bidding.  Pre-bid  conference  on  August  12.  1992  at  10:00  a.m.  (Local  time)  in  Building  676.  McDonnell  Road 
(Engineering  Bldo.)  San  Francisco  International  Airport.  SF.  CA.  Estimate:  $220.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


August  24,  1992  at  2:00  p.m. 

61  calendar  days 

San  Francisco  International  Airport 

Airport  Engineering 

Baljit  Boparai  (415)  737-7756 

Bldg  676,  McDonnell  Rd,  San  Francisco  Int'l  Airport,  San  Francisco,  CA  94128 


7142E  ALTA  STREET  RESTORATION  Demolish  and  remove  pavement  & retaining  wall,  drill  shafts  and  insert  soldier 
piles,  construct  temporary  platform  for  construction  equipment,  remove  partions  of  hillside,  install  rockbolts 
and  wire  netting,  construct  retaining  wall  including  installing  and  testing  tie-back  anchors,  reconstruct  sewer 
alignment,  backfill  portions  of  hill  and  subgrade  and  construct  street  pavement,  gutters,  curbs  and  sidewalk. 
Bidding  restricted  to  pre-qualified  bidders.  Estimate:  $670.670 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  26,  1992 
135  calendar  days 
San  Francisco 
Publ i c Works 

Joe  Ovadia  (415)  554-8250 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


2394  TRANSFORMER  REPLACEMENT  Must  possess  an  active  Class  C-10  California  Contractor's  License  at  the  time  of 
bidding.  All  prospective  prime  bidders  are  required  to  attend  the  pre-bid  conference  and  to  sign  the  attendance 
roster.  The  bid  of  any  prime  bidder  who  fails  to  attend  the  pre-bid  conference  will  be  rejected.  Pre-bid 
conference  on  August  19.  1992  at  10:00  a.m.  (local  time)  in  Building  676.  McDonnell  Road  (Engineering  Building) 
San  Francisco  International  Airport.  San  Francisco.  CA  94128.  Attendance  is  mandatory.  Estimate:  $80.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  26,  1992  at  2:00  p.m. 

100  calendar  days 

San  Francisco  International  Airport,  Station  BQ 

Airport,  Engineering  Department 

Cheuk  Kwong  (415)  737-7759 

Bldg  676,  McDonnell  Road,  SF  Airport 
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ELEVATOR  MAINTENANCE  SERVICE  CONTRACT  Full  maintenance  elevator  service  contract  for  elevator  maintenance, 
service  and  repair  on  a monthly  basis.  Walkthrough  on  August  11.  12  & 13.  1992  at  9:00  a.m.  For  more  details 
refer  to  page  2 of  7 of  the  bid  package.  Pick  up  bid  packages  at  440  Turk  Street.  San  Francisco.  Procurement 
Department. Estinwie..: $4QQ.QQ0 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


August  31,  1992  by  4:00  p.m.  (PDT) 

12  months  with  extension 

Various  locations  in  San  Francisco  (refer  to  bid  package) 

San  Francisco  Housing  Authority,  440  Turk  Street,  San  Francisco,  CA 
Vivian  Bains-Berry  (415)  554-1257  or  Richard  Fagerberg  (415)  468-3012 
1815  Egbert  Avenue,  San  Francisco,  CA  94102 


BID  <^91-50  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  four  Housing  Authority 
senior  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  & 
structural,  architectural  and  fire  protection  system  modi fi cati ons . Estimate:  $450-500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Indefinitely  Postponed.  We  apologize  for  any  inconvenience. 

180  calendar  days 

3850  18th  St.,  363  Noe  St.,  25  Sanchez  St.  & 462  Duboce  St. 

San  Francisco  Housing  Authority 

Ron  Atkielski  (415)  554-1309  or  Martin  Chetaitis  (415)  554-1319 
440  Turk  Street,  San  Francisco,  CA  94102 


HO-2134  COO  SUMMIT  PUMP  STATION  STANDBY  GENERATOR  AND  RELATED  WORK  Construction  of  an  18'  x 27'  concrete 
building  addition  to  correspond  architecturally  with  the  existing  disinfectant  building;  install  a 500  KW  diesel 
generator  with  an  automatic  transfer  switch;  install  a 3000  gallon  double  walled  underground  diesel  tank; 
install  pump  controllers,  liquid  level  detection  systems  and  other  electrical  upgrades.  Related  work  includes 
modification  to  the  existing  disinfectant  building  to  accommodate  the  new  addition. 
lliL...1.93.2..ftjL-lQ:.QI)..a.,m,  Blyd.  $gin  Frangi^co.  QA Estimate: $397.000 


BID  DUE: 
DURATION: 
LDCATION: 
DEPARTMENT 
CONTACT : 


September  1,  1992 
180  calendar  days 

Summit  Pump  Station  on  Olympia  Way  and  at  Summit  Reservoir  new  Palo  Alto 

San  Francisco  Water  Department 

Contract  Administration  (415)  554-0789 

1145  Market  Street,  Room  600,  San  Francisco,  CA  94103 


REHAB  19  COSTA  STREET  Rebuild  footing.  Rebuild  exterior  stairs.  Install  new  electrical  system  and  interior 
painting.  Pre-t>id  CPuLerence  pn  Avqust  2$.  1992  at.  n.I.QQ  9-m.,  at.J.9..,.CosU  Street ,„S»n  Frangiscg.  CA  941,10. 
Attendance  at  the  pre-bid  conference  and  site  walk  through  is  mandatory.  Estimate:  $20.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  1,  1992  at  1:00  p.m. 

Three  (3)  months 

19  Costa  Street,  San  Francisco,  CA  94110 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 
Mike  Noon  or  Stell  Loaisiga  (415)  206-2140 
515  Cortland  Avenue,  San  Francisco,  CA  94110 
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REHAB  345  CRESCENT,  SAN  FRANCISCO  Rebuild/repair  rear  porch.  Install  new  copper  supply  and  service  to 
house.  Install  new  electrical  system  100  Amp.  Install  a new  90  lb  rolled  roof  on  rebuilt  rear  porch.  Interior 
and  exterior  paint.  Pre-bid  conference  on  August  26.  1992  from  10:00  to  11:00  a.m.  at  345  Crescent  Avenue.  San 
Francisco.  CA  94110.  Attendance  is  mandatory.  Estimate:  $Z5.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  2,  1992  at  1:00  p.m. 

Three  (3)  months 

345  Crescent  Avenue,  San  Francisco,  CA  94110 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 

Mike  Noon  or  Stell  Loaisiga  (415)  206-2140 

515  Cortland  Avenue,  San  Francisco,  CA  94110 


5222A  FIRE  STATION  8 RENOVATION  36  BLUXOME  STREET  Asbestos  removal  and  complete  renovation  of  building. 


Attendance  at  the 

ore-bid  conference  is  mandatory  to  be  considered  a 

resDonsive  bidder. 

Estimate:  $1,135,000 

BID  DUE: 

September  2,  1992 

DURATION: 

270  calendar  days 

LOCATION: 

San  Francisco 

DEPARTMENT: 

Public  Works 

CONTACT: 

Clyde  Cohen  (415)  557-4664 

Room  265,  City  Hall,  San  Francisco,  CA  94102 

7036E  COURT  RESURFACING  VARIOUS  LOCATIONS  #4  Repair,  resurface  and 

repaint  tennis  and 

basketball  courts. 

Estimate:  $94,000 

BID  DUE: 

September  16,  1992 

DURATION: 

90  calendar  days 

LOCATION: 

San  Francisco 

DEPARTMENT: 

Public  Works 

CONTACT: 

Sherman  Horn  (415)  554-8285 

Room  265,  City  Hall,  San  Francisco,  CA  94102 

• * * CONSULTANTS  * * * 


RFQ  DSS-075  INDEPENDENT  LIVING  SKILLS  Request  for  Qualifications  to  obtain  services  of  an  individual  through  a 
contract  to  coordinate  services  for  youth  emancipation  from  foster  care  who  are  enrolled  in  the  Independent 
Living  Skills  (ILS)  Project  and  continue  to  operate  the  ILS  Mentor  Program.  Estimate:  $47.500 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  17,  1992  at  2:00  p.m. 

October  1,  1992  through  September  30,  1993 
San  Francisco 
Social  Services 

Walter  Maciak  (415)  557-5581,  170  Otis  Street,  San  Francisco,  CA 
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RFQ  DSS-074  INDEPENDENT  LIVING  SKILLS  Request  for  Qualifications  to  obtain  services  of  an  individual  through 
a contract  to  provide  vocational  and  educational  guidance  to  youth  emancipating  from  foster  care  and  assist  them 
to  enroll  in  educational  and  employment  programs  available  through  community  agencies.  Estimate:  $46.300 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  17,  1992  by  2:00  p.m. 

October  1,  1992  through  September  30,  1993 

San  Francisco 

Social  Services 

Walter  Maciak  (415)  557-5581 

170  Otis  Street,  San  Francisco,  CA 


021-92  REPROGRAPHIC  SERVICES  The  San  Francisco  Housing  Authority  is  seeking  qualified  vendors  to  provide 
reprographic  services,  including  bluelining,  xerography,  photography,  and  enlargements  related  mostly  to 
construction  bid  documents.  The  vendor  must  provide  pick-up  and  delivery  services  and  other  related  tasks. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  17,  1992  by  4:00  p.m.  (Monday) 

One  (1)  year 
various 

San  Francisco  Housing  Authority 

Cordell  Olive  (4150  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


ARCHITECTURAL  SERVICES  AS-NEEDED  Multi-discipline  architectural  services  including  architectural  programming, 
design,  construction  administration,  engineering  consulting  for  civil,  electrical,  mechanical  and  structural 
engineering,  cost  estimating,  scheduling  and  historic  preservation  on  an  as-needed  basis.  Up  to  five  (5)  firms 
will  be  selected  for  contract  of  up  to  $500,000  for  a three  year  period. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


August  18,  1992 
Three  years 
San  Francisco 
Public  Works 

Jim  Buker  (415)  557-4758 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


CS-444  MILLBRAE  WATER  QUALITY  LABORATORY  NEEDS  ASSESSMENT  AND  FUNCTIONAL  STUDY  Perform  a Needs  Assessment  and 
Funcional  Study  to  evaluate  the  SF  Water  Department  Water  Quality  Laboratory's  capabilitiy  to  monitor  water 
quality  in  compliance  with  current  and  future  requirements  to  the  year  2010.  Estimate:  $200.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  21,  1992 
8 months 

1000  El  Camino  Real,  Millbrae 

Public  Utilities  Commission 

Contract  Administration  (415)  554-0789 


1155  Market  Street,  Suite  402,  San  Francisco,  CA  94103 
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076  IN-HOME  SUPPORTIVE  SERVICES  (IHSS)  Request  for  Proposals  from  qualified  organizations  interested  in 
contracting  to  furnish  In-Home  Supportive  Services.  The  primary  goal  of  IHSS  is  to  enable  the  aged,  blind  and 
disabled  recipient  of  services  to  maintain  independent  living  in  safety  in  the  familiar  surroundings  of  their 
homes,  and  thus  avoid  institutionalization.  Those  interested  shall  be  required  to  comply  with  the  provisions  of 
the  RFP  DSS-076.  There  is  a $25  charge  for  each  proposal  package.  Estimate: $9-2  millign  pgr  yeer 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


August  21,  1992  at  2:00  p.m. 

December  1,  1992  to  November  30,  1995 
San  Francisco,  In-home 
Social  Services  (DSS) 

Edgardo  Moncada,  GOlO  (415)  557-6521 
P.O.  Box  7988,  San  Francisco,  CA  94120 


DISABLED  ACCESS  SURVEYS  Conduct  a survey  of  accessibility  of  City-owned  facilities  to  individuals  with 
di sabi 1 i ties . 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


August  21,  1992 
2 years 
San  Francisco 
Public  Works 

Don  Alameida  (415)  557-4761 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


DATA  PROCESSING  MAINTENANCE  Data  processing  services  to  maintain  currency  in  the  use  of  ELKE  Navigator  and 
associated  data  handling  systems,  including  consultation  on  the  development  and  installation  of  and  training  for 
expanded  functions.  Estimate:  $155.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  24,  1992 
One  (1)  year 
San  Francisco 
Public  Works 

Gwen  Westbrook  (415)  648-6882 

750  Phelps  Street,  San  Francisco,  CA  94124 


LABORATORY  SERVICES  Laboratory  services  to  analyze  industrial  commercial  and  domestic  wastewater,  treatment 
plant  chemistries,  sludge  cake,  solid  waste  and  soil  samples  for  toxic  elements,  organics,  pesticides  and  other 
priority  pollutants.  Estimate:  $60.00  per  year 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  27,  1992 
Two  (2)  years 
San  Francisco 
Public  Works 

Stan  Snoek  (415)  695-7351 

3801  Third  Street,  Suite  600,  San  Francisco,  CA  94124 


PROPOSALS  FOR  ASSESSMENT  OF  THE  AIRPORT  PETROLEUM  STORAGE  TANK  AND  PIPELINE  RISK  San  Francisco  International 
Airport  is  requesting  proposals  for  an  assessment  of  the  Airport's  petroleum  storage  tank  and  pipeline  risk.  The 
scope  of  work  will  include  an  engineering  assessment  of  existing  conditions,  identification  of  areas  of  exposure, 
and  specific  risk  management  recommendations.  Please  contact  the  person  shown  below  for  more  information  and  a 
request-for-proposal  (RFP)  package.  MBE/WBE/LBE  participation  is  strongly  encouraged. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


September  2,  1992 
n/a 

San  Francisco  International  Airport 
Budget  and  Financial  Planning 

Leo  Fermin  (415)  876-2303,  Airports  Commission,  P.O.  Box  8097,  SFIA,  S.F.,  CA  94128 
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THIRD  PARTY  ADMINISTRATOR  FOR  WORKERS'  COMPENSATION  The  City  and  County  of  San  Francisco  Employee's  Retirement 
System  is  seeking  a qualified  Third  Party  Administrator  to  manage  approximately  3200  of  the  City's  Workers' 
Compensation  Claims.  Estimated  start-up  date  2/1/93.  Please  FAX  requests  for  copies  of  the  RFP  to  Rudolph 
Hernandez  at  (415)  552-7880.  Pre-proposal  conference  on  August  13.  1992  at  10:00  a.m.  at  1155  Market  Street. 
2nd  floor.  San  Francisco. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  4,  1992  by  12:00  noon 

Approximately  three  (3)  years  with  annual  renewal 

Within  30  miles  of  San  Francisco,  to  be  provided  by  contractor 

City  and  County  of  San  Francisco  Employee's  Retirement  System 

Rudolph  Hernandez  FAX  (415)  552-7880,  1155  Market  St,  2nd  floor,  San  Francisco,  CA  94103 


RFQ  DSS-077  ASSISTANT  SPECIAL  SERVICES  WORKER  Family  HIV  services  program  responsibilities  shall  include: 
assessing  HIV  affected  falimilies,  assisting  in  accessing  services,  program  development,  community  outreach  and 
record  keeping.  Knowledge  of  families,  HIV  issues  and  ability  to  maintain  records  and  data.  Pre-bid  conference 
on  August  17.  1992  at  2:00  p.m.  at  170  Qti$  Street.  8th  floor  Conference  Room.  Department  of  Social  Services.  San 
FrgnciscQ. E?timgte; $.17,  HQ 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


September  8,  1992,  2:00  p.m. 

One  (1)  year 

170  Otis  Street,  San  Francisco,  Department  of  Social  Services 
Social  Services 

Charles  Calabria  (415)  557-5865 

c/o  Dept  of  Social  Services  lOCC,  Unit  D-20,  P.O.  Box  7988,  San  Francisco,  CA  94120 


RFP  170-92  UNCOMPENSATED  CARE  RECOVERY  San  Francisco  General  Hospital  is  seeking  qualified  bidders  for  an 
Uncompensated  Care  Recovery  contract.  This  encompasses  assisting  unsponsored  patients  in  the  hospital  and  in  the 
field  to  qualify  for  Medi-Cal  and  other  government  programs.  This  is  a contingency  fee  contract  with  no  costs 
paid  by  the  hospital  in  advance;  all  fees  are  paid  strictly  on  the  basis  of  a percentage  of  collections. 
Pre-proposal  conference  on  August  28.  1992.  2:00  - 3:00  p.m..  at  San  Francisco  General  Hospital.  1001  Potrero 
Ave..  Main  Building.  Room  2A6. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  14,  1992,  Noon 
4 Years 

San  Francisco  General  Hospital 
Finance 

Paula  Ferland  (415)  206-6681 
San  Francisco  General  Hospital 
1001  Potrero  Avenue 
Building  10,  Ward  15,  Room  1516 
San  Francisco,  CA  94110 


RFP  166-92  HIV  PREVENTION  & EDUCATION  FOR  HIGH  RISK  MEMBERS  OF  THE  AFRICAN  AMERICAN  COMMUNITY  The  AIDS  Office, 
Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  members  of  the 
African  American  community  in  San  Francisco  who  are  at  risk  for  HIV  infection.  Further  information  regarding  the 
services  solicited,  eligibility  requirements  and  instructions  to  apply  are  available  for  the  AIDS  Office. 
Pre-proposal  conference  on  August  25.  1992.  9:00  a.m..  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  Floor, 

San  Francisco. Estinigte; $9Q.QQ? 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  18,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 
AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor 
San  Francisco,  CA  94102 
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RFP  164-92  HIV  PREVENTION  & EDUCATION  FOR  HIGH  RISK  HEWERS  OF  THE  LATINO  COMWNITY  The  AIDS  Office, 

Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  members  of  the 
Latino  community  in  San  Francisco  who  are  at  risk  for  HIV  infection.  Further  information  regarding  the  services 
solicited,  eligibility  requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Pre-proposal 
conference  on  August  28.  1992.  10:00  a.m..  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  Floor,  San  Francisco. 
Estimate:  $155.610 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  21,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 
AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor 
San  Francisco,  CA  94102 


RFP  165-92  HIV  PREVENTION  & EDUCATION  FOR  GAY  & BISEXUAL  MEN  IN  THE  UTINO  COMMUNITY  The  AIDS  Office, 

Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  gay  and  bisexual 
men  in  the  Latino  community  in  San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility 
requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Pre-proposal  conference  on  August  28. 
1992.  11:15  a.m..  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  Floor.  San  Francisco.  Estimate:  $104.335 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  21,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 
AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor 
San  Francisco,  CA  94102 


RFP  169-92  RESIDENTIAL  DETOXIFICATION  AND  SOBER  HOUSING  (DASH)  Community  Substance  Abuse  Services  of  the 
Department  of  Public  Health  is  requesting  proposals  from  non-profit  organizations  to  acquire  and  provide 
construction  management  of  a large  substance  abuse  facility  that  will  be  selected  in  coordination  with  the  City; 
and  to  provide  on-sight  substance  abuse  services  of  residential  detox,  residential  treatment  and 
alcohol /drug-free  housing.  Pre-proposal  conference  on  August  28.  1992.  9:00  a.m..  at  Community  Substance  Abuse 
Services.  1380  Howard  St..  4th  Floor  Main  Conference  Room.  San  Francisco.  CA  94103.  Estimate:  $2,000.000 

Operating:  $4.000.000  Acquire/Rehab. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  21,  1992 
n/a 

To  be  determined 
SF  SPH/DMS/CSAS 
Michael  Hart  (415)  255-3502 
1380  Howard  Street,  4th  Floor 
San  Francisco,  CA  94103 


BID  ^161-92  TOBACCO  FREE  PROJECT  COMPREHENSIVE  EVALUATION  Develop  and  conduct  a comprehensive  evaluation  of 
the  Department  of  Public  Health's  Tobacco  Free  Projects  and  the  Community-based  projects  funded  by  the 
department.  Pre-proposal  conference  on  September  2.  1992.  10:00  a.m..  at  1540  Market  Street.  Suite  250.  San 
Francisco.  CA  94102.  Estimate:  $76.768 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  Calif. 

Public  Health 

Mele  Smith  (415)  554-9154  -1540  Market  Street,  Suite  250 
San  Francisco,  CA  94102 
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162-92  SMOKE-FREE  WORKSITE  PROJECT  Reduce  exposure  to  environmental  smoke  through  worksite  interventions 
resulting  in  the  adoption  of  smoke-free  worksite  policies.  Targeted  populations  are  blue  collar  workers, 
individuals  with  low  levels  of  education,  African  Americans,  Hi spani cs/Lati nos , Asians,  Pacific  Islanders  and 
Phi li pi  nos.  Pre-proposal  conference  on  September  1.  1992.  10:00  a.m. . at  1540  Market  Street.  Suite  250. 

San  Francisco.  CA 941Q2. Ejtimat^j $95.000 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  Calif. 

Public  Health 

Alyonik  Hrushow  (415)  554-2746 
1540  Market  Street,  Suite  250 
San  Francisco,  CA  94102 


163-92  NETWORK  OF  TOBACCO  FREE  YOUTH  SERVING  AGENCIES  Develop  a network  of  youth-serving  agencies/groups  to 
institutionalize  tobacco  prevention  message  into  work  with  youth;  implement  "Youth  Against  Tobacco"  campaigns  in 
the  neighborhoods  and  participate  in  the  city-wide  legislative  and  media  campaign.  Pre-proposal  conference  on 
September  4.  1992.  10:00  a.m..  at  1540  Market  Street.  Suite  250.  San  Francisco.  CA  94102.  Estimate:  $100.000 


BID  DUE; 

DURATION; 

LOCATION: 

DEPARTMENT; 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  Calif. 

Public  Health 

Susana  Hennessey  (415)  554-9153 
1540  Market  Street,  Suite  250 
San  Francisco,  CA  94102 


* • * CONCESSION  OR  LEASE  * * * 


PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Sept  2,  1992  before  3:00  p.m. 

3 year  term  with  3 one-year  options 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Subleasing  goals  included  for 
25X  MBE/WBE  participation. 


BID  DUE: 

DURATION; 

LOCATION; 

DEPARTMENT: 

CONTACT: 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco  DOCUMENTS  DEPT, 

PURCHASING  DEPARTIVIENT  AUG  21 1992 


Room  270,  City  Hail 
San  Francisco,  CA  94102 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


(_Bid^d  Contract  Opportunities 


August  21/  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE  BUYER 


4444  4000  Tube,  Copper,  Hard  Seamless,  Type  K,  .065  Wall,  1"  ID,  Del  7 Days  ARO 

4445  50  ea  Bar,  Emergency  Release,  Rear  Escape  Window;  New  Flyer  #5941824 

4446  10  ea  Gateway  2000  33MHz  486  Cache  PC  w/  80486  Processor,  etc. 

4447  Provide,  Deliver,  Install  Cubicle  Curtain  Tracks  in  Five  Wards,  etc. 

4448  200  ea  Restraining  Ring,  Assy.,  SFWD  Drawing,  D-15-1,  6" 

4449  600  ea  Lamp,  Traffic  Signal,  GE  #3527-7 

4451  175,000  ea  Brochure,  "Important  Tax  Information",  Printed  and  Folded 

4411  Cable  Car  Battery  Cells,  5 Cell  Assy  w/  Screw  & Intercell  Connectors 

4452  1 ea  Jet  Fax  II,  w/4MB  Memory  & Accelerator  Cartridge  & Jet  Fax  PC,  etc. 

4453  1 ea  NEC  5D,  Monitor  w/Cables 

4454  500  set  Restraining  Ring,  Assy.  S.F.W.D.  Drawing  D-1501  8" 

4455  162  ea  Tube,  Support,  Rocker  Frame,  Boeing-Vertol  P/N:  PANTO-E71300 

4456  48  ea  Chairs,  Upholstered  Stacking,  Spirit  II  Tiger  Lily,  US  374,  etc. 

4458  3 ea  4W  8 channel  UHF  Portable  Radio  Motorola  MT  1000,  etc. 

4459  270  ea  Fuse,  8 AMP  1200V,  Type  I P/N:  A120Z8-1  (Gould-Shawmut) 

4460  50  ea  Street  Lighting  Roadway  Luminaire  200  wat  HP,  General  Electric 

4461  500  ea  Chart  Recorder  Paper  Esterline  Agnus  #17200 

4462  10  ea,  etc.  Curve  Spacer  L.H.  WABCO,  etc. 

4463  2 ea,  etc.  Cylinder,  Low  Pressure,  Air  Compressor  P/N:  HI-320,  etc. 

4464  7 ea  FAX  Machines  by  Panasonic,  Model  #UF-128M,  Panafax  Thermal  Paper 

4465  1 ea  Desk,  double  pedestal.  Walnut  HON  Part  #15251;  Credenza,  etc. 

4466  12  ea  Dining  Tables  (4  seats)  installed,  SICO  MFG. 

4467  100  ea  Coupling  Clamp,  Pipe,  Flexible  Cast  Iron  8"  Smith  & Blaire 
75820  Castings 

88044A  Garden  Chemicals  and  Supplies 

86019  Security  Service  - Port  of  San  Francisco 

60262  Medical  and  Surgical  Supplies  No.  II 

558  Flat  Bed  Truck,  Pick-up 

561  Light  Duty  Trucks  Y Utility  Bodies 


08-25-92 

T. 

Fiore 

08-25-92 

T. 

Fiore 

08-25-92 

B. 

Tison 

08-25-92 

B. 

Tison 

08-25-92 

J. 

J.  Sealy 

08-26-92 

R. 

Low 

08-27-92 

J. 

Louie 

08-27-92 

T. 

Fiore 

08-28-92 

J. 

J.  Sealy 

08-28-92 

J. 

J.  Sealy 

08-28-92 

T. 

Fiore 

08-28-92 

T. 

Fiore 

08-28-92 

C. 

Crawford 

08-28-92 

J. 

Sealy 

08-28-92 

J. 

Sealy 

08-28-92 

J. 

Sealy 

08-28-92 

J. 

Sealy 

08-28-92 

T. 

Fiore 

08-28-92 

T. 

Fiore 

08-28-92 

B. 

Tison 

08-31-92 

C. 

Crawford 

08-31-92 

C. 

Crawford 

08-31-92 

T. 

Fiore 

08-24-92 

J. 

Wong 

09-04-92 

J. 

Wong 

09-04-92 

c. 

Crawford 

09-11-92 

T. 

Byars 

08-21-92 

C. 

Chavez 

08-28-92 

C. 

Chavez 

CONSTRUCTION 


3143  AIRFIELD  ACCESS  CONTROL  Must  possess  an  active  Class  C-10  California  Contractor's  License  at  the  time  of 
bidding.  Pre-bid  conference  on  August  12.  1992  at  10:00  a.m.  (Local  time)  in  Building  676.  McDonnell  Road 
(Engineering  Bldo.)  San  Francisco  International  Airport.  SF.  CA.  Estimate:  SZZO.OOO 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  24,  1992  at  2:00  p.m. 

61  calendar  days 

San  Francisco  International  Airport 

Airport  Engineering 

Baljit  Boparai  (415)  737-7756 

Bldg  676,  McDonnell  Rd,  San  Francisco  Int'1  Airport,  San  Francisco,  CA  9412B 


7142E  ALTA  STREET  RESTORATION  Demolish  and  remove  pavement  & retaining  wall,  drill  shafts  and  insert  soldier 
piles,  construct  temporary  platform  for  construction  equipment,  remove  parti ons  of  hillside,  install  rockbolts 
and  wire  netting,  construct  retaining  wall  including  installing  and  testing  tie-back  anchors,  reconstruct  sewer 
alignment,  backfill  portions  of  hill  and  subgrade  and  construct  street  pavement,  gutters,  curbs  and  sidewalk. 
Bidding  restricted  to  pre-qual i fied  bidders. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


August  26,  1992 
135  calendar  days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8250 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


2394  TRANSFORHER  REPLACEMENT  Must  possess  an  active  Class  C-10  California  Contractor's  License  at  the  time  of 
bidding.  All  prospective  prime  bidders  are  required  to  attend  the  pre-bid  conference  and  to  sign  the  attendance 
roster.  The  bid  of  any  prime  bidder  who  fails  to  attend  the  pre-bid  conference  will  be  rejected.  Pre-bid 
conference  on  August  19.  1992  at  10:00  a.m.  (local  time)  in  Building  676.  McDonnell  Road  (Engineering  Building) 
$gn  Frgncigco  Iptemgti Pnal  Airpprt.  S^n  Ergnciscp,  CA  94128. Attgndgncg  i?  mandatory. Estimate; $90.lQ9.Q 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  26,  1992  at  2:00  p.m. 

100  calendar  days 

San  Francisco  International  Airport,  Station  BQ 

Airport,  Engineering  Department 

Cheuk  Kwong  (415)  737-7759 

Bldg  676,  McDonnell  Road,  SF  Airport 


ELEVATOR  MAINTENANCE  SERVICE  CONTRACT  Full  maintenance  elevator  service  contract  for  elevator  maintenance, 
service  and  repair  on  a monthly  basis.  Walkthrough  on  August  11.  12  & 13.  1992  at  9:00  a.m.  For  more  details 
refer  to  page  2 of  7 of  the  bid  package.  Pick  up  bid  packages  at  440  Turk  Street.  San  Francisco.  Procurement 
Estimate; t.4Qfl.^Q.QQ 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  31,  1992  by  4:00  p.m.  (PDT) 

12  months  with  extension 

Various  locations  in  San  Francisco  (refer  to  bid  package) 

San  Francisco  Housing  Authority,  440  Turk  Street,  San  Francisco,  CA 
Vivian  Bains-Berry  (415)  554-1257  or  Richard  Fagerberg  (415)  468-3012 
1815  Egbert  Avenue,  San  Francisco,  CA  94102 
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BID  #91-50  INSTALLATION  OF  EMERGENCY  GENERATORS  Provide  diesel  engine/generators  at  four  Housing  Authority 
senior  developments,  including  automatic  transfer  switches,  distribution  equipment,  controls,  wiring  & 
structural,  architectural  and  fire  protection  system  modifications.  Estimate:  $450-500,000 


BID  DUE: 

DURATION; 

LOCATION; 

DEPARTMENT: 

CONTACT: 


Indefinitely  Postponed.  We  apologize  for  any  inconvenience. 

180  calendar  days 

3850  18th  St.,  363  Noe  St.,  25  Sanchez  St.  & 462  Duboce  St. 

San  Francisco  Housing  Authority 

Ron  Atkielski  (415)  554-1309  or  Martin  Chetaitis  (415)  554-1319 
440  Turk  Street,  San  Francisco,  CA  94102 


WD-2134  CDD  SUMMIT  PUMP  STATION  STANDBY  GENERATOR  AND  RELATED  WORK  Construction  of  an  18'  x 27'  concrete 
building  addition  to  correspond  architecturally  with  the  existing  disinfectant  building;  install  a 500  KW  diesel 
generator  with  an  automatic  transfer  switch;  install  a 3000  gallon  double  walled  underground  diesel  tank; 
install  pump  controllers,  liquid  level  detection  systems  and  other  electrical  upgrades.  Related  work  includes 
modification  to  the  existing  disinfectant  building  to  accommodate  the  new  addition.  Pre-bid  conference  on  August 
14,  1992  at  10:00  a.m.  at  2640  Geary  Blvd.  San  Francisco.  CA  Estimate: S397.0Q0 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT; 
CONTACT : 


September  1,  1992 
180  calendar  days 

Summit  Pump  Station  on  Olympia  Way  and  at  Summit  Reservoir  new  Palo  Alto 

San  Francisco  Water  Department 

Contract  Administration  (415)  554-0789 

1145  Market  Street,  Room  600,  San  Francisco,  CA  94103 


REHAB  19  COSTA  STREET  Rebuild  footing.  Rebuild  exterior  stairs.  Install  new  electrical  system  and  interior 
painting.  P_r£-bid  conference  pn  August  25.  1992  at  11:00  a.m.  at  19  Costa  Street.  San  Francisco.  CA  94110. 
Attendance  at  the  pre-bid  conference  and  site  walk  through  is  mandatory.  Estimate: $2Q.0QQ 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


September  1,  1992  at  1:00  p.m. 

Three  (3)  months 

19  Costa  Street,  San  Francisco,  CA  94110 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 
Mike  Noon  or  Stell  Loaisiga  (415)  206-2140 
515  Cortland  Avenue,  San  Francisco,  CA  94110 


REHAB  345  CRESCENT,  SAN  FRANCISCO  Rebuild/repair  rear  porch.  Install  new  copper  supply  and  service  to 
house.  Install  new  electrical  system  100  Amp.  Install  a new  90  1b  rolled  roof  on  rebuilt  rear  porch.  Interior 
and  exterior  paint.  Pre-bid  conference  on  August  26.  1992  from  10:00  to  11:00  a.m.  at  345  Crescent  Avenue.  San 
Francisco.  CA  94110.  Attendance  is  mandatory.  Estimate:  $25.000 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  2,  1992  at  1:00  p.m. 

Three  (3)  months 

345  Crescent  Avenue,  San  Francisco,  CA  94110 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 

Mike  Noon  or  Stell  Loaisiga  (415)  206-2140 

515  Cortland  Avenue,  San  Francisco,  CA  94110 
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5222A  FIRE  STATION  8 RENOVATION  36  BLUXOME  STREET  Asbestos  removal  and  complete  renovation  of  building. 
Pre-bid  conference  on  August  21.  1992  at  10:00  a.m.  at  Fire  Station  No.  8 at  36  Bluxome  Street.  San  Francisco. 
Attendance  at  the  pre-bid  conference  is  mandatory  to  be  considered  a responsive  bidder.  Estimate:  $1,135.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  2,  1992 
270  calendar  days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


5025Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT,  SOUTH  OF  MARKET  AREA  C-7  Construct  12"  VCP  sewer,  6"  or  8"  VCP 
side  sewer  connections,  10"  culvert  and  concrete  manholes;  repair  or  replace  defective  existing  side  sewers  and 
plug  and  fill  existing  sewer.  Estimate:  $235,600 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  16,  1992 
45  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

City  Hall , Room  265 

San  Francisco,  CA  94102 


7036E  COURT  RESURFACING  VARIOUS  LOCATIONS  #4  Repair,  resurface  and  repaint  tennis  and  basketball  courts. 
Estimate: $94.Q0Q 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  16,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


7125E  MUNI  METRO  TURNAROUND  PROJECT  - SEWER  RELOCATION  Construct  a 12"  diameter  Ductile  Iron  Pipe  (DIP)  by 
pipe  jacking,  12"  diameter  encased  VCP  sewers  and  concrete  manholes,  plugging  and  filling  existing  sewers  and 
replacing  AWSS  facilities. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  16,  1992 
30  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8329 
City  Hall , Room  265 
San  Francisco,  CA  94102 


5022Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  - SOUTH  OF  MARKET  AREA,  VARIOUS  LOCATIONS  C-5  Replace  1972  feet  of 
existing  sewers  with  12",  15"  and  18"  VCP  sewers.  Estimate:  $355.990 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CDNTACT: 


September  30,  1992 
60  calendar  days 
San  Francisco 
Publ i c Works 

Henry  Anderson  (415)  554-8325 

Ci ty  Hal  1 , Room  265 

San  Francisco,  CA  94102 
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3151  LEAK  REPAIR  AT  TUNNELS  “A"  AND  "C"  Must  possess  Class  B California  Contractor's  License.  Mandatory 
Pre-bid  conference  on  September  15,  10  a.m..  at  Bldg.  67§.  McDonnell  Road  (Engineering  Bldg.)  at  S.F.  Airport. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


October  1,  1992  at  2:00  p.m. 

40  days 

South  Terminal  at  S.F.  Airport 
Facilities  Operation  & Maintenance 
Bong  Wong  (415)  737-7728 


5128A  THE  SAN  FRANCISCO  MAIN  LIBRARY  BASE  BUILDING  CONTRACT  Construction  of  a new  main  library,  consisting  of 
one  basement  level  and  six  upper  levels,  various  roof  levels  and  associated  mechanical,  electrical  and  site 
work.  Estimate:  $94.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
961  calendar  days 
San  Francisco 
Public  Works 

Andrew  Stelman  (415)  557-4766 
30  Van  Ness  Avenue,  Suite  4100 
San  Francisco,  CA  94102 


1239H  ISLAIS  CREEK  PUMP  STATION  AND  SOUTHEAST  WVTER  POLLUTION  CONTROL  PLANT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  WET  WEATHER  EFFLUENT  LIt« 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
365  calendar  days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  431-9430 

City  Hall , Room  265 

San  Francisco,  CA  94102 


3141  NEW  "ROMEO"  GUARD  SHELTER  Must  posses  an  active  Class  A or  B California  Contractor's  License  at  the  time 
of  bidding.  Pre-bid  conference  on  August  27,  1992  (Thursday),  10:00  A.M.  at  Building  676,  McDonnell  Road 
(Engineering  Bldg.)  at  S.F.  International  Airport,  S.F.,  CA.  Estimate  $30.000.00. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  3,  1992  at  2:00  P.M. 

45  Cal  endary  Days 

San  Francisco  International  Airport 
Engi neeri ng 

Melissa  Stephenson  (415)  737-7856 
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CONSULTANTS 


DATA  PROCESSING  HAINTENANCE  Data  processing  services  to  maintain  currency  in  the  use  of  ELKE  Navigator  and 
associated  data  handling  systems,  including  consultation  on  the  development  and  installation  of  and  training  for 
expanded  functions.  Estimate:  $155.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CDNTACT: 


August  24,  1992 
One  (1)  year 
San  Francisco 
Public  Works 

Gwen  Westbrook  (415)  648-6882 

750  Phelps  Street,  San  Francisco,  CA  94124 


LABORATORY  SERVICES  Laboratory  services  to  analyze  industrial  commercial  and  domestic  wastewater,  treatment 
plant  chemistries,  sludge  cake,  solid  waste  and  soil  samples  for  toxic  elements,  organics,  pesticides  and  other 
priority  pollutants.  Estimate:  $60.00  per  year 


BID  DUE:  August  27,  1992 

DURATION:  Two  (2)  years 

LOCATION:  San  Francisco 

DEPARTMENT:  Public  Works 

CONTACT:  Stan  Snoek  (415)  695-7351 

3801  Third  Street,  Suite  600, 


San  Francisco,  CA  94124 


PROPOSALS  FOR  ASSESSMENT  OF  THE  AIRPORT  PETROLEUM  STORAGE  TANK  AND  PIPELINE  RISK  San  Francisco  International 
Airport  is  requesting  proposals  for  an  assessment  of  the  Airport's  petroleum  storage  tank  and  pipeline  risk, 
scope  of  work  will  include  an  engineering  assessment  of  existing  conditions,  identification  of  areas  of  exposure] 
and  specific  risk  management  recommendations.  Please  contact  the  person  shown  below  for  more  information  and  a 
request-for-proposal  (RFP)  package.  MBE/WBE/LBE  participation  is  strongly  encouraged. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  2,  1992 
n/a 

San  Francisco  International  Airport 
Budget  and  Financial  Planning 

Leo  Fermin  (415)  876-2303,  Airports  Commission,  P.O.  Box  8097,  SFIA,  S.F.,  CA  94128 


THIRD  PARTY  ADMINISTRATOR  FOR  WORKERS'  COMPENSATION  The  City  and  County  of  San  Francisco  Employee's  Retirement 
System  is  seeking  a qualified  Third  Party  Administrator  to  manage  approximately  3200  of  the  City's  Workers' 
Compensation  Claims.  Estimated  start-up  date  2/1/93.  Please  FAX  requests  for  copies  of  the  RFP  to  Rudolph 
Hernandez  at  (415)  552-7880.  Pre-proposal  conference  on  August  13.  1992  at  10:00  a.m.  at  1155  Market  Street. 
f].Pi?r.  IsJ)  Frgt.ngisco. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  4,  1992  by  12:00  noon 

Approximately  three  (3)  years  with  annual  renewal 

Within  30  miles  of  San  Francisco,  to  be  provided  by  contractor 

City  and  County  of  San  Francisco  Employee's  Retirement  System 

Rudolph  Hernandez  FAX  (415)  552-7880,  1155  Market  St,  2nd  floor,  San  Francisco,  CA  94103 
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RFQ  DSS-077  ASSISTANT  SPECIAL  SERVICES  WORKER  Family  HIV  services  program  responsibilities  shall  include: 
assessing  HIV  affected  falimilies,  assisting  in  accessing  services,  program  development,  community  outreach  and 
record  keeping.  Knowledge  of  families,  HIV  issues  and  ability  to  maintain  records  and  data.  Pre-bid  conference 
on  August  17,  1992  at  2:00  p.m.  at  170  Otis  Street.  8th  floor  Conference  Room.  Department  of  Social  Services.  San 
Francisco.  Estimate:  $17.640 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  8,  1992,  2:00  p.m. 

One  (1)  year 

170  Otis  Street,  San  Francisco,  Department  of  Social  Services 
Social  Services 

Charles  Calabria  (415)  557-5865 

c/o  Dept  of  Social  Services  lOCC,  Unit  D-20,  P.O.  Box  7988,  San  Francisco,  CA  94120 


RFP  170-92  UNCOMPENSATED  CARE  RECOVERY  San  Francisco  General  Hospital  is  seeking  qualified  bidders  for  an 
Uncompensated  Care  Recovery  contract.  This  encompasses  assisting  unsponsored  patients  in  the  hospital  and  in  the 
field  to  qualify  for  Medi-Cal  and  other  government  programs.  This  is  a contingency  fee  contract  with  no  costs 
paid  by  the  hospital  in  advance;  all  fees  are  paid  strictly  on  the  basis  of  a percentage  of  collections. 
Pre-proposal  conference  on  August  28.  1992.  2:00  - 3:00  p.m..  at  San  Francisco  General  Hospital.  1001  Potrero 
Ave..  Main  Building.  Room  2A6. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  14,  1992,  Noon 
4 Years 

San  Francisco  General  Hospital 
Finance 

Paula  Ferland  (415)  206-6681 
San  Francisco  General  Hospital 
1001  Potrero  Avenue 
Building  10,  Ward  15,  Room  1516 
San  Francisco,  CA  94110 


RFP  166-92  HIV  PREVENTION  & EDUCATION  FOR  HIGH  RISK  MEMBERS  OF  THE  AFRICAN  AMERICAN  COMMUNITY  The  AIDS  Office, 
Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  members  of  the 
African  American  community  in  San  Francisco  who  are  at  risk  for  HIV  infection.  Further  information  regarding  the 
services  solicited,  eligibility  requirements  and  instructions  to  apply  are  available  for  the  AIDS  Office. 
Pre-proposal  conference  on  August  25.  1992.  9:00  a.m.,  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  Floor. 

San  Francisco.  Estimate:  $86.602 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  18,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 
AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor 
San  Francisco,  CA  94102 


GEOTECHNICAL  ENGINEERING  SERVICES  Geotechnical  engineering  services  on  an  as-needed  basis  for  a three-year 
period.  The  intent  is  to  award  three  to  five  contracts  with  each  contract  not  to  exceed  $250,000.  Pre-proposal 
conference  on  August  31.  1992.  2:00  p.m..  at  30  Van  Ness  Avenue.  Suite  4100.  San  Francisco.  Estimate:  $250.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  18,  1992 
3 years 
San  Francisco 
Publ i c Works 

Gary  Hoy  (415)  557-4677 
30  Van  Ness  Avenue,  Suite  4100 
San  Francisco,  CA  94102 
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RFP  164-92  HIV  PREVENTION  & EDUCATION  FOR  HIGH  RISK  MEMBERS  OF  THE  LATINO  COMMUNITY  The  AIDS  Office, 

Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  members  of  the 
Latino  community  in  San  Francisco  who  are  at  risk  for  HIV  infection.  Further  information  regarding  the  service! 
solicited,  eligibility  requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Pre-proposal 
conference  on  August  28.  1992.  10:00  a.m. . at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  Floor.  San  Francisco. 
Estimate; ti5.5-u6J.Q 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  21,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 
AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor 
San  Francisco,  CA  94102 


RFP  165-92  HIV  PREVENTION  & EDUCATION  FOR  GAY  & BISEXUAL  MEN  IN  THE  UTINO  COMMUNITY  The  AIDS  Office, 
Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  gay  and  bisexi 
men  in  the  Latino  community  in  San  Francisco.  Further  information  regarding  the  services  solicited,  eligibilil 
requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Pre-proposal  conference  on  August  < 
1992.  11:15  a.m..  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  Floor.  San  Francisco.  Estimate:  $104.335 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


September  21,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 
AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor 
San  Francisco,  CA  94102 


RFP  169-92  RESIDENTIAL  DETOXIFICATION  AND  SOBER  HOUSING  (DASH)  Community  Substance  Abuse  Services  of  the 
Department  of  Public  Health  is  requesting  proposals  from  non-profit  organizations  to  acquire  and  provide 
construction  management  of  a large  substance  abuse  facility  that  will  be  selected  in  coordination  with  the  Cit; 
and  to  provide  on-sight  substance  abuse  services  of  residential  detox,  residential  treatment  and 
al cohol /drug-free  housing.  Pre-proposal  conference  on  August  28.  1992.  9:00  a.m..  at  Community  Substance  Abusi 

Service?,  1.3fi.Q  Hawa.rd. St.,.,  4Lh  Flgpr  Mgin.CQnf.erencg.  Rgom...  $an.  F.rgncisg.g^  CA  941Q3. Estimate: $2.QOQ.OOO 

Operating:  $4.000.000  Acoui re/Rehab. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  21 , 1992 
n/a 

To  be  determined 
SF  SPH/DMS/CSAS 
Michael  Hart  (415)  255-3502 


1380  Howard  Street,  4th  Floor 


San  Francisco,  CA  94103 
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BIO  »ffl61-92  TOBACCO  FREE  PROJECT  COMPREHENSIVE  EVALUATION  Develop  and  conduct  a comprehensive  evaluation  of 
the  Department  of  Public  Health's  Tobacco  Free  Projects  and  the  Community-based  projects  funded  by  the 
department.  Pre-proposal  conference  on  September  2.  1992,  10:00  a.m. , at  1540  Market  Street.  Suite  250.  San 
Francisco.  CA  94102.  Estimate:  $76.768 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  Calif. 

Public  Health 

Mele  Smith  (415)  554-9154  -1540  Market  Street,  Suite  250 
San  Francisco,  CA  94102 


162-92  SMOKE-FREE  WORKSITE  PROJECT  Reduce  exposure  to  environmental  smoke  through  worksite  interventions 
resulting  in  the  adoption  of  smoke-free  worksite  policies.  Targeted  populations  are  blue  collar  workers, 
individuals  with  low  levels  of  education,  African  Americans,  Hi spani cs/Lati nos , Asians,  Pacific  Islanders  and 
Philipinos.  Pre-proposal  conference  on  September  1.  1992.  10:00  a.m..  at  1540  Market  Street.  Suite  250. 

San  Francisco.  CA  94102. Estimate: $.6.5:.P_0.fl 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  Calif. 

Public  Health 

Alyonik  Hrushow  (415)  554-2746 
1540  Market  Street,  Suite  250 
San  Francisco,  CA  94102 


163-92  NETWORK  OF  TOBACCO  FREE  YOUTH  SERVING  AGENCIES  Develop  a network  of  youth-serving  agencies/groups  to 
institutionalize  tobacco  prevention  message  into  work  with  youth;  implement  "Youth  Against  Tobacco"  campaigns  in 
the  neighborhoods  and  participate  in  the  city-wide  legislative  and  media  campaign.  Pre-proposal  conference  on 
September  4.  1992.  10:00  a.m..  at  1540  Market  Street.  Suite  250.  San  Francisco.  CA  94102.  Estimate:  $100.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  Calif. 

Public  Health 

Susana  Hennessey  (415)  554-9153 
1540  Market  Street,  Suite  250 
San  Francisco,  CA  94102 


ART  ENRICHMENT  FOR  BRANCH  LIBRARIES  AND  FIRE  STATIONS.  The  Art  Commission  is  looking  for  artists  interested  in 
public  art  projects  for  the  Chinatown  and  Mission  Branches  of  the  Library  and  Fire  Stations  24,  37  and  44. 
Selected  artists  will  be  required  to  work  with  City  Architects,  Library  and  Fire  Department  representatives  and 
the  Art  Commission  staff  to  design,  fabricate  and  install  works  of  art  for  these  locations.  Interested  artists 
should  send  a self-addressed,  stamped  envelope  to  the  Art  Commission  to  receive  the  project  prospectus. 
Estimate;  $16.000.00  - $22,000.00 


BID  DUE: 

DURATION: 

LOCATIONS: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
2 years 

100  Hoffman,  1298  Girard,  798  Wisconsin,  1135  Powell  & 3359  24th  St. 
Art  Commission 

Susan  Pontious  (415)  554-9671 


4480  AIRPORT  LIABILITY  INSURANCE  Insurance  broker  required  to  place  Airport  Liability  Insurance  renewal 
effective  10-1-92  and  assist  in  claims/legal  services,  loss  prevention,  claim  data  computation  and  relted 
insurance  services  as  required.  Estimate:  $257.000  Annual  Premium 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992  at  11:00  A.M. 
3 years 
San  Francisco 
Ai rport 

Keith  Grand  (415)  554-6170 


CONCESSION  OR  LEASE 


PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


September  2,  1992,  before  3:00  p.m. 
3 year  term  with  3 one-year  options 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Subleasing  goals  included  for 
25%  MBE/WBE  participation. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  In  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  Information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A nrwre  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase . Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 


Room  270,  City  Hall 
San  Francisco,  CA  94102 
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^Bid  and  Contract  Opportunities 


VOLUME  IX/  NO.  9 AUGUST  28/  1992  | 

The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE  BUYER 


4465  1 ea  Desk,  double  pedestal,  Walnut  HON  Part  #15251;  Credenza,  etc. 

4466  12  ea  Dining  Tables  (4  seats)  installed,  SICO  MFG. 

4467  100  ea  Coupling  Clamp,  Pipe,  Flexible  Cast  Iron  8"  Smith  & Blaire 

4460  40  ea  Rear  Shoe,  Bonded/Lining  PT#  A1-3722-J-686-XX,  etc. 

4469  200  ea  Band,  Pipe,  Steel,  8"  Bell,  etc. 

4470  5 ea  Gateway  200  486/50C  System,  etc. 

4471  8 ea  Personal  Computer,  COMPAQ  Deskpro  386/25M,  etc. 

4472  2 ea  Gateway  2000  25MHZ  386sx,  minidesktop  case,  etc. 

4473  7 ea  Computers:  WANG  PC  361/20S-PKG,  etc. 

4474  900  ea  Spring,  Brush  Holder,  LRV  Traction  Motor,  etc. 

4475  10  ea  Blowout  P/N:  62-532,  etc. 

4476  1 ea  Stage  drape,  fabric:  Strata  white  or  similar  fabric 

4477  1 ea  Audio  Cart  Machine,  Mono  Play  RS-2001,  etc. 

4478  4 ea  Loudspeakers,  Ramsa  WS-A200,  etc. 

4481  10,000  ea  B-27  "PRO"  221/2x35"  Police  Silhouette 

4485  12  dr  Cleaner  Bush  Was,  etc. 

4486  30  rb  Cleaner,  wheel,  hand  Technology  Chemical  TECT  R-J  or  Equal 

4407  21  dr  Cleaner,  Bus  Interior,  General  Purpose  Part  #JEM-215  or  Equal 

4492  3,000  Container,  self-locking,  tote  tray  tapered  sides,  etc. 

4483  1 4-door  Sedan,  1993  Ford  Taurus 

562  Flat  Bed  and  Truck  Dump  Truck 

563  L.R.V.  Wheel  Parts 

564  VAX  System 

8B044A  Garden  Chemicals  and  Supplies 
86019  Security  Service  - Port  of  San  Francisco 
66239  Liquid  Hydrofluosil icic  Acid 
> tb03  Carbon  Products  for  Transit  Vehicles 
60262  Medical  and  Surgical  Supplies  No.  II 


08-31-92 

C.  Crawford 

08-31-92 

C.  Crawford 

08-31-92 

T.  Fiore 

09-01-92 

J.  Sealy 

09-01-92 

J.  Sealy 

09-01-92 

R.  Low 

09-01-92 

R.  Low 

09-01-92 

R.  Low 

09-01-92 

R.  Low 

09-01-92 

T.  Fiore 

09-01-92 

T.  Fiore 

09-01-92 

R.  Thomas 

09-01-92 

R.  Thomas 

09-01-92 

R.  Thomas 

09-01-92 

C.  Crawford 

09-04-92 

J.  Sealy 

09-04-92 

J.  Sealy 

09-04-92 

J.  Sealy 

09-04-92 

J.  Wong 

09-04-92 

C.  Chavez 

09-04-92 

C.  Chaves 

09-04-92 

T.  Fiore 

09-04-92 

R.  Low 

09-04-92 

J.  Wong 

09-04-92 

C.  Crawford 

09-04-92 

T.  Fiore 

09-04-92 

J.  Sealy 

09-11-92 

T.  Byars 

* * • CONSTRUCTION  • * • 


ELEVATOR  HAINTENANCE  SERVICE  CONTRACT  Full  maintenance  elevator  service  contract  for  elevator  maintenance, 

service  and  repair  on  a monthly  basis.  Walkthrough  on  August  11.  12  & 13.  1992  at  9 a.m. Fpr  mQre.letailS 

refer  to  page  2 of  7 of  the  bid  package.  Pick  up  bid  packages  at  Procurement  Department,  44Q  Turk  Street.  San 
Franci?cQ.  , Estimate.; $4QQ.Q0Q 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


August  31,  1992  by  4:00  p.m. 

12  months  with  extension 

Various  locations  in  San  Francisco  (refer  to  bid  package) 

San  Francisco  Housing  Authority,  440  Turk  Street,  San  Francisco 
Vivian  Bains-Berry  (415)  554-1257  or  Richard  Fagerberg  (415)  468-3012 
1815  Egbert  Avenue,  San  Francisco,  94102 


WD-2134  CDO  SUMMIT  PUMP  STATION  STANDBY  GENERATOR  AND  RELATED  WORK  Construction  of  an  18'  x 27'  concrete 
building  addition  to  correspond  architecturally  with  the  existing  disinfectant  building;  install  a 500  KW  diesel 
generator  with  an  automatic  transfer  switch;  install  a 3000  gallon  double  walled  underground  diesel  tank; 
install  pump  controllers,  liquid  level  detection  systems  and  other  electrical  upgrades.  Related  work  includes 
modification  to  the  existing  disinfectant  building  to  accommodate  the  new  addition. 

14.  1992  at  10  a.m.  at  2640  Geary  Blvd.  San  Francisco.  Estimate:  S397.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT; 
CONTACT : 


September  1,  1992 
180  calendar  days 

Summit  Pump  Station  on  Olympia  Way  and  at  Summit  Reservoir  near  Palo  Alto 

San  Francisco  Water  Department 

Contract  Administration  (415)  554-0789 

1145  Market  Street,  Room  600,  San  Francisco  94103 


REHAB  19  COSTA  STREET  Rebuild  footing.  Rebuild  exterior  stairs.  Install  new  electrical  system  and  interior 
painting.  Pre-bid  conference  on  August  25.  1992  at  11  a.m.  at  19  Costa  Street.  San  Francisco  94110.  Attendance 
at  the  pre-bid  conference  and  site  walk  through  is  mandatory.  Estimate: $20,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  1,  1992  at  1:00  p.m. 

3 months 

19  Costa  Street,  San  Francisco  94110 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 
Mike  Noon  or  Stell  Loaisiga  (415)  206-2140 
515  Cortland  Avenue,  San  Francisco  94110 
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REHAB  345  CRESCENT,  SAN  FRANCISCO  Rebuild/repair  rear  porch.  Install  new  copper  plumbing  supply  and  service 
to  house.  Install  new  electrical  system  100  Amp.  Install  a new  90  lb  rolled  roof  on  rebuilt  rear  porch. 
Interior  and  exterior  paint.  Pre-bid  conference  on  August  26.  1992.  10-11  a.m.  at  345  Crescent  Avenue.  San 
Francisco  94110.  Attendance  is  mandatory.  Estimate:  $25.000 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  2,  1992  at  1:00  p.m. 

3 months 

345  Crescent  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  - Bernal  Heights  Housing  Corporation 
Mike  Noon  or  Stell  Loaisiga  (415)  206-2140 
515  Cortland  Avenue,  San  Francisco  94110 


5222A  FIRE  STATION  8 RENOVATION  36  BLUXOME  STREET  Asbestos  removal  and  complete  renovation  of  building. 
Pre-bid  conference  on  August  21.  1992  at  100  a.m.  at  Fire  Station  No.  8 at  36  Bluxome  Street.  San  Francisco. 
Attendance  at  the  pre-bid  conference  is  mandatory  to  be  considered  a responsive  bidder.  Estimate:  $1.135.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


September  2,  1992 
270  calendar  days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664 

Room  265,  City  Hall,  San  Francisco  94102 


5025Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT.  SOUTH  OF  MARKET  AREA  C-7  Construct  12"  VCP  sewer,  6"  or  8"  VCP 
side  sewer  connections,  10"  culvert  and  concrete  manholes;  repair  or  replace  defective  existing  side  sewers  and 
plug  and  fill  existing  sewer.  Estimate:  $235,600 


BID  DUE: 
DURATION: 
LOCATION; 
DEPARTMENT: 
CONTACT : 


September  16,  1992 
45  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 
Ci ty  Hal  1 , Room  265 
San  Francisco  94102 


7036E  COURT  RESURFACING  VARIOUS  LOCATIONS  #4  Repair,  resurface  and  repaint  tennis  and  basketball  courts. 
E?.Un!at£; $94,000 


BID  DUE; 
DURATION: 
LOCATION; 
DEPARTMENT: 
CONTACT : 


September  16,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285 

Room  265,  City  Hall,  San  Francisco  94102 


7125E  MUNI  METRO  TURNAROUND  PROJECT  - SEWER  RELOCATION  Construct  a 12"  diameter  Ductile  Iron  Pipe  (DIP)  by 
pipe  jacking,  12"  diameter  encased  VCP  sewers  and  concrete  manholes,  plugging  and  filling  existing  sewers  and 
replacing  AWSS  facilities.  Estimate:  $106.550 


BID  DUE; 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT; 


September  16,  1992 
30  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8329 
Ci ty  Hal  1 , Room  265 
San  Francisco  94102 
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50Z2Q  EARTHQUAKE  DAHAGED  SEWER  REPLACEMENT  - SOUTH  OF  MARKET  AREA,  VARIOUS  LOCATIONS  C-5  Replace  1.972  feet 
of  existing  sewers  with  12",  15"  and  18"  VCP  sewers.  Estimate:  $355.990 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 
Ci ty  Hall , Room  265 
San  Francisco  94102 


3151  LEAK  REPAIR  AT  TUNNELS  "A"  AND  "C"  Must  possess  Class  B California  Contractor's  License.  Mandatory 
Pre-bid  conference  on  September  15.  10  a.m..  at  Blda.  676.  McDonnell  Road  (Engineering  Bldg.)  at  S.F.  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  1,  1992  at  2 p.m. 

40  days 

South  Terminal  at  S.F.  Airport 
Facilities  Operation  & Maintenance 
Bong  Wong  (415)  737-7728 


5128A  THE  SAN  FRANCISCO  MAIN  LIBRARY  BASE  BUILDING  CONTRACT  Construction  of  a new  main  library,  consisting  of 
one  basement  level  and  six  upper  levels,  various  roof  levels  and  associated  mechanical,  electrical  and  site 
work.  Estimate; $94,000,000 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
961  calendar  days 
San  Francisco 
Public  Works 

Andrew  Stelman  (415)  557-4766 
30  Van  Ness  Avenue,  Suite  4100 
San  Francisco  94102 


1239W  ISLAIS  CREEK  PUMP  STATION  AND  SOUTHEAST  HATER  POLLUTION  CONTROL  PUNT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  WET  HUTHER  EFFLUENT  LINE 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
365  calendar  days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  431-9430 

City  Hall , Room  265 

San  Francisco,  CA  94102 


3141  NEW  "ROMEO"  GUARD  SHELTER  Must  posses  an  active  Class  A or  B California  Contractor's  License  at  the  time 
of  bidding.  Pre-bid  conference  on  August  27,  1992  (Thursday),  10  a.m.  at  Building  676,  McDonnell  Road 
(Engineering  Bldg.)  at  S.F.  International  Airport.  Estimate  $30.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


September  3,  1992  at  2 p.m. 

45  Cal  endary  Days 

San  Francisco  International  Airport 
Engi neeri ng 

Melissa  Stephenson  (415)  737-7856 
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5339A  CANDLESTICK  PARK  IMPROVEMENTS  PHASE  7C  ELECTRICAL  EMERGENCY  SYSTEMS  Install  electrical  generators  and 
equipment.  Pre-bid  conference  on  September  9.  1992.  10  a.m..  Third  Floor  Conference  Room,  Candlestick  Park,  San 
Francisco.  Estimate:  $365.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
240  calendar  days 
Candlestick  Park,  San  Francisco 
Public  Works 

Ernesto  Ramilo  (415)  557-4769 
City  Hall , Room  265 
San  Francisco  94102 


4599A  RENOVATION  OF  FIELDHOUSE  AT  EXCELSIOR  PLAYGROUND  Renovation  of  fieldhouse  including  miscellaneous 
repairs  and  alterations,  new  stage  extension  outdoor  desk  and  handicapped  access  and  toilet  and  kitchen 
renovation.  Estimate:  $214.163 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


September  30,  1992 

210  calendar  days 

San  Francisco 

Public  Works 

Bob  Nist  (415)  557-4757 

City  Hall,  Room  265 

San  Francisco  94102 


3124  RUNWAY  RUBBER  REMOVAL  1992/1992  Must  possess  an  active  Class  A California  Contractor's  License  at  time  of 
bidding.  Pre-bid  conference  on  September  10.  1992  at  10  a.m.  in  Building  676.  McDonnell  Road.  (Engineering 
Building).  San  Francisco  International  Airport. Estimate;  $300.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


September  17,  1992  at  2 p.m. 

365  calendar  days 

San  Francisco  International  Airport 
Engineering 

Adlai  Jew  (415)  737-7744 

Building  676,  McDonnel  Road  (Engineering  Building) 
San  Francisco  International  Airport 


YERBA  BUENA  GARDENS  EAST  GARDEN  Construction  of  a 18,000  square  foot  urban  park,  fountain,  terraces  and 
related  items.  Located  on  the  roof  struction  of  the  Moscone  Convention  Center  North  Expansion.  Pre-bid 

CJ-nferfiniie.  on  Septeinb£.r._g^.1.9i[2_a.t_1fl^  . E?pl»ngL<jg..MUr.ftftma_I47  i9.n.  Fr.gn.Qi?.i;p, E.^t.imgtg: 

$1.500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  15,  1992 
6 months 

3rd  Street  between  Mission  and  Howard  Streets 
San  Francisco  Redevelopment  Agency 
William  Corney  (415)  749-2412 
770  Golden  Gate  Avenue 
San  Francisco  94102 


Page  5 


CONSULTANTS 


PROPOSALS  FOR  ASSESSHENT  OF  THE  AIRPORT  PETROLEUM  STORAGE  TANK  AND  PIPELINE  RISK  San  Francisco  International 
Airport  is  requesting  proposals  for  an  assessment  of  the  Airport's  petroleum  storage  tank  and  pipeline  risk.  The 
scope  of  work  will  include  an  engineering  assessment  of  existing  conditions,  identification  of  areas  of  exposure, 
and  specific  risk  management  recommendations.  Please  contact  the  person  shown  below  for  more  information  and  a 
request-for-proposal  (RFP)  package.  MBE/WBE/LBE  participation  is  strongly  encouraged. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  2,  1992 
n/a 

San  Francisco  International  Airport 
Budget  and  Financial  Planning 

Leo  Fermin  (415)  876-2303,  Airports  Commission,  P.O.  Box  8097,  SFIA,  S.F.  94128 


THIRD  PARTY  ADMINISTRATOR  FOR  WORKERS'  COMPENSATION  The  City  and  County  of  San  Francisco  Employee's  Retirement 
System  is  seeking  a qualified  Third  Party  Administrator  to  manage  approximately  3200  of  the  City's  Workers' 
Compensation  Claims.  Estimated  start-up  date  2/1/93.  Please  FAX  requests  for  copies  of  the  RFP  to  Rudolph 
Hernandez  at  (415)  552-7880.  Pre-prapQ?9l  conference  qn  AygysL  13.  1992  ?t  10  a.m.  git  1155  ...gnj 

floor.  San  Francisco. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  4,  1992  by  12  noon 
Approximately  3 years  with  annual  renewal 

Within  30  miles  of  San  Francisco,  to  be  provided  by  contractor 
City  and  County  of  San  Francisco  Employee's  Retirement  System 

Rudolph  Hernandez  FAX  (415)  552-7880,  1155  Market  St,  2nd  floor,  San  Francisco  94103 


RFQ  DSS-077  ASSISTANT  SPECIAL  SERVICES  WORKER  Family  HIV  services  program  responsibilities  shall  include: 
assessing  HIV  affected  falimilies,  assisting  in  accessing  services,  program  development,  community  outreach  and 
record  keeping.  Knowledge  of  families,  HIV  issues  and  ability  to  maintain  records  and  data.  Pre-bid  conference 


Francisco. Estimate: $17.640 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  8,  1992,  2 p.m. 

1 year 

170  Otis  Street,  San  Francisco,  Department  of  Social  Services 
Social  Services 

Charles  Calabria  (415)  557-5865 

Dept  of  Social  Services  10CC,  Unit  D-20,  P.O.  Box  7988,  San  Francisco  94120 


RFP  160-92  UNCOWENSATED  CARE  RECOVERY  San  Francisco  General  Hospital  is  seeking  qualified  bidders  for  an 
Uncompensated  Care  Recovery  contract.  This  encompasses  assisting  unsponsored  patients  in  the  hospital  and  in  the 
field  to  qualify  for  Medi-Cal  and  other  government  programs.  This  is  a contingency  fee  contract  with  no  costs 
paid  by  the  hospital  in  advance;  all  fees  are  paid  strictly  on  the  basis  of  a percentage  of  collections. 
Pre-proPQsal  conference  on  August  28.  1992.  2-3  p.m..  at  San  Francisco  General  Hospital.  1001  Potrero  Ave.,^..Maiji. 
Building.  Room  2A6. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT : 


September  14,  1992,  Noon 
4 Years 

San  Francisco  General  Hospital 
Fi nance 

Paula  Ferland  (415)  206-6681 
San  Francisco  General  Hospital 
1001  Potrero  Avenue 
Building  10.  Ward  15,  Room  1516 
San  Francisco,  CA  94110 
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RFP  166-92  HIV  PREVENTION  & EDUCATION  FOR  HIGH  RISK  MEMBERS  OF  THE  AFRICAN  AMERICAN  COMMUNITY  The  AIDS  Office, 
Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  members  of  the 
African  American  community  in  San  Francisco  who  are  at  risk  for  HIV  infection.  Further  information  regarding  the 
services  solicited,  eligibility  requirements  and  instructions  to  apply  are  available  for  the  AIDS  Office. 
Pre-proposal  conference  on  August  25.  1992.  9 a.m. . at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  Floor. 

San  Francisco.  Estimate:  $86.602 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  18,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 
AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor 
San  Francisco  94102 


GEOTECHNICAL  ENGINEERING  SERVICES  Geotechnical  engineering  services  on  an  as-needed  basis  for  a three-year 
period.  The  intent  is  to  award  three  to  five  contracts  with  each  contract  not  to  exceed  $250,000.  Pre-proposal 
conference  on  August  31.  1992.  2 p.m..  at  30  Van  Ness  Avenue.  Suite  4100.  San  Francisco.  Estimate:  $250.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  18,  1992 
3 years 
San  Francisco 
Public  Works 

Gary  Hoy  (415)  557-4677 
30  Van  Ness  Avenue,  Suite  4100 
San  Francisco  94102 


RFP  164-92  HIV  PREVENTION  & EDUCATION  FOR  HIGH  RISK  MEMBERS  OF  THE  UTINO  COMMUNITY  The  AIDS  Office, 

Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  members  of  the 
Latino  community  in  San  Francisco  who  are  at  risk  for  HIV  infection.  Further  information  regarding  the  services 
solicited,  eligibility  requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Pre-proposal 
conference  on  August  28.  1992.  10  a.m..  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  Floor.  San  Francisco. 

$155.610 


BID  DUE: 
DURATION: 
LOCATION; 
DEPARTMENT : 
CONTACT: 


September  21,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 
AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor 
San  Francisco  94102 


RFP  165-92  HIV  PREVENTION  & EDUCATION  FOR  GAY  & BISEXUAL  MEN  IN  THE  UTINO  COMMUNITY  The  AIDS  Office, 

Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  gay  and  bisexual 
men  in  the  Latino  community  in  San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility 
requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Pre-proposal  conference  on  August  28. 
1 992.  11:15  a.m..  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  Floor.  San  Francisco.  Estimate:  $104.335 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


September  21,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 
AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor 
San  Francisco  94102 
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RFP  169-92  RESIDENTIAL  DETOXIFICATION  AND  SDBER  HOUSING  (DASH)  Community  Substance  Abuse  Services  of  the 
Department  of  Public  Health  is  requesting  proposals  from  non-profit  organizations  to  acquire  and  provide 
construction  management  of  a large  substance  abuse  facility  that  will  be  selected  in  coordination  with  the  City; 
and  to  provide  on-sight  substance  abuse  services  of  residential  detox,  residential  treatment  and 
alcohol /drug-free  housing.  Pre-proposal  conference  on  August  28.  1992.  9 a.m..  at  Community  Substance  Abuse 

Services.  1380  Howard  St..  4th  Floor  Main  Conference  Room.  San  Francisco. Estimate: $2 .jLQQ. JQ.Q  Operatiaai 

S4. 000. 000  Acoui re/Rehab. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  21,  1992 
n/a 

To  be  determined 
SF  DPH/DMS/CSAS 
Michael  Hart  (415)  255-3502 
1380  Howard  Street,  4th  Floor 
San  Francisco  94103 


BID  #161-92  TOBACCO  FREE  PROJECT  COMPREHENSIVE  EVALUATION  Develop  and  conduct  a comprehensive  evaluation  of 
the  Department  of  Public  Health's  Tobacco  Free  Projects  and  the  Community-based  projects  funded  by  the 
department.  Pre-proposal  conference  on  September  2.  1992.  10  a.m..  at  1540  Market  Street.  Suite  250.  San 
rr.9n_c.i.§j;iL Estimate; $76.768 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  Calif. 

Public  Health 

Mele  Smith  (415)  554-9154 
1540  Market  Street,  Suite  250 
San  Francisco  94102 


162-92  SMOKE-FREE  WORKSITE  PROJECT  Reduce  exposure  to  environmental  smoke  through  worksite  interventions 
resulting  in  the  adoption  of  smoke-free  worksite  policies.  Targeted  populations  are  blue  collar  workers, 
individuals  with  low  levels  of  education,  African  Americans,  Hi spani cs/Lati nos , Asians,  Pacific  Islanders  and 
Philipinos.  Pre-proposal  conference  on  September  1,  1992,  10  a.m..  at  1540  Market  Street.  Suite  250, 

San  Francisco.  Estimate:  $65.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Alyonik  Hrushow  (415)  554-9155 
1540  Market  Street,  Suite  250 
San  Francisco  94102 


163-92  NETWORK  OF  TOBACCO  FREE  YOUTH  SERVING  AGENCIES  Develop  a network  of  youth-serving  agencies/groups  to 
institutionalize  tobacco  prevention  message  into  work  with  youth;  implement  "Youth  Against  Tobacco"  campaigns  in 
the  neighborhoods  and  participate  in  the  city-wide  legislative  and  media  campaign.  Pre-proposal  conference  on 
[ a.m..  at  1540  Market  Street.  Suite  250.  San  Francisco.  Estimate:  $100.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Susana  Hennessey  (415)  554-9153 
1540  Market  Street,  Suite  250 
San  Francisco  94102 
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ART  ENRICHMENT  FOR  BRANCH  LIBRARIES  AND  FIRE  STATIONS.  The  Art  Commission  is  looking  for  artists  interested  in 
public  art  projects  for  the  Chinatown  and  Mission  Branches  of  the  Library  and  Fire  Stations  24,  37  and  44. 
Selected  artists  will  be  required  to  work  with  City  Architects,  Library  and  Fire  Department  representatives  and 
the  Art  Commission  staff  to  design,  fabricate  and  install  works  of  art  for  these  locations.  Interested  artists 
should  send  a self-addressed,  stamped  envelope  to  the  Art  Commission  to  receive  the  project  prospectus. 
Estimate;.  $.lj?..0OO.  -_$22J)00 


BID  DUE: 

DURATION: 

LOCATIONS: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
2 years 

100  Hoffman,  1298  Girard,  798  Wisconsin,  1135  Powell,  3359  24th  St. 
Art  Commission 

Susan  Pontious  (415)  554-9671 


4480  AIRPORT  LIABILITY  INSURANCE  Insurance  broker  required  to  place  Airport  Liability  Insurance  renewal 
effective  10-1-92  and  assist  in  claims/legal  services,  loss  prevention,  claim  data  computation  and  relted 
insurance  services  as  required.  Estimate:  $257.000  Annual  Premium 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992  at  11  a.m. 
3 years 
San  Francisco 
Ai rport 

Keith  Grand  (415)  554-6170 
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CONCESSION  OR  LEASE 


PUBLIC  PAY  TELEPHONE  OPERATING  AGREEMENT  Public  pay  telephone  operating  agreement  to  place  650  public  pay 
telephones  throughout  the  Airport  Terminal  complex.  (Does  not  include  Operator  Assisted  Long  Distance  Service) 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  2,  1992,  before  3 p.m. 

3 year  term  with  3 one-year  options 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Subleasing  goals  included  for 
25%  MBE/WBE  participation. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  Incurred  In  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  In  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  In  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shail  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number. 

A rrx)re  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  op>ening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSIONA.EASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTIVIENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


l^d  and  Contract  Opportunities 


Volume  IX,  No.  10 


September  4,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  n DESCRIPTION 


DATE  DUE  BUYER 


4488 

4489 

4490 

4491 

4495 

4496 

4497 

4498 

4499 
4502 

4504 

4505 

4506 

4507 

4508 

4509 

4510 

4511 

4512 

4513 

4514 

4518 

4519 

4520 

4521 

4525 

4526 

4527 

4528 

4529 


2 ea  Desk  Type  Computer  80486-16,  Compaq  Deskpro  486s/16M,  Model  60 
2 ea  AST  Bravo  386SX/25MHz  w/4MB  Ram,  dual  5.25"  & 3.5"  drives  etc. 

32  ea  Video  Cassette  Player,  automatic.  Zenith  VCP  200  etc. 

102  Receiver,  Television,  color  19",  Zenith  H19  10  W w/on  screen  menu  etc. 
1 ea  Diesel  Powered  Welding  machine  350  AMP  (3  60%  duty  cycle 
134  ea  Shunt,  Pan,  11  3/4"  OAL,  Transtech  of  S.C.  etc. 

1 pkg  Battery  Maintenance  Package  consisting  of  Biddle  instruments  etc. 

8 ea  Curve  Segment,  WABCO  #18942-2000;  150  ea  End  Clip,  #55024-4001  etc. 

44  ea  Holder,  brush,  triple,  a/c  motor  P/N:  NW101AUF-REV1 

2 ea  Powershed  Papershredder , High  Security,  criss-cross  w/  waste  cabinet 
156  ea  Daily  Diary  for  1993,  Red  Cover,  dated,  Sewn  construction.  Success 
200  ea  Pens,  Recorder,  for  chart  recorders;  6 ea  Esterline  Agus  #9865  etc 
12  ea  Connector,  Truck,  Center,  Bendix  Corp.  P/N:  75-474624-28S  etc. 

4 ea  Sleeve,  pipe  compression  type  tapping,  ductile  iron  or  class  250  etc. 
1500  ft  Tube,  Copper,  2"  type  K hard  drawn  2 hard  type  K 

1 ea  Graphix  Offset  Press,  Standard  chain  delivery  system,  auto  vac  feed 
1 ea  Hoist,  Wire  rope,  plain  trolley,  single  speed,  12  ft  mounting  height 
1 ea  Compaq  Deskpro  386s,  20  MHz,  80386SX  etc. 

5 systems.  Ladders,  assault,  folding,  open  width  31",  closed  width  4"  etc 
2,800  ea  Playing  cards.  Maverick  Poker,  Plastic  coated,  #1205  Jay  O'Day 
50  mx  Aperture  card,  (jacket)  16mm,  transulant  for  16mm  two  channel  etc. 

20  rolls,  Enka  Mat,  Turf  underlay,  American  Excelsior 

1,000  bf  Lumber,  1 1/4"  thick  (net  size)  Oak,  grade  FAS,  kiln  dried 
1 ea  Mobile  Wheel  Hoist,  Star  Machine  & Tool  Model  1000  or  equal 
2000  ea  Washer,  Dimple,  Arow  component  part#  1516-04  or  equal 
1 ea  PC  Compaq  386s/20  Model  60;  2MB  RAM  (?  100  ns  etc. 

1 set  Intrimink  set  range  0.275"  to  .500  style  A,  Brown  8,  Sharp  #599-282 
200  cs  Soap,  powdered,  hand  w/boraxo,  white,  old  Tyme,  5 1b  box  etc. 

20  ea  Equalizer,  Battery,  rebuilt,  Vanner  #60-20R  etc. 

9 ea  External  hard  disk,  52MB  Quantum  Mechanism  etc. 


09-10-92 

09-10-92 

09-10-92 

09-10-92 

09-10-92 

09-10-92 

09-10-92 

09-11-92 

09-11-92 

09-10-92 

09-11-92 

09-11-92 

09-11-92 

09-14-92 

09-14-92 

09-11-92 

09-14-92 

09-14-92 

09-14-92 

09-14-92 

09-14-92 

09-15-92 

09-16-92 

09-16-92 

09-16-92 

09-15-92 

09-15-92 

09-15-92 

09-15-92 

09-15-92 


R.  Low 
R . Low 
R . Low 
R.  Low 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Louie 
J.  Louie 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Louie 
T.  Fiore 
J.  Sealy 
R.  Fleming 
J.  Fong 
J.  Louie 
C.  Crawford 
J.  Sealy 
T.  Fiore 
T.  Fiore 
R.  Low 
T.  Fiore 
J.  Sealy 
T.  Fiore 
R.  Low 


4516 

1 ea  Projection  Panel,  Active  Matrix  LCD  for  Macintosh  II  Computer 

09-15-92 

R.  Thomas 

4517 

1 ea  Laser  Karaoke  Player,  CK/Laser/di sc  player.  Pioneer 

09-15-92 

R.  Thomas 

4522 

2 ea  Hewlett  Packard  DesignJet  Plotter  etc. 

09-15-92 

J.  Sealy 

4523 

1 ea  Personal  Computer  Compaq  386/20e/120MB  etc. 

09-15-92 

J.  Sealy 

4524 

9 ea  Cylinder,  Pneumatic,  P/N:  763183/  WABCO  or  equal 

09-15-92 

T.  Fiore 

566 

Pantograph  Parts 

09-11-92 

T.  Fiore 

75997 

Pipe  and  Pipe  Fittings,  PVC 

09-11-92 

G.  Rosenberger 

95111 

Reproduction  Services  and  Materials 

09-18-92 

J.  Louie 

70873 

Propane 

09-18-92 

C.  Chavez 

60262 

Medical  and  Surgical  Supplies  No.  II 

09-11-92 

T.  Byars 

* * • ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES  * • * 


PURCHASE  AND  DELIVERY  OF  DOOR  LOCKS  AND  KEY  BLANKS  FOR  STOCK  REPLENISHMENT 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  14,  1992 
One  year 

1815  Egbert  Avenue,  San  Francisco 

San  Francisco  Housing  Authority  - Central  Warehouse 

Vivian  Bains-Berry  (415)  554-1257 

440  Turk  Street,  San  Francisco,  CA  94102 


• * » CONSTRUCTION  * * * 


5025Q  EARTHQUAKE  DAMAGED  SEVER  REPLACEMENT,  SOUTH  OF  MARKET  AREA  C-7  Construct  12"  VCP  sewer,  6"  or  8"  VCP 
side  sewer  connections,  10"  culvert  and  concrete  manholes;  repair  or  replace  defective  existing  side  sewers  an 
plug  and  fill  existing  sewer.  Estimate:  $235,600 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  16,  1992 
45  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

City  Hall,  Room  265,  San  Francisco  94102 


7036E  COURT  RESURFACING  VARIOUS  LOCATIONS  Repair,  resurface  and  repaint  tennis  and  basketball  courts. 
Estimate:  $94.000 


BIO  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  16,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285 

Room  265,  City  Hall,  San  Francisco  94102 
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7125E  MUNI  METRO  TURNAROUND  PROJECT  - SEWER  RELOCATION  Construct  a 12"  diameter  Ductile  Iron  Pipe  (DIP)  by 
pipe  jacking,  12"  diameter  encased  VCP  sewers  and  concrete  manholes,  plugging  and  filling  existing  sewers  and 
replacing  AWSS  facilities.  Estimate:  S106.550 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  16,  1992 
30  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8329 

City  Hall,  Room  265,  San  Francisco  94102 


RE-ROOF  AND  WATERPROOF  PORTION  OF  COLUMBIA  PARK  BOYS  CLUB  Remove  existing  roofing,  flashings  etc.  repair 
subroof  and  re-roof  with  waterproof  coating  system.  Pre-bid  conference  on  September  9.  1992  at  10:00  a.m.  at 
Columbia  Park  Bovs  Club.  450  Guerrero  Street.  San  Francisco.  Estimate:  $30.000-60.000. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  23,  1992  before  4:00  p.m.,  Wednesday 
Maximum  21  days 

450  Guerrero  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Columbia  Park  Boys  Club 

Jim  Richards  (415)  861-8232 

450  Guerrero  Street,  San  Francisco,  CA  94110 


5022Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  - SOUTH  OF  MARKET  AREA,  VARIOUS  LOCATIONS  C-5  Replace  1,972  feet 
of  existing  sewers  with  12",  15"  and  18"  VCP  sewers.  Estimate:  $355.990 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

City  Hall,  Room  265,  San  Francisco  94102 


3151  LEAK  REPAIR  AT  TUNNELS  "A"  AND  "C"  Must  possess  Class  B California  Contractor's  License.  Mandatory 
Pre-bid  conference  on  September  15.  10  a.m..  at  Blda.  676.  McDonnell  Road  (Engineering  Blda.)  at  S.F.  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  1,  1992  at  2 p.m. 

40  days 

South  Terminal  at  S.F.  Airport 
Facilities  Operation  & Maintenance 
Bong  Wong  (415)  737-7728 


WD-2130  VENTILATION  OF  ADIT  STRUCTURES  Providing  a ventilation  system  to  three  existing  adit  structures, 
namely  Crystal  Springs  Towers  1 and  2,  and  San  Antonio  Adit.  Other  work  includes  removal  of  the  existing 
ventilation  system  and  installation  of  a safety  cable  system  at  San  Antonio  Adit.  Pre-bid  conference  on 
September  17.  1992  at  10:00  a.m.  at  2640  Geary  Blvd.  San  Francisco. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


October  1,  1992 
90  calendar  days 

Crystal  Springs  Reservoir  in  San  Mateo  County  and  San  Antonio  Adit  in  Alameda  County 
Water  Department 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  4th  floor,  San  Francisco,  CA  94103 


WD-2137  HOISTING  EQUIPMENT  AT  VARIOUS  PUMP  STATIONS  The  work  consists  of  furnishing  labor,  material,  and 
equipment  to  construct  a new  5 ton  underhung  hand  push  bridge  crane  system  with  support  frame  in  Alemany  Pump 
Station:  a 2 ton  underhung  crane  monorail  system  with  support  frame  in  Summit  Pump  Station;  a new  2 ton  top 
running  bridge  crane  system  with  support  frame  in  McLaren  Pump  Station;  and  a new  2 ton  underhung  bridge  crane 
system  in  Bay  Bridge  Pump  Station.  Estimate:  $314,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  1 , 1992 
180  calendar  days 

various  locations  in  San  Francisco 
Water  Department 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  4th  floor,  San  Francisco,  CA  94103 


5128A  THE  SAN  FRANCISCO  MAIN  LIBRARY  BASE  BUILDING  CONTRACT  Construction  of  a new  main  library,  consisting  of 
one  basement  level  and  six  upper  levels,  various  roof  levels  and  associated  mechanical,  electrical  and  site 
work.  Estimate:  $94.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
961  calendar  days 
San  Francisco 
Public  Works 

Andrew  Stelman  (415)  557-4766 

30  Van  Ness  Avenue,  Suite  4100,  San  Francisco  94102 


5765E  HASHINGTOM-HYDE  PARK  Construct  concrete  walls,  steps  and  planter  and  install  play  equipment,  metal 
gates,  drainage  system,  landscaping  and  planting.  This  is  a re-bid.  Bids  received  on  June  17,  1992  were 
rejected  because  none  of  the  bidders  met  the  MBE/WBE  goals.  Changes  to  the  plans  and  specifications  are  by 
addendum,  which  will  be  sent  to  the  June  17th  planholders  with  a new  proposal  package.  Pre-bid  conference  will 
be  held  on  September  15.  1992  at  9:30  a.m.  at  1680  Mission  Street.  2nd  floor  conference  room.  Estimate: 
$5Q3.97Q- 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
126  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285 

265  City  Hall,  San  Francisco,  CA  94102 


7171E  AUTOMATIC  VEHICLE  LOCATION  SYSTEM  Furnishing,  installing,  optimizing  and  integrating  a New  Automatic 
Vehicle  Location  System  (AVLS)  for  the  Department  of  Public  Health,  Paramedic  Division.  Estimate:  $240,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
120  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430 

Room  265,  City  Hall,  San  Francisco,  CA  94102 
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MR-809R2  H.  HELTON  FLYNN  FACILITY  MODIFICATION  Installation  of  a halon  fire  suppression  system  and 
modifications  to  existing  platforms,  ladders,  trash  compactor,  various  electrical  system  revisions.  Pre-bid 
conference  on  September  25.  1992  at  10:00  a.m.  at  2640  Geary  Boulevard.  Estimate:  $390.000  +■ 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  13,  1992 
90  calendar  days 
1940  Harrison  Street 
MUNI  Railway 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  4th  floor,  San  Francisco,  CA  94103 


1239H  ISLAIS  CREEK  PUMP  STATION  AND  SOUTHEAST  WATER  POLLUTION  CONTROL  PLANT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  WET  WEATHER  EFFLUENT  LINE 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


November  4,  1992 
365  calendar  days 
San  Francisco 
Publ i c Works 

Ramsis  Attia  (415)  431-9430 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


3141  NEW  "ROMEO"  GUARD  SHELTER  Must  possess  an  active  Class  A or  B California  Contractor's  License  at  the  time 
of  bidding.  Estimate  $30.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


September  3,  1992  at  2 p.m. 

45  calendar  days 

San  Francisco  International  Airport 
Engi neeri ng 

Melissa  Stephenson  (415)  737-7856 


5339A  CANDLESTICK  PARK  IMPROVEMENTS  PHASE  7C  ELECTRICAL  EMERGENCY  SYSTEMS  Install  electrical  generators  and 
equipment.  Pre-bid  conference  on  September  9.  1992.  10  a.m..  Third  Floor  Conference  Room.  Candlestick  Park.  San 
Francisco.  Estimate:  $365.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  30,  1992 
240  calendar  days 
Candlestick  Park,  San  Francisco 
Public  Works 

Ernesto  Ramilo  (415)  557-4769 

City  Hall,  Room  265,  San  Francisco  94102 


4599A  RENOVATION  OF  FIELDHOUSE  AT  EXCELSIOR  PUYGROUND  Renovation  of  fieldhouse  including  miscellaneous 
repairs  and  alterations,  new  stage  extension  outdoor  desk  and  handicapped  access  and  toilet  and  kitchen 
renovation.  Estimate:  $214.163 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT ; 


September  30,  1992 

210  calendar  days 

San  Francisco 

Public  Works 

Bob  Nist  (415)  557-4757 

City  Hall,  Room  265,  San  Francisco  94102 
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31Z4  RUNWAY  RUBBER  REMOVAL  1992/1992  Must  possess  an  active  Class  A California  Contractor's  License  at  time  of 
bidding.  Pre-bid  conference  on  September  10.  1992  at  10  a.m.  in  Building  676.  McDonnell  Road.  (Engineering 
Building).  San  Francisco  International  Airport.  Estimate:  $300.000 


BID  DUE; 
DURATION; 
LOCATION; 
DEPARTMENT; 
CONTACT ; 


September  17,  1992  at  2 p.m. 

365  calendar  days 

San  Francisco  International  Airport 
Engi neeri ng 

Adlai  Jew  (415)  737-7744 

Building  676,  McDonnel  Road  (Engineering  Building),  San  Francisco  International  Airport 


YERBA  BUENA  (ARDENS  EAST  GARDEN  Construction  of  an  18,000  square  foot  urban  park,  fountain,  terraces  and 
related  items  located  on  the  roof  structure  of  the  Moscone  Convention  Center  North  Expansion.  Estimate; 
$1.500.000 


BID  DUE; 

DURATION; 

LOCATION; 

DEPARTMENT; 

CONTACT; 


September  15,  1992 
6 months 

3rd  Street  between  Mission  and  Howard  Streets 

San  Francisco  Redevelopment  Agency 

William  Carney  (415)  749-2412 

770  Golden  Gate  Avenue,  San  Francisco  94102 


* " " CONSULTANTS  * * * 


RFQ  DSS-077  ASSISTANT  SPECIAL  SERVICES  WORKER  Family  HIV  services  program  responsibilities  shall  include; 
assessing  HIV  affected  falimilies,  assisting  in  accessing  services,  program  development,  community  outreach  and 
record  keeping.  Knowledge  of  families,  HIV  issues  and  ability  to  maintain  records  and  data.  Estimate:  $17.640 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  8,  1992,  2 p.m. 

1 year 

170  Otis  Street,  San  Francisco,  Department  of  Social  Services 
Social  Services 

Charles  Calabria  (415)  557-5865 

Dept  of  Social  Services  lOCC,  Unit  D-20,  P.O.  Box  7988,  San  Francisco  94120 


RFP  160-92  UNCOMPENSATED  CARE  RECOVERY  San  Francisco  General  Hospital  is  seeking  qualified  bidders  for  an 
Uncompensated  Care  Recovery  contract.  This  encompasses  assisting  unsponsored  patients  in  the  hospital  and  in  the 
field  to  qualify  for  Medi-Cal  and  other  government  programs.  This  is  a contingency  fee  contract  with  no  costs 
paid  by  the  hospital  in  advance;  all  fees  are  paid  strictly  on  the  basis  of  a percentage  of  collections. 


BIO  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT 

CONTACT: 


September  14,  1992,  Noon 
4 Years 

San  Francisco  General  Hospital 
Finance 

Paula  Ferland  (415)  206-6681 

SFGH,  1001  Potrero  Avenue,  Building  10,  Ward  15,  Room  1516,  San  Francisco,  CA  94110 
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RFP  166-92  HIV  PREVENTION  & EDUCATION  FOR  HIGH  RISK  MEMBERS  OF  THE  AFRICAN  AMERICAN  COMMUNITY  The  AIDS  Office, 
Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  members  of  the 
African  American  community  in  San  Francisco  who  are  at  risk  for  HIV  infection.  Further  information  regarding  the 
services  solicited,  eligibility  requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office. 
Estimate: $9b,6Q2 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


September  18,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco  94102 


I GEOTECHNICAL  ENGINEERING  SERVICES  Geotechnical  engineering  services  on  an  as-needed  basis  for  a three-year 
1 period.  The  intent  is  to  award  three  to  five  contracts  with  each  contract  not  to  exceed  $250,000.  Estimate: 
i $250.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  18,  1992 
3 years 
San  Francisco 
Public  Works 

Gary  Hoy  (415)  557-4677,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco  94102 


RFP  164-92  HIV  PREVENTION  & EDUCATION  FOR  HIGH  RISK  MEMBERS  OF  THE  LATINO  COMMUNITY  The  AIDS  Office, 

Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  members  of  the 
Latino  community  in  San  Francisco  who  are  at  risk  for  HIV  infection.  Further  information  regarding  the  services 
solicited,  eligibility  requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Estimate: 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  21,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco  94102 


RFP  165-92  HIV  PREVENTION  & EDUCATION  FOR  GAY  6 BISEXUAL  MEN  IN  THE  LATINO  COMMUNITY  The  AIDS  Office, 

Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  gay  and  bisexual 
men  in  the  Latino  community  in  San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility 
requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Estimate:  $104.335 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  21,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco  94102 
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RFP  169-92  RESIDENTIAL  DETOXIFICATION  AND  SOBER  HOUSING  (DASH)  Community  Substance  Abuse  Services  of  the 
Department  of  Public  Health  is  requesting  proposals  from  non-profit  organizations  to  acquire  and  provide 
construction  management  of  a large  substance  abuse  facility  that  will  be  selected  in  coordination  with  the  City; 
and  to  provide  on-sight  substance  abuse  services  of  residential  detox,  residential  treatment  and 
alcohol /drug-free  housing.  Estimate:  $2.000.000  Operating:  $4.000.000  Acquire/Rehab. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  21 , 1992 
n/a 

To  be  determined 

Dept  of  Public  Health  /DMS/CSAS 

Michael  Hart  (415)  255-3502 

1380  Howard  Street,  4th  Floor,  San  Francisco  94103 


BID  #161-92  TOBACCO  FREE  PROJECT  COMPREHENSIVE  EVALUATION  Develop  and  conduct  a comprehensive  evaluation  of 
the  Department  of  Public  Health's  Tobacco  Free  Projects  and  the  Community-based  projects  funded  by  the 
department.  Estimate:  $76.768 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  Calif. 

Public  Health 

Mele  Smith  (415)  554-9154 

1540  Market  Street,  Suite  250,  San  Francisco  94102 


162-92  SMOKE-FREE  WORKSITE  PROJECT  Reduce  exposure  to  environmental  smoke  through  worksite  interventions 
resulting  in  the  adoption  of  smoke-free  worksite  policies.  Targeted  populations  are  blue  collar  workers, 
individuals  with  low  levels  of  education,  African  Americans,  Hi spani cs/Lati nos , Asians,  Pacific  Islanders  and 
Philipinos.  Estimate:  $85.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Alyonik  Hrushow  (415)  554-9155 

1540  Market  Street,  Suite  250,  San  Francisco  94102 


163-92  NETTfORK  OF  TOBACCO  FREE  YOUTH  SERVING  AGENCIES  Develop  a network  of  youth-serving  agencies/groups  to 
institutionalize  tobacco  prevention  message  into  work  with  youth;  implement  "Youth  Against  Tobacco"  campaigns  in 
the  neighborhoods  and  participate  in  the  city-wide  legislative  and  media  campaign.  Estimate:  $100.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Susana  Hennessey  (415)  554-9153 

1540  Market  Street,  Suite  250,  San  Francisco  94102 
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ART  ENRICHMENT  FOR  BRANCH  LIBRARIES  AND  FIRE  STATIONS.  The  Art  Commission  is  looking  for  artists  interested  in 
public  art  projects  for  the  Chinatown  and  Mission  Branches  of  the  Library  and  Fire  Stations  24,  37  and  44. 
Selected  artists  will  be  required  to  work  with  City  Architects,  Library  and  Fire  Department  representatives  and 
the  Art  Commission  staff  to  design,  fabricate  and  install  works  of  art  for  these  locations.  Interested  artists 
should  send  a self-addressed,  stamped  envelope  to  the  Art  Commission  to  receive  the  project  prospectus. 
Estimate:  $16.000  - $22.000 


BID  DUE: 

DURATION: 

LOCATIONS: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
2 years 

100  Hoffman,  1298  Girard,  798  Wisconsin,  1135  Powell,  3359  24th  St. 
Art  Commission 

Susan  Pontious  (415)  554-9671 


4480  AIRPORT  LIABILITY  INSURANCE  Insurance  broker  required  to  place  Airport  Liability  Insurance  renewal 
effective  10-1-92  and  assist  in  claims/legal  services,  loss  prevention,  claim  data  computation  and  related 
insurance  services  as  required.  Estimate:  $257.000  Annual  Premium 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992  at  11  a.m. 
3 years 
San  Francisco 
Ai rport 

Keith  Grand  (415)  554-6170 


* * * CONCESSION  OR  LEASE  * " * 


LINGERIE  AND  HABERDASHERY  SHOP  Small  Business  Set-Aside  lease  to  operate  a Lingerie  and  Haberdashery  Shop 
consisting  of  457  square  feet  and  located  in  the  North  Terminal  across  from  United  Airlines  Gate  72.  Minimum 
Acceptable  Bid:  $12,500. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


September  16,  1992  at  3:00  p.m. 

3 year  term  with  2 one-year  options 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 
Call  for  copies  of  bid  documents. 


BOARDING  AREA  ”E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Subleasing  goals  included  for 
25%  MBE/WBE  participation. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS.  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION.  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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PROMPT  PAYMENT  PROMPT  PAYMENT  $$$$$ 


ATTENTION 

MBEs/WBEs/LBEs 

The  San  Francisco  Board  of  Supervisors  enacted  a Prompt  Payment 
Policy  into  the  MBE/WBE/LBE  Ordinance  III  which  took  effect  July  1, 
1992.  This  Policy  is:  MBEs,  WBEs,  and  LBEs  are  to  be  paid  for  work 
performed  for  the  City  within  60  days  of  the  date  that  the  invoice 
is  received  by  the  City,  provided  the  order  is  complete,  in  good 
condition,  and  in  compliance  with  the  terms  of  the  contract. 

As  a key  element  in  the  planning  and  implementing  process  for 
the  Prompt  Payment  Policy,  the  Human  Rights  Commission  is  seeking 
information  from  those  businesses  who  have  done  work  for  the  City 
in  the  past.  We  truly  need  your  input  to  determine  the  extent  and 
type  of  problems  which  businesses  have  experienced  in  receiving 
prompt  payment  for  work  performed  for  the  City.  Please  answer  as 
fully  as  possible  the  questions  listed  below,  adding  any  comments 
or  additional  information  which  you  believe  would  be  helpful, 
sending  your  response  within  two  weeks  to  Gail  P.  Roberts  at  the 
address  listed  below.  Use  separate  pages  for  your  answers. 

Gail  P.  Roberts,  Coordinator 
Human  Rights  Commission 
1170  Market  Street,  Fifth  Floor 
San  Francisco,  CA  94102-4908 
(415)  252-2508 

SURVEY 

PART  I;  Type  of  business:  Construction  related ; Purchase  of 

Equipment  or  Supplies ; Consulting  Services ; A/EConsultant . 

Check  if  you  are  certified  by  the  HRC  as  an  MBE WBE LBE . 

Have  you  received  City  contracts  as  a prime or  sub ? 

List  the  City  departments  with  which  you  have  done  business. 

PART  II:  Have  you  experienced  difficulties  in  being  paid  within  60 
days  of  the  date  of  invoice  receipt.  Please  describe.  How  often 
has  this  occurred?  Who  did  you  contact  for  payment?  How  long 
after  invoice  submittal  was  that?  What  was  the  outcome?  When  were 
you  ultimately  paid?  Are  you  currently  experiencing  a payment 
problem?  Please  submit  the  relevant  details  to  Ms.  Roberts  for  her 
information. 

PART  III:  What  do  you  see  as  the  impediments  within  the  City  to 
prompt  payment?  What  do  you  recommend  to  resolve  these 
difficulties? 

Name  of  Business: 

Address : 

Telephone  Number: 

Contact  Person 
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Bid  and  Contract  Opportunities 


Volume  IX,  No.  11 


September  11,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE  BUYER 


4507  4 ea  Sleeve,  pipe  compression  type  tapping,  ductile  iron  or  class  250  etc. 

4508  1500  ft  Tube,  Copper,  2"  type  K hard  drawn  2 hard  type  K 

4510  1 ea  Hoist,  Wire  rope,  plain  trolley,  single  speed,  12  ft  mounting  height 

4511  1 ea  Compaq  Deskpro  386s,  20  MHz,  80386SX  etc. 

4512  5 systems.  Ladders,  assault,  folding,  open  width  31",  closed  width  4"  etc 

4513  2,800  ea  Playing  cards,  Maverick  Poker,  Plastic  coated,  #1205  Jay  O'Day 

4514  50  mx  Aperture  card,  (jacket)  16mm,  transulant  for  16mm  two  channel  etc. 

4525  1 ea  PC  Compaq  386s/20  Model  60;  2MB  RAM  @ 100  ns  etc. 

4526  1 set  Intrimink  set  range  0.275"  to  .500  style  A,  Brown  & Sharp  #599-282 

4527  200  cs  Soap,  powdered,  hand  w/boraxo,  white,  old  Tyme,  5 lb  box  etc. 

4528  20  ea  Equalizer,  Battery,  rebuilt,  Vanner  #60-20R  etc. 

4529  9 ea  External  hard  disk,  52MB  Quantum  Mechanism  etc. 

4518  20  rolls,  Enka  Mat,  Turf  underlay,  American  Excelsior 

4516  1 ea  Projection  Panel,  Active  Matrix  LCD  for  Macintosh  II  Computer 

4517  1 ea  Laser  Karaoke  Player,  CK/Laser/di sc  player,  Pioneer 

4522  2 ea  Hewlett  Packard  DesignJet  Plotter  etc. 

4523  1 ea  Personal  Computer  Compaq  386/20e/120MB  etc. 

4524  9 ea  Cylinder,  Pneumatic,  P/N:  763183/  WABCO  or  equal 

4519  1,000  bf  Lumber,  1 1/4"  thick  (net  size)  Oak,  grade  FAS,  kiln  dried 

4520  1 ea  Mobile  Wheel  Hoist,  Star  Machine  & Tool  Model  1000  or  equal 

4521  2000  ea  Washer,  Dimple,  Arow  component  part#  1516-04  or  equal 

4530  Meat,  Poultry  & Fish  for  October  1992 

4531  Fresh  Fruit  & Vegetables  for  October  1992 

4532  76  ea  Switch,  console,  P/N:  8906K847 

4533  14,000  Ibl  Steel  bar,  die  stock,  grip  for  cable  cars,  carbon  steel  etc. 

4534  200  ea  Legs,  for  barricades.  Model  #SF-1 , Friedrich  #SF-1 

4535  24  ea  Table,  Mobile,  w/electrical  cord  & outlets,  Lucasey  Model  CR  1824C 

4536  130  ea  Backs  for  Cafe  Chairs,  Chestnut-B8,  Grade  3,  Virco  #58 

4537  30  ea  Beam,  Suspension,  Rear,  LH,  New  Flyer  #590414 

4538  1 ea  Freeze  Dry  Machine,  800  lbs,  220  current,  20  amp,  Northstar  Model 

4539  1 ea  Perfector  Printing  Press,  Ryobi  3200  PFA,  Furnish,  deliver,  install 


09-14-92 

T.  Fiore 

09-14-92 

T.  Fiore 

09-14-92 

T.  Fiore 

09-14-92 

J.  Sealy 

09-14-92 

R.  Fleming 

09-14-92 

J.  Fong 

09-14-92 

J.  Louie 

09-15-92 

R.  Low 

09-15-92 

T.  Fiore 

09-15-92 

J.  Sealy 

09-15-92 

T.  Fiore 

09-15-92 

R.  Low 

09-15-92 

C.  Crawford 

09-15-92 

R.  Thomas 

09-15-92 

R.  Thomas 

09-15-92 

J.  Sealy 

09-15-92 

J.  Sealy 

09-15-92 

T.  Fiore 

09-16-92 

J.  Sealy 

09-16-92 

T.  Fiore 

09-16-92 

T.  Fiore 

09-17-92 

B.  Tison 

09-17-92 

B.  Tison 

09-17-92 

T.  Fiore 

09-17-92 

T.  Fiore 

09-18-92 

C.  Crawford 

09-18-92 

C.  Crawford 

09-18-92 

C.  Crawford 

09-18-92 

T.  Fiore 

09-18-92 

R.  Thomas 

09-18-92 

J.  Louie 

95111  Reproduction  Services  and  Materials 
70873  Propane 

82207  Hospital/Institutional  Clothing 
70886  Gasoline  and  Diesel  Fuels 
94604  Microfilm  Service  (Warrants) 


09-18-92  J.  Louie 
09-18-92  C.  Chavez 
09-18-92  B.  Tison 
09-25-92  C.  Chavez 
09-25-92  R.Low 


* * * CONSTRUCTION  * * * 


YERBA  BUENA  GARDENS  EAST  GARDEN  Construction  of  an  18,000  square  foot  urban  park,  fountain,  terraces  and 
related  items  located  on  the  roof  structure  of  the  Moscone  Convention  Center  North  Expansion.  Estimate: 
$1 .500.000 

BID  DUE:  September  15,  1992 

DURATION:  6 months 

LOCATION:  3rd  Street  between  Mission  and  Howard  Streets 

DEPARTMENT:  San  Francisco  Redevelopment  Agency 

CONTACT:  William  Carney  (415)  749-2412,  770  Golden  Gate  Avenue,  San  Francisco  94102 


5025Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT.  SOUTH  OF  MARKET  AREA  C-7  Construct  12"  VCP  sewer,  6"  or  8"  VCP 
side  sewer  connections,  10"  culvert  and  concrete  manholes;  repair  or  replace  defective  existing  side  sewers  and 
plug  and  fill  existing  sewer.  Estimate:  $235,600 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  16,  1992 
45  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325,  City  Hall,  Room  265,  San  Francisco  94102 


7036E  COURT  RESURFACING  VARIOUS  LOCATIONS  #4  Repair,  resurface  and  repaint  tennis  and  basketball  courts. 
Estimate: $94.000 


BID  DUE: 
DURATION: 
LOCATION; 
DEPARTMENT: 
CONTACT : 


September  16,  1992 
90  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285,  Room  265,  City  Hall,  San  Francisco  94102 


7125E  MUNI  METRO  TURNAROUND  PROJECT  - SEWER  RELOCATION  Construct  a 
pipe  jacking,  12"  diameter  encased  VCP  sewers  and  concrete  manholes, 
replacing  AWSS  facilities.  Estimate:  $106.550 


12"  diameter  Ductile  Iron  Pipe  (DIP)  by 
plugging  and  filling  existing  sewers  and 


BID  DUE; 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  16,  1992 
30  calendar  days 
San  Francisco 
Publ i c Works 

Henry  Anderson  (415)  554-8329 

City  Hall,  Room  265,  San  Francisco  94102 
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3124  RUNWAY  RUBBER  REMOVAL  1992/1992  Must  possess  an  active  Class  A California  Contractor's  License  at  time  of 
bidding.  Estimate:  $300,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  17,  1992  at  2 p.m. 

365  calendar  days 

San  Francisco  International  Airport 
Engineering 

Adlai  Jew  (415)  737-7744 

Building  676,  McDonnel  Road  (Engineering  Building),  San  Francisco  International  Airport 


RE-ROOF  AND  WATERPROOF  PORTION  OF  COLUMBIA  PARK  BOYS  CLUB  Remove  existing  roofing,  flashings  etc.  repair 
subroof  and  re-roof  with  waterproof  coating  system.  Estimate:  $30.000-60.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


September  23,  1992  before  4:00  p.m.,  Wednesday 
Maximum  21  days 

450  Guerrero  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Columbia  Park  Boys  Club 

Jim  Richards  (415)  861-8232 

450  Guerrero  Street,  San  Francisco,  CA  94110 


5022Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  - SOUTH  OF  MARKET  AREA,  VARIOUS  LOCATIONS  C-5  Replace  1,972  feet 
of  existing  sewers  with  12",  15"  and  18"  VCP  sewers.  Estimate:  $355.990 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  30,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

City  Hall,  Room  265,  San  Francisco  94102 


5339A  CANDLESTICK  PARK  IMPROVEMENTS  PHASE  7C  ELECTRICAL  EMERGENCY  SYSTEMS  Install  electrical  generators  and 
equipment.  Estimate:  S365.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
240  calendar  days 
Candlestick  Park,  San  Francisco 
Public  Works 

Ernesto  Ramilo  (415)  557-4769 

City  Hall,  Room  265,  San  Francisco  94102 


4599A  RENOVATION  OF  FIELDHOUSE  AT  EXCELSIOR  PUYGROUND  Renovation  of  fieldhouse  including  miscellaneous 
repairs  and  alterations,  new  stage  extension  outdoor  desk  and  handicapped  access  and  toilet  and  kitchen 
renovation.  Estimate:  $214.163 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
210  calendar  days 
San  Francisco 
Public  Works 

Bob  Nist  (415)  557-4757,  City  Hall,  Room  265,  San  Francisco  94102 
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3151  LEAK  REPAIR  AT  TUNNELS  "A"  AND  "C"  Must  possess  Class  B California  Contractor's  License.  Mandatory 
Pre-bid  conference  on  September  15.  10  a.m..  at  Bldo.  676.  McDonnell  Road  (Enoineerino  Bldo.)  at  S.F.  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  1,  1992  at  2 p.m. 

40  days 

South  Terminal  at  S.F.  Airport 
Facilities  Operation  & Maintenance 
Bong  Wong  (415)  737-7728 


HD-2130  VENTILATION  OF  ADIT  STRUCTURES  Providing  a ventilation  system  to  three  existing  adit  structures, 
namely  Crystal  Springs  Towers  1 and  2,  and  San  Antonio  Adit.  Other  work  includes  removal  of  the  existing 
ventilation  system  and  installation  of  a safety  cable  system  at  San  Antonio  Adit.  Pre-bid  conference  on 
September  17.  1992  at  10:00  a.m.  at  2640  Geary  Blvd.  San  Francisco. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  1,  1992 
90  calendar  days 

Crystal  Springs  Reservoir  in  San  Mateo  County  and  San  Antonio  Adit  in  Alameda  County 
Water  Department 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  4th  floor,  San  Francisco,  CA  94103 


HD-2137  HOISTING  EQUIPMENT  AT  VARIOUS  PUMP  STATIONS  The  work  consists  of  furnishing  labor,  material,  and 
equipment  to  construct  a new  5 ton  underhung  hand  push  bridge  crane  system  with  support  frame  in  Alemany  Pump 
Station;  a 2 ton  underhung  crane  monorail  system  with  support  frame  in  Summit  Pump  Station;  a new  2 ton  top 
running  bridge  crane  system  with  support  frame  in  McLaren  Pump  Station;  and  a new  2 ton  underhung  bridge  crane 
system  in  Bay  Bridge  Pump  Station.  Estimate:  $314,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  1 , 1992 
180  calendar  days 

various  locations  in  San  Francisco 
Water  Department 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  4th  floor,  San  Francisco,  CA  94103 


5128A  THE  SAN  FRANCISCO  MAIN  LIBRARY  BASE  BUILDING  CONTRACT  Construction  of  a new  main  library,  consisting  of 
one  basement  level  and  six  upper  levels,  various  roof  levels  and  associated  mechanical,  electrical  and  site 
work.  Estimate:  $94.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
961  calendar  days 
San  Francisco 
Public  Works 

Andrew  Stelman  (415)  557-4766,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco  94102 


717TE  AUTOMATIC  VEHICLE  LOCATION  SYSTEM  Furnishing,  installing,  optimizing  and  integrating  a New  Automatic 
Vehicle  Location  System  (AVLS)  for  the  Department  of  Public  Health,  Paramedic  Division.  Estimate:  $240,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
120  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5765E  WASHINGTON-HYDE  PARK  Construct  concrete  walls,  steps  and  planter  and  install  play  equipment,  metal 
gates,  drainage  system,  landscaping  and  planting.  This  is  a re-bid.  Bids  received  on  June  17,  1992  were 
rejected  because  none  of  the  bidders  met  the  MBE/W8E  goals.  Changes  to  the  plans  and  specifications  are  by 
addendum,  which  will  be  sent  to  the  June  17th  planholders  with  a new  proposal  package.  Pre-bid  conference  will 
be  held  on  September  15.  1992  at  9:30  a.m.  at  1680  Mission  Street.  2nd  floor  conference  room.  Estimate: 
$503...97_Q. 


BID  DUE: 
DURATION: 
LOCATION; 
DEPARTMENT : 
CONTACT: 


October  7,  1992 
126  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285 

265  City  Hall,  San  Francisco,  CA  94102 


MR-889R2  H.  HELTON  FLYNN  FACILITY  MODIFICATION  Installation  of  a halon  fire  suppression  system  and 
modifications  to  existing  platforms,  ladders,  trash  compactor,  various  electrical  system  revisions.  Pre-bid 
conference  on  September  25.  1992  at  10:00  a.m.  at  2640  Geary  Boulevard.  Estimate:  $390.000  +. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  13,  1992 
90  calendar  days 
1940  Harrison  Street 
MUNI  Railway 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  4th  floor,  San  Francisco,  CA  94103 


1239H  ISUIS  CREEK  PUMP  STATION  AND  SOUTHEAST  HATER  POLLUTION  CONTROL  PLANT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  HET  HEATHER  EFFLUENT  LINE 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
365  calendar  days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  431-9430 

City  Hall,  Room  265,  San  Francisco,  CA  94102 
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CONSULTANTS 


RFQ  DSS-077  ASSISTANT  SPECIAL  SERVICES  WORKER  Family  HIV  services  program  responsibilities  shall  include: 
assessing  HIV  affected  falimilies,  assisting  in  accessing  services,  program  development,  community  outreach  and 
record  keeping.  Knowledge  of  families,  HIV  issues  and  ability  to  maintain  records  and  data.  Estimate:  $17.640 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  8,  1992,  2 p.m. 

1 year 

170  Otis  Street,  San  Francisco,  Department  of  Social  Services 
Social  Services 

Charles  Calabria  (415)  557-5865 

Dept  of  Social  Services  lOCC,  Unit  D-20,  P.O.  Box  7988,  San  Francisco  94120 


RFP  160-92  UNCOMPENSATED  CARE  RECOVERY  San  Francisco  General  Hospital  is  seeking  qualified  bidders  for  an 
Uncompensated  Care  Recovery  contract.  This  encompasses  assisting  unsponsored  patients  in  the  hospital  and  in  the; 
field  to  qualify  for  Medi-Cal  and  other  government  programs.  This  is  a contingency  fee  contract  with  no  costs 
paid  by  the  hospital  in  advance;  all  fees  are  paid  strictly  on  the  basis  of  a percentage  of  collections. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  14,  1992,  Noon 
4 Years 

San  Francisco  General  Hospital 
Finance 

Paula  Ferland  (415)  206-6681 

SFGH,  1001  Potrero  Avenue,  Building  10,  Ward  15,  Room  1516,  San  Francisco,  CA  94110 


025-92  FLEET  INSURANCE  The  San  Francisco  Housing  Authority  is  soliciting  proposals  from  qualified  and  licensed 
insurance  firms  for  an  insurance  policy  on  its  fleet.  Insurance  must  include  liability,  collision  and 
comprehensive  coverage.  Estimate:  $200,000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  16,  1992  at  4:00  p.m.,  Wednesday 

One  year 

San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


RFP  166-92  HIV  PREVENTION  & EDUCATION  FOR  HIGH  RISK  MEMBERS  OF  THE  AFRICAN  AMERICAN  COMMUNITY  The  AIDS  Office, 
Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  members  of  the 
African  American  community  in  San  Francisco  who  are  at  risk  for  HIV  infection.  Further  information  regarding  the 
services  solicited,  eligibility  requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office. 
E?timatg: $86,.6Q2 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


September  18,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco  94102 
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GEOTECHNICAL  ENGINEERING  SERVICES  Geotechnical  engineering  services  on  an  as-needed  basis  for  a three-year 
period.  The  intent  is  to  award  three  to  five  contracts  with  each  contract  not  to  exceed  $250,000.  Estimate: 
$250.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  18,  1992 
3 years 
San  Francisco 
Public  Works 

Gary  Hoy  (415)  557-4677,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco  94102 


RFP  164-92  HIV  PREVENTION  & EDUCATION  FOR  HIGH  RISK  MEMBERS  OF  THE  LATINO  COMMUNITY  The  AIDS  Office, 

Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  members  of  the 
Latino  community  in  San  Francisco  who  are  at  risk  for  HIV  infection.  Further  information  regarding  the  services 
solicited,  eligibility  requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Estimate: 
$155.610 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  21,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco  94102 


RFP  165-92  HIV  PREVENTION  & EDUCATION  FOR  GAY  & BISEXUAL  MEN  IN  THE  LATINO  COMMUNITY  The  AIDS  Office, 

Department  of  Public  Health  is  seeking  proposals  to  provide  prevention  and  education  services  to  gay  and  bisexual 
men  in  the  Latino  community  in  San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility 
requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Estimate:  $104.335 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  21,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 

Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco  94102 


RFP  169-92  RESIDENTIAL  DETOXIFICATION  AND  SOBER  HOUSING  (DASH)  Community  Substance  Abuse  Services  of  the 
Department  of  Public  Health  is  requesting  proposals  from  non-profit  organizations  to  acquire  and  provide 
construction  management  of  a large  substance  abuse  facility  that  will  be  selected  in  coordination  with  the  City; 
and  to  provide  on-sight  substance  abuse  services  of  residential  detox,  residential  treatment  and 
alcohol /drug-free  housing.  Estimate:  $2.000.000  Operating:  $4.000.000  Acquire/Rehab. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  21,  1992 
n/a 

To  be  determined 

Dept  of  Public  Health  /DMS/CSAS 

Michael  Hart  (415)  255-3502 

1380  Howard  Street,  4th  Floor,  San  Francisco  94103 
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BID  ?5f161-92  TOBACCO  FREE  PROJECT  COMPREHENSIVE  EVALUATION  Develop  and  conduct  a comprehensive  evaluation  of 
the  Department  of  Public  Health's  Tobacco  Free  Projects  and  the  Community-based  projects  funded  by  the 
department.  Estimate:  $76.768 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  Calif. 

Public  Health 

Mele  Smith  (415)  554-9154,  1540  Market  Street,  Suite  250,  San  Francisco  94102 


162-92  SMOKE-FREE  WORKSITE  PROJECT  Reduce  exposure  to  environmental  smoke  through  worksite  interventions 
resulting  in  the  adoption  of  smoke-free  worksite  policies.  Targeted  populations  are  blue  collar  workers, 
individuals  with  low  levels  of  education,  African  Americans,  Hispanics/Latinos,  Asians,  Pacific  Islanders  and 
Philipinos.  Estimate:  $85.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Alyonik  Hrushow  (415)  554-9155,  1540  Market  Street,  Suite  250,  San  Francisco  94102 


163-92  NETWORK  OF  TOBACCO  FREE  YOUTH  SERVING  AGENCIES  Develop  a network  of  youth-serving  agencies/groups  to 
institutionalize  tobacco  prevention  message  into  work  with  youth;  implement  "Youth  Against  Tobacco"  campaigns  in 
the  neighborhoods  and  participate  in  the  city-wide  legislative  and  media  campaign.  Estimate:  $100.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Susana  Hennessey  (415)  554-9153,  1540  Market  Street,  Suite  250,  San  Francisco  94102 


4480  AIRPORT  LIABILITY  INSURANCE  Insurance  broker  required  to  place  Airport  Liability  Insurance  renewal 
effective  10-1-92  and  assist  in  claims/legal  services,  loss  prevention,  claim  data  computation  and  related 
insurance  services  as  required.  Estimate:  $257.000  Annual  Premium 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992  at  11  a.m. 
3 years 
San  Francisco 
Ai rport 

Keith  Grand  (415)  554-6170 


ART  ENRICHMENT  FOR  BRANCH  LIBRARIES  AND  FIRE  STATIONS.  The  Art  Commission  is  looking  for  artists  interested  in 
public  art  projects  for  the  Chinatown  and  Mission  Branches  of  the  Library  and  Fire  Stations  24,  37  and  44. 
Selected  artists  will  be  required  to  work  with  City  Architects,  Library  and  Fire  Department  representatives  and 
the  Art  Commission  staff  to  design,  fabricate  and  install  works  of  art  for  these  locations.  Interested  artists 
should  send  a self-addressed,  stamped  envelope  to  the  Art  Commission  to  receive  the  project  prospectus. 

Estimate:  $1^.QQ0  - $?2.Q0Q 


BID  DUE: 
DURATION: 
LOCATIONS: 
DEPARTMENT: 
CONTACT : 


September  30,  1992 
2 years 

100  Hoffman,  1298  Girard,  798  Wisconsin,  1135  Powell,  3359  24th  St. 
Art  Commission 

Susan  Pontious  (415)  554-9671 


! 
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ENVIRONMENTAL  ASSESSMENT  & MITIGATION  Environmental  assessment  and  mitigation  on  an  as-needed  basis.  The 
department  intends  to  award  contracts  not  to  exceed  $500,000  each  with  two  (2)  year  terms  and  up  to  five  (5) 
contractors.  Estimate:  $500,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  12,  1992 
Two  (2)  years 
San  Francisco 
Public  Works 

Steve  Mullinnix  (415)  695-7330 

3801  Third  Street,  Suite  600,  San  Francisco,  CA  94124 


* * * CONCESSION  OR  LEASE  * * * 


LINGERIE  AND  HABERDASHERY  SHOP  Small  Business  Set-Aside  lease  to  operate  a Lingerie  and  Haberdashery  Shop 
consisting  of  457  square  feet  and  located  in  the  North  Terminal  across  from  United  Airlines  Gate  72.  Minimum 
Acceptable  Bid:  $12,500. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  16,  1992  at  3:00  p.m. 

3 year  term  with  2 one-year  options 
San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler,  (415)  876-2215 
Call  for  copies  of  bid  documents. 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Subleasing  goals  included  for 
25%  MBE/WBE  participation. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


DOCUMENTS  DEPT 
SEP  18  1992 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


Bid  and  Contract  Opportunities 


Volume  IX,  No.  12 


September  18,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE  BUYER 


4544 

4545 

4551 

4552 

4541 

4542 

4543 

4546 

4547 

4548 

4549 

4553 

4554 

4555 

4556 

4557 

4558 

4572 

4573 

4574 

4566 

4567 

4568 

4569 

4570 

4571 
566 
70886 
94604 


1  ea  Laser  Printer,  QMS,  PS  1700,  monochrome,  adobe  postscript  etc. 

1 ea  Tape  Drive,  2.2  GB  internal,  for  banyon  vines  LS-lOO  Network  server 

1 ea  Gateway  2000  25MHZ  386/SX,  4MB,  expanable  to  16MB  etc. 

2 ea  Gateway  2000  25MHZ  386/SX,  Mini  Desktop,  4MB  DRAM  etc. 

1 ea  Everex,  Tempo  486/33MHz  System  Large  Chassis 

20  ea  Typewriter,  Brother  EM-605,  Electronic,  lift-off  correctable  ribbon 
1 ea  Blackmore  Turbo  seeder;  1 ea  Sowing  Attachment;  etc. 

10  ea  US  Robotics  Sportster  External  Modem,  96  v.32,  v.42  etc. 

10  ea  Gateway  2000,  33  Mhz  386DX,  8Mb  RAM,  120  Mb  Hard  Disk  etc. 

3 ea  Gateway  25MHz  486DX,  4MB  RAM,  70ns  DRAM  SIMMS  etc. 

1 ea  Dryer,  Print,  RC,  Arkay,  2100;  3 ea  Meter  Exposure,  Flash/Ambi  etc. 
1000  bf  Lumber,  4"  thick  red  oak  9"  to  12"  wide.  Kiln  dried  grade  F.A.S. 

20  ea  Water  Pump  Assy,  Rebuilt,  Part  No.  51-06500-6282R  etc. 

300  ea  Contact,  Finger,  w/shunt,  "S-3"  Contactor,  G.E.  #9964895G1  etc. 

120  ea  Trophies,  Baseball  Champion;  72  ea  Basketball  Champion  etc. 

1 ea  Hand  Pistol,  Semi-automatic,  9mm  Beretta,  92D  etc. 

5 ea  Video  Camcorder,  8mm  stereo  sound  track,  Sony  CCD-TR  81  etc. 

674  ea  Bolt,  Eye,  1/2",  shoulder  legth  2";  674  ea  Nut,  Hex,  1/2"  etc. 

1 ea  Deheader,  drum,  self  propelled.  Wizard  Model  G,  inside  chime  cut  etc. 
674  ea  Thimble,  wire  rope,  3/8",  Part  no.  52082  etc. 

3 ea  Phoneline  connected  Universal  Port  Manager  Console,  Model  300212D 
50  ea  LSP  Disposable  BVM  Resuscitator,  Adult  1600ML,  #D4181  etc. 

15  cs  Bottles,  wi de-mouth,  1 oz,  VWR  Cat  #16195-022  etc. 

3 ea  Compaq,  Deskpro  386s/20,  20MH  Processor  Speed,  Furnish  and  Install 
12  ea  Cart,  Utility,  Steel  construction,  8"  pneumatic  wheels.  Peerless 
460  rl  Roofing,  Bitumen  membrane.  Styrene  Butadine,  etc. 

Pantograph  Parts  (Due  Date  Extended) 

Gasoline  and  Diesel  Fuels 
Microfilm  Service  (Warrants) 


09-21-92 

09-21-92 

09-21-92 

09-21-92 

09-23-92 

09-23-92 

09-23-92 

09-23-92 

09-23-92 

09-23-92 

09-23-92 

09-24-92 

09-24-92 

09-24-92 

09-24-92 

09-24-92 

09-24-92 

09-29-92 

09-29-92 

09-29-92 

09-30-92 

09-30-92 

09-30-92 

09-30-92 

09-30-92 

09-30-92 

09-25-92 

09-25-92 

09-25-92 


R.  Low 
R.  Low 
R.  Low 
R.  Low 
C.  Crawford 
J.  Fong 
C.  Crawford 
R.  Low 
R.  Low 
R.  Low 
R.  Thomas 
T.  Fiore 
T.  Fiore 
T.  Fiore 
C.  Crawford 
C.  Crawford 
C.  Crawford 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Wong 

B.  Tison 
J.  Fong 
J.  Wong 
J.  Wong 
J.  Wong 
T.  Fiore 

C.  Chavez 
R.Low 


CONSTRUCTION 


RE-ROOF  AND  WATERPROOF  PORTION  OF  COLUMBIA  PARK  BOYS  CLUB  Remove  existing  roofing,  flashings  etc.  repair 
subroof  and  re-roof  with  waterproof  coating  system.  Estimate:  $30.000-60.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  23,  1992  before  4:00  p.m.,  Wednesday 
Maximum  21  days 

450  Guerrero  Street,  San  Francisco 

Mayor's  Office  of  Housing  - Columbia  Park  Boys  Club 

Jim  Richards  (415)  861-8232 

450  Guerrero  Street,  San  Francisco,  CA  94110 


3143R  AIRFIELD  ACCESS  CONTROL  Must  possess  Class  C-10  California  Contractor's  license.  Pre-bid  conference  on 
September  21.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road.  (Enoineering  Bldo)  at  San  Francisco 
International  Airport.  Estimate:  $220.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  24,  1992  by  2:00  p.m. 

60  days 

San  Francisco  International  Airport 
Airport,  Facilities,  Operation  and  Maintenance 
Baijit  Boparai  (415)  737-7756 


YERBA  BUENA  GARDENS  EAST  GARDEN  Construction  of  an  18,000  square  feet  urban  park,  fountain,  terraces  and 
related  items  located  on  the  roof  structure  of  the  Moscone  Convention  Center  North  Expansion.  Estimate: 
$1,500,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  29,  1992  (Due  Date  Extended) 

6 months 

3rd  Street  between  Mission  and  Howard  Streets 
San  Francisco  Redevelopment  Agency 

William  Carney  (415)  749-2412,  770  Golden  Gate  Avenue,  San  Francisco,  CA  94102 


50Z2Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  - SOUTH  OF  MARKET  AREA,  VARIOUS  LOCATIONS  C-5  Replace  1,972  feet 
of  existing  sewers  with  12",  15"  and  18"  VCP  sewers.  Estimate:  $355.990 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


September  30,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

City  Hall,  Room  265,  San  Francisco  94102 


5339A  CANDLESTICK  PARK  IMPROVEMENTS  PHASE  7C  ELECTRICAL  EMERGENCY  SYSTEMS  Install  electrical  generators  and 
equipment.  Estimate:  $365.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
240  calendar  days 
Candlestick  Park,  San  Francisco 
Public  Works 

Ernesto  Ramilo  (415)  557-4769,  City  Hall,  Room  265,  San  Francisco  94102 
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4599A  RENOVATION  OF  FIELDHOUSE  AT  EXCELSIOR  PLAYGROUND  Renovation  of  fieldhouse  including  miscellaneous 
repairs  and  alterations,  new  stage  extension  outdoor  desk  and  handicapped  access  and  toilet  and  kitchen 
renovation.  Estimate:  $214.163 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
210  calendar  days 
San  Francisco 
Public  Works 

Bob  Nist  (415)  557-4757,  City  Hall,  Room  265,  San  Francisco  94102 


3151  LEAK  REPAIR  AT  TUNNELS  "A"  AND  "C"  Must  possess  Class  B California  Contractor's  License. 

BID  DUE:  October  1,  1992  at  2 p.m. 

DURATION:  40  days 

LOCATION:  South  Terminal  at  S.F.  Airport 

DEPARTMENT:  Facilities  Operation  & Maintenance 

CONTACT:  Bong  Wong  (415)  737-7728 


WD-2130  VENTILATION  OF  ADIT  STRUCTURES  Providing  a ventilation  system  to  three  existing  adit  structures, 
namely  Crystal  Springs  Towers  1 and  2,  and  San  Antonio  Adit.  Other  work  includes  removal  of  the  existing 
ventilation  system  and  installation  of  a safety  cable  system  at  San  Antonio  Adit. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  1,  1992 
90  calendar  days 

Crystal  Springs  Reservoir  in  San  Mateo  County  and  San  Antonio  Adit  in  Alameda  County 
Water  Department 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  4th  floor,  San  Francisco,  CA  94103 


HD-2137  HOISTING  EQUIPMENT  AT  VARIOUS  PUMP  STATIONS  The  work  consists  of  furnishing  labor,  material,  and 
equipment  to  construct  a new  5 ton  underhung  hand  push  bridge  crane  system  with  support  frame  in  Alemany  Pump 
Station;  a 2 ton  underhung  crane  monorail  system  with  support  frame  in  Summit  Pump  Station;  a new  2 ton  top 
running  bridge  crane  system  with  support  frame  in  McLaren  Pump  Station;  and  a new  2 ton  underhung  bridge  crane 
system  in  Bay  Bridge  Pump  Station.  Estimate:  $314,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  1,  1992 
180  calendar  days 

Various  locations  in  San  Francisco 
Water  Department 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  4th  floor,  San  Francisco,  CA  94103 


5128A  THE  SAN  FRANCISCO  MAIN  LIBRARY  BASE  BUILDING  CONTRACT  Construction  of  a new  main  library,  consisting  of 
one  basement  level  and  six  upper  levels,  various  roof  levels  and  associated  mechanical,  electrical  and  site 
work.  Estimate:  $87.000.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


October  7,  1992 
961  calendar  days 
San  Francisco 
Public  Works 

Andrew  Stelman  (415)  557-4766,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco  94102 
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7171E  AUTOMATIC  VEHICLE  LOCATION  SYSTEM  Furnishing,  installing,  optimizing  and  integrating  a New  Automatic 
Vehicle  Location  System  (AVLS)  for  the  Department  of  Public  Health,  Paramedic  Division.  Estimate:  $240,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
120  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5765E  WASHINGTON-HYDE  PARK  Construct  concrete  walls,  steps  and  planter  and  install  play  equipment,  metal 
gates,  drainage  system,  landscaping  and  planting.  This  is  a re-bid.  Bids  received  on  June  17,  1992  were 
rejected  because  none  of  the  bidders  met  the  MBE/WBE  goals.  Changes  to  the  plans  and  specifications  are  by 
addendum,  which  will  be  sent  to  the  June  17th  planholders  with  a new  proposal  package.  Estimate:  $503.970. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
126  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285 

265  City  Hall,  San  Francisco,  CA  94102 


3095  (Informal)  NORTH  TERMINAL  BOARDING  AREA  "F"  SMOKING  AREA  Must  possess  an  active  Class  B California 
Contractor's  license  at  the  time  of  bidding.  A Pre-bid  conference  will  be  held  on  September  24.  1992  at  10:00 
a.m.  (local  time)  in  Building  676.  McDonnell  Road  (Engineering  Building)  at  San  Francisco  International  Airport 
Estimate:  $38.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992  by  2:00  p.m. 

90  calendar  days 

San  Francisco  International  Airport,  North  Terminal,  Boarding  Area  "F" 

Airport,  Engineering 

Carl  Farsai  (415)  737-7802 

Bldg  676,  McDonnell  Road,  SFIA,  San  Francisco,  CA  94128 


HUNTERS  POINT  SCHOOL  SITE  11  The  Housing  Conservation  and  Development  Corporation  (HCDC)  is  soliciting 
proposals  from  interested  and  qualified  General  Contractors  for  the  contruction  of  39  affordable  condominium 
units  for  first  time  homebuyers.  The  selected  General  Contractor  would  be  expected  to  be  an  active  participant 
of  the  development  team  and  be  responsible  for  providing  supervision  of  all  construction  from  preliminary  site 
preparation  to  final  sign-off.  The  selected  General  Contractor  will  work  with  the  Developer  to  negotiate  a 
guaranteed  maximum  price.  Please  contact  the  HCDC  Development  Specialist  for  a copy  of  the  RFQ. 


RFP  DUE: 

LOCATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  9,  1992  BY  5:00  p.m. 
n/a 

Hunters  Point  in  San  Francisco,  Kiska  Road  and  Ingalls  Street 
Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corporation 
Development  Specialist  (415)  586-8000 
1637  Ocean  Avenue,  San  Francisco,  CA  94112 
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MR-889R2  H.  HELTON  FLYNN  FACILITY  MODIFICATION  Installation  of  a halon  fire  suppression  system  and 
modifications  to  existing  platforms,  ladders,  trash  compactor,  various  electrical  system  revisions.  Pre-bid 
conference  on  September  25.  1992  at  10:00  a.m.  at  2640  Geary  Boulevard.  Estimate:  $390.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


October  13,  1992 
90  calendar  days 
1940  Harrison  Street 
MUNI  Railway 

Contract  Administration  (415)  554-0789,  1155  Market  St.,  4th  floor,  San  Francisco,  CA  94103 


5236A  LAGUNA  HONDA  HOSPITAL  BOILER  HOUSE  - SEISMIC  UPGRADE  Seismic  upgrading,  renovation  of  electrical 
distribution  equipment,  mechanical  bracing,  disabled  access  improvements  and  associated  asbestos  abatement  and 
architectural  remodeling.  Pre-bid  conference  on  September  23.  1992  at  10:00  a.m.  in  the  Administration  Building. 
Room  B-102.  at  Laauna  Honda  Hospital.  375  Laguna  Honda  Blvd..  San  Francisco.  CA.  Estimate:  $1.248.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  14,  1992 
240  calendar  days 
San  Francisco 
Public  Works 

Roger  Wong  (415)  557-4655,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


HD-2115  SAN  ANDREAS  PIPELINE  NO.  3 REHABILITATION  Rehabilitating  portions  of  the  existing  66  inch  diameter 
San  Andreas  Pipeline  No.  3 and  the  construction  of  a valve  pit  on  the  pipeline.  The  portion  to  be  rehabilitated 
extends  from  the  San  Andreas  Water  Treatment  Plant  in  Millbrae  to  the  Baden  Pump  Station  in  South  San  Francisco. 
Pre-bid  conference  on  October  2.  1992  at  10:00  a.m.  at  2640  Geary  Blvd.  San  Francisco.  CA.  Estimate:  $7.000.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  20,  1992 
300  calendar  days 

San  Bruno  and  South  San  Francisco,  San  Mateo  County 
Water  Department 

Contract  Administration  (415)  554-0789,  1155  Market  St., 


4th  floor,  San  Francisco,  CA  94103 


2339F  SOCIAL  SERVICES  BUILDINGS  DISABLED  ACCESS  AND  IMPROVEMENTS  Upgrade  first  floor  disabled  accessibility, 
repair  windows  and  install  floor  covering.  Pre-bid  conference  on  October  6.  1992  at  2:00  p.m.  at  the  Bureau  of 
Architecture.  30  Van  Ness  Avenue.  Suite  4100.  San  Francisco.  CA.  Estimate:  $120.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  21,  1992 
175  calendar  days 

San  Francisco,  150  & 170  Otis  Street 
Public  Works 

Jorge  Alfaro  (415)  557-4659,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5222A  FIRE  STATION  8 RENOVATION  - 36  BLUXOME  STREET  Asbestos  removal  and  complete  renovation  of  the 
building.  This  is  a re-advertisement.  Bids  received  on  September  2,  1992  were  rejected  because  the  bidders  did 
not  meet  the  MBE/WBE  subcontractor  goals.  There  are  no  changes  to  the  plans  and  specifications.  Planholders  for 
the  September  2 bid  will  be  sent  replacement  proposal  packages  free  of  charge.  Pre-bid  conference  on  September 
24.  1992  at  10:00  a.m.  at  36  Bluxome  Street.  San  Francisco.  CA.  Estimate:  $1.135.000. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


October  21,  1992 
270  calendar  days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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5331A  HALL  OF  JUSTICE  911  COMMUNICATIONS  ROOM  455  AT  850  BRYANT  STREET  Remodel  communications  room,  including 
new  locker  room,  new  coffee  room,  seismic  bracing  of  ceiling,  partitions,  finishes,  minor  electrical  and  HVAC. 
Pre-bid  conference  on  September  29.  1992  at  2:00  p.m.  in  Room  455.  850  Bryant  Street.  San  Francisco.  CA. 
Estimate:  $100.000. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


October  29,  1992 
130  calendar  days 
San  Francisco 
Public  Works 

Mike  Pierron  (415)  557-4671 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


1239H  ISLAIS  CREEK  PUMP  STATION  AND  SOUTHEAST  WATER  POLLUTION  CONTROL  PLANT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  WET  HEATHER  EFFLUENT  LINE 


BID  DUE: 
DURATION: 
LOCATION : 
DEPARTMENT: 
CONTACT: 


November  4,  1992 
365  calendar  days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  431-9430 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


* * * CONSULTANTS  * * * 


025-92  FLEET  INSURANCE  The  San  Francisco  Housing  Authority  is  soliciting  proposals  from 
insurance  firms  for  an  insurance  policy  on  its  fleet.  Insurance  must  include  liability, 
comprehensive  coverage.  Estimate:  $200,000 


qualified  and  licensed 
collision  and 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  24,  1992,  Thursday  (Revised  Date) 

One  year 

San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254 

440  Turk  Street,  San  Francisco,  CA  94102 


BID  #161-92  TOBACCO  FREE  PROJECT  COMPREHENSIVE  EVALUATION  Develop  and  conduct  a comprehensive  evaluation  of 
the  Department  of  Public  Health's  Tobacco  Free  Projects  and  the  Community-based  projects  funded  by  the 
department.  Estimate:  $76.768 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  Calif. 

Public  Health 

Mele  Smith  (415)  554-9154,  1540  Market  Street,  Suite  250,  San  Francisco  94102 
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162-92  SMOKE-FREE  WORKSITE  PROJECT  Reduce  exposure  to  environmental  smoke  through  worksite  interventions 
resulting  in  the  adoption  of  smoke-free  worksite  policies.  Targeted  populations  are  blue  collar  workers, 
individuals  with  low  levels  of  education,  African  Americans,  Hi spani cs/Lati nos , Asians,  Pacific  Islanders  and 
Philipinos.  Estimate:  $85.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Alyonik  Hrushow  (415)  554-9155,  1540  Market  Street,  Suite  250,  San  Francisco  94102 


RFP  92-571  ENERGY  CONSERVATION  DESIGN  REVIEW  AND  DEMAND  MANAGEMENT  PROJECT  To  provide  professional 
engineering  services  to  review  and  make  energy  efficiency  recommendations  for  municipal  capital  improvement 
projects.  The  review  includes  analysis  of  the  proposed  heating,  ventilating  and  air  conditioning  system,  the 
lighting  system  and  building  envelope.  Consultant  will  also  develop  peak  electrical  demand  management 
recommendations  for  two  existing  water  and  sewage  facilities.  Pre-proposal  conference  on  October  6.  1992  at 
10:00  a.m.  at  2640  Geary  Bouldevard.  San  Francisco.  CA.  Estimate:  $65.000. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  23,  1992 
15  months 

Meetings  in  City  offices.  Some  Water  and  Sewage  Department  site  visits 
PUC/Bureau  of  Energy  Conservation 

Terrence  O'Sullivan  (415)  864-6915,  110  McAllister  St.,  Room  402,  San  Francisco,  CA  94102 


163-92  NETWORK  OF  TOBACCO  FREE  YOUTH  SERVING  AGENCIES  Develop  a network  of  youth-serving  agencies/groups  to 
institutionalize  tobacco  prevention  message  into  work  with  youth;  implement  "Youth  Against  Tobacco"  campaigns  in 
the  neighborhoods  and  participate  in  the  city-wide  legislative  and  media  campaign.  Estimate:  $100.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992 

Up  to  48  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Susana  Hennessey  (415)  554-9153,  1540  Market  Street,  Suite  250,  San  Francisco  94102 


4480  AIRPORT  LIABILITY  INSURANCE  Insurance  broker  required  to  place  Airport  Liability  Insurance  renewal 
effective  10-1-92  and  assist  in  claims/legal  services,  loss  prevention,  claim  data  computation  and  related 
insurance  services  as  required.  Estimate:  $257.000  Annual  Premium 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992  at  11  a.m. 
3 years 
San  Francisco 
Ai rport 

Keith  Grand  (415)  554-6170 
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PROCESS  SERVER  The  San  Francisco  Housing  Authority  is  seeking  qualified  vendors  to  provide  process  serving  of 
legal  notices;  Unlawful  Detainers  Summons  and  Complaints  and  Subpoenas  (civil),  initiated  by  the  Legal 
Department.  Estimate:  $20,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  25,  1992  by  4:00  p.m. 

2 years 

Various  locations  in  San  Francisco 
Housing  Authority,  Procurement  Services 

Vivian  Berry  (415)  554-1257,  440  Turk  Street,  San  Francisco,  CA  94102 


ART  ENRICHMENT  FOR  BRANCH  LIBRARIES  AND  FIRE  STATIONS.  The  Art  Commission  is  looking  for  artists  interested  in 
public  art  projects  for  the  Chinatown  and  Mission  Branches  of  the  Library  and  Fire  Stations  24,  37  and  44. 
Selected  artists  will  be  required  to  work  with  City  Architects,  Library  and  Fire  Department  representatives  and 
the  Art  Commission  staff  to  design,  fabricate  and  install  works  of  art  for  these  locations.  Interested  artists 
should  send  a self-addressed,  stamped  envelope  to  the  Art  Commission  to  receive  the  project  prospectus. 
Estimate:  $15,0Q0  - $22.000 


BID  DUE: 

DURATION: 

LOCATIONS: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
2 years 

100  Hoffman,  1298  Girard,  798  Wisconsin,  1135  Powell,  3359  24th  St. 
Art  Commission 

Susan  Pontious  (415)  554-9671 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  winter  1992  or 
early  spring  1993  for  decorating  Civic  Auditorium  for  the  1993  summer  POPS  Concerts  to  take  place  in  July  and 
August  1993.  This  is  an  advance  announcement  of  the  Art  Commissions  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information  contact  the  department  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
n/a 

San  Francisco,  Civic  Auditorium 
Art  Commission 

Joanne  Chow  Winship  or  Maya  Rath  (415)  554-9671 
25  Van  Ness  Avenue,  SAn  Francisco,  CA  94102 


ENVIRONMENTAL  ASSESSMENT  & MITK5ATION  Environmental  assessment  and  mitigation  on  an  as-needed  basis.  The 
department  intends  to  award  contracts  not  to  exceed  $500,000  each  with  two  (2)  year  terms  and  up  to  five  (5) 
contractors.  Estimate:  $500,000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


October  12,  1992 
Two  (2)  years 
San  Francisco 
Public  Works 

Steve  Mullinnix  (415)  695-7330 

3801  Third  Street,  Suite  600,  San  Francisco,  CA  94124 
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CONCESSION  OR  LEASE 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Subleasing  goals  included  for 
25%  MBE/WBE  participation. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Grumpier  (415)  876-2215 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco  DOCUMENTS  DEPT. 

PURCHASING  DEPARTMENT  SEP  2 8 1992 

i SAN  FRANCISCO 

Room  270,  City  Hall  public  library 

j San  Francisco,  CA  94102 

^Bj^nd  Contract  Opportunities 

Volume  IX,  No.  13 

September  25,  1992 

The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION.  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

BID  # DESCRIPTION 

DATE  DUE  BUYER 

4572 

4573 

4574 

4575 

4576 

4577 

4578 

4579 

4566 

4567 

4568 

4569 

4570 

4571 

4575 

4576 

4577 

4578 

4579 

4580 
4582 

4584 

4585 

4586 

4587 

4588 

4589 

4590 

4591 

4592 

4593 


674  ea  Bolt,  Eye,  1/2",  shoulder  legth  2";  674  ea  Nut,  Hex,  1/2"  etc.  09-29-92 
1 ea  Deheader,  drum,  self  propelled.  Wizard  Model  G,  inside  chime  cut  etc.  09-29-92 
674  ea  Thimble,  wire  rope,  3/8",  Part  no.  52082  etc.  09-29-92 
1 ea  Revolver,  Smith  and  Wesson,  Model  66,  MPG  PN:RV66-4  etc.  09-30-92 
85  ea  Motorcycle  Helmet,  Super  Seer  Model  #S1605-462  etc.  09-30-92 
10  ea  Staionary  Bike,  Exercycle  Tunturi  Pro  Trainer  09-30-92 
1 ea  Everx  Tempo  486  DX/33,  Furnish  and  Install  etc.  09-30-92 
200  ea  Pole  clamp  hub,  one  (1)  #TSH  826  09-30-92 
3 ea  Phoneline  connected  Universal  Port  Manager  Console,  Model  300212D  09-30-92 
50  ea  LSP  Disposable  BVM  Resusci tator.  Adult  1600ML,  #D4181  etc.  09-30-92 
15  cs  Bottles,  wi de-mouth,  1 oz,  VWR  Cat  #16195-022  etc.  09-30-92 
3 ea  Compaq,  Deskpro  386s/20,  20MH  Processor  Speed,  Furnish  and  Install  09-30-92 
12  ea  Cart,  Utility,  Steel  construction,  8"  pneumatic  wheels.  Peerless  09-30-92 
460  rl  Roofing,  Bitumen  membrane.  Styrene  Butadine,  etc.  09-30-92 
1 ea  Revolver,  Smith  and  Wesson,  Model  66,  MPG  PN:RV66-4  09-30-92 
85  ea  Motorcycle  Helmet,  Super  Seer,  Model  #S1605-462  etc.  09-30-92 
10  ea  Stationary  Bike,  Exercycle  Turnturi  Pro  Trainer  09-30-92 

1 ea  Everex  Tempo  486  DX/33  Personal  Computer  System,  Furnish  & Install  09-30-92 
200  ea  Pole  clamp  hub,  one  (1)  #TSH  826,  Small  ear  for  hub  etc.  09-30-92 
60,000  mx  Time  Schedule,  City  College,  Print  and  deliver  etc.  09-30-92 
9 ea  Cylinder,  Pneumatic,  New  York  Air  Brake  P/N:  763183  09-30-92 

2 ea  Voltmeter,  A.C.,  300  MV  to  300  volts,  Hewlett  Packard  #3400A  10-01-92 
36  ea  Overhead  contact  pans,  for  pantograph.  Uni  tract  #304900-3x  etc.  10-01-92 
50  ea  Plate,  Mounting,  210  release  valve.  Brake  shoe,  MAN  & ORION  10-01-92 
18  ea  Transducer,  Air  Pressure,  Robinson  Halpern  #P61-P215-31  etc.  10-01-92 
30  ea  Slot  Brake  Housing,  Casting  #1235  Cast  Steel  etc.  10-01-92 
180  ea  Battery,  Alkaline,  Dry,  6 volts,  screw  terminals  etc.  10-02-92 
240  gal  Detergent,  disinfectant,  4.5%  Quarternary  ammonia,  Easterday  SK45  10-05-92 
14  ea  Grating  Spectrometer,  R.W.  Wood  Design,  Sargent-Wel ch  S-75903-72  10-05-92 
576  cn  Cleaner,  Graffitti,  JEM  Chemical,  Adios,  United  F126X  10-05-92 
550  ea  Bonded  Brake  Lining  w/shoe.  Midwest  #A1-3722-L-688-937  etc.  10-05-92 


T.  Fiore 
T.  Fiore 
T.  Fiore 
C.  Crawford 
C.  Crawford 
J.  Fong 
J.  Fong 
R.  Low 
J.  Wong 

B.  Tison 
J.  Fong 
J.  Wong 
J.  Wong 
J.  Wong 

C.  Crawford 
C.  Crawford 
J.  Fong 

J.  Fong 
R.  Low 
J.  Louie 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Sealy 
C.  Crawford 
R.  Thomas 
J.  Sealy 
T.  Fiore 


4594  2000  ea  Brush,  Electrical,  contactor,  carbon,  split  type  w/pigtail  etc. 

4595  50  ea  Terminal  Compartment,  traffic  signal,  CAT  #TSH  0058 

4596  1 ea  Static  Exciter  for  Crystal  Spring  Pump  #2  etc. 

4597  20  ea  Remanufacture  drive  shaft  w/MAN  mounting  flanges 

4598  50  ea  Scissor,  Half,  Upper,  RH,  P/N:  Panto-E50100  or  equal 

4600  3600  Ig  Cord,  Pole,  Trolley,  #9,  Coast  Marine  # Trolley  Cord  9 

4601  25  ea  Turret  Assy.,  w/pole  pin  bearings  & cup  bearings  O.B.  #54621-3001 

4602  1 ea  Laser  Plain  Paper  facsimile  machine,  Ricoh  3000L  etc. 

4603  1 ea  Jet  Fax  w/4MB  memory  and  accelerator  cartridge  & Jet  Fax  PC  etc. 

567  Lumber,  Douglas  Fir,  various  lengths 

568  Vans,  Nine  (9)  passenger,  Chevrolet,  (Lease/Purchase) 

569  Portable  Restrooms,  Trailer  Mounted  (Lease/Purchase) 

76045  Valves,  Gate 

70918  Diesel  Fuel  for  MUNI  Railway 


10-05-92  T.  Fiore 

10-05-92  R.  Low 

10-05-92  T.  Fiore 

10-05-92  T.  Fiore 

10-05-92  T.  Fiore 

10-06-92  T.  Fiore 

10-06-92  T.  Fiore 

10-06-92  J.  Wong 

10-06-92  J.  Sealy 

10-02-92  J.  Wong 

10-02-92  C.  Chavez 

10-02-92  C.  Chavez 

10-02-92  J.  Wong 

10-09-92  C.  Chavez 


* * * CONSTRUCTION  • » * 


YERBA  BUENA  GARDENS  EAST  GARDEN  Construction  of  an  18,000  square  feet  urban  park,  fountain,  terraces  and 
related  items  located  on  the  roof  structure  of  the  Moscone  Convention  Center  North  Expansion.  Estimate: 
$1,500,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  29,  1992  (Due  Date  Extended) 

6 months 

3rd  Street  between  Mission  and  Howard  Streets 
San  Francisco  Redevelopment  Agency 

William  Carney  (415)  749-2412,  770  Golden  Gate  Avenue,  San  Francisco,  CA  94102 


5022Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  - SOUTH  OF  MARKET  AREA,  VARIOUS  LOCATIONS  C-5  Replace  1,972  feet 
of  existing  sewers  with  12",  15"  and  18"  VCP  sewers.  Estimate:  $355.990 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
60  calendar  days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

City  Hall,  Room  265,  San  Francisco  94102 


5339A  CANDLESTICK  PARK  IMPROVEMENTS  PHASE  7C  ELECTRICAL  EMERGENCY  SYSTEMS  Install  electrical  generators  and 
equipment.  Estimate:  $365.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


September  30,  1992 
240  calendar  days 
Candlestick  Park,  San  Francisco 
Public  Works 

Ernesto  Ramilo  (415)  557-4769,  City  Hall,  Room  265,  San  Francisco  94102 
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4599A  RENOVATION  OF  FIELDHOUSE  AT  EXCELSIOR  PLAYGROUND  Renovation  of  fieldhouse  including  miscellaneous 
repairs  and  alterations,  new  stage  extension  outdoor  desk  and  handicapped  access  and  toilet  and  kitchen 
renovation.  Estimate:  $214.163 


1 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
210  calendar  days 
San  Francisco 
Public  Works 

Bob  Nist  (415)  557-4757,  City  Hall,  Room  265,  San  Francisco  94102 


3151  LEAK  REPAIR  AT  TUNNELS  "A”  AND  "C"  Must  possess  Class  B California  Contractor's  License. 

BID  DUE:  October  1,  1992  at  2 p.m. 

DURATION:  40  days 

LOCATION:  South  Terminal  at  S.F.  Airport 

DEPARTMENT:  Facilities  Operation  & Maintenance 

CONTACT:  Bong  Wong  (415)  737-7728 


HD-2130  VENTILATION  OF  ADIT  STRUCTURES  Providing  a ventilation  system  to  three  existing  adit  structures, 
namely  Crystal  Springs  Towers  1 and  2,  and  San  Antonio  Adit.  Other  work  includes  removal  of  the  existing 
ventilation  system  and  installation  of  a safety  cable  system  at  San  Antonio  Adit. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  1,  1992 
90  calendar  days 

Crystal  Springs  Reservoir  in  San  Mateo  County  and  San  Antonio  Adit  in  Alameda  County 
Water  Department 

Contract  Administration  (415)  554-0789 

1155  Market  Street,  4th  floor,  San  Francisco,  CA  94103 


HD-2137  HOISTING  EQUIPMENT  AT  VARIOUS  PUMP  STATIONS  The  work  consists  of  furnishing  labor,  material,  and 
equipment  to  construct  a new  5 ton  underhung  hand  push  bridge  crane  system  with  support  frame  in  Alemany  Pump 
Station;  a 2 ton  underhung  crane  monorail  system  with  support  frame  in  Summit  Pump  Station;  a new  2 ton  top 
running  bridge  crane  system  with  support  frame  in  McLaren  Pump  Station;  and  a new  2 ton  underhung  bridge  crane 
system  in  Bay  Bridge  Pump  Station.  Estimate:  $314,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  1,  1992 
180  calendar  days 

Various  locations  in  San  Francisco 
Water  Department 

Contract  Administration  (415)  554-0789,  1155  Market  St.,  4th  floor,  San  Francisco,  CA  94103 


5128A  THE  SAN  FRANCISCO  MAIN  LIBRARY  BASE  BUILDING  CONTRACT  Construction  of  a new  main  library,  consisting  of 
one  basement  level  and  six  upper  levels,  various  roof  levels  and  associated  mechanical,  electrical  and  site 
work.  Estimate:  $87.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
961  calendar  days 
San  Francisco 
Public  Works 

Andrew  Stelman  (415)  557-4766,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco  94102 
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7171E  AirrOMATIC  VEHICLE  LOCATION  SYSTEM  Furnishing,  installing,  optimizing  and  integrating  a New  Automatic 
Vehicle  Location  System  (AVLS)  for  the  Department  of  Public  Health,  Paramedic  Division.  Estimate:  $240,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
120  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5765E  HASHINGTON-HYDE  PARK  Construct  concrete  walls,  steps  and  planter  and  install  play  equipment,  metal 
gates,  drainage  system,  landscaping  and  planting.  This  is  a re-bid.  Bids  received  on  June  17,  1992  were 
rejected  because  none  of  the  bidders  met  the  MBE/WBE  goals.  Changes  to  the  plans  and  specifications  are  by 
addendum,  which  will  be  sent  to  the  June  17th  planholders  with  a new  proposal  package.  Estimate:  $503.970. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
126  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285,  265  City  Hall,  San  Francisco,  CA  94102 


3095  (Informal)  NORTH  TERMINAL  BOARDING  AREA  "F"  SMOKING  AREA  Must  possess  an  active  Class  B California 
Contractor's  license  at  the  time  of  bidding.  Estimate:  $38.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992  by  2:00  p.m. 

90  calendar  days 

San  Francisco  International  Airport,  North  Terminal,  Boarding  Area  "F" 

Airport,  Engineering 

Carl  Farsai  (415)  737-7802,  Bldg  676,  McDonnell  Road,  SFIA,  San  Francisco,  CA  94128 


INGLESIDE  COMMUNITY  CENTER  Upgrading  of  electrical,  fire  alarm  and  handicap  accessibility  at  the  Ingleside 
Community  Center  locate  at  1345  Ocean  Ave.,  San  Francisco.  Pre-bid  conference  on  October  1.  1992  at  9:00  a.m.  at 
1345  Ocean  Avenue.  Estimate:  $67.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  8,  1992 
n/a 

1345  Ocean  Avenue,  San  Francisco 
Mayor's  Office  of  Housing 
F.  J.  Centurion,  N.O.M.A.  (415)  479-4552 
2750  Polk  Street,  San  Francisco,  CA  94109 


HUNTERS  POINT  SCHOOL  SITE  11  The  Housing  Conservation  and  Development  Corporation  (HCDC)  is  soliciting 
proposals  from  interested  and  qualified  General  Contractors  for  the  contruction  of  39  affordable  condominium 
units  for  first  time  homebuyers.  The  selected  General  Contractor  would  be  expected  to  be  an  active  participant 
of  the  development  team  and  be  responsible  for  providing  supervision  of  all  construction  from  preliminary  site 
preparation  to  final  sign-off.  The  selected  General  Contractor  will  work  with  the  Developer  to  negotiate  a 
guaranteed  maximum  price.  Please  contact  the  HCDC  Development  Specialist  for  a copy  of  the  RFQ. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  9,  1992  BY  5:00  p.m. 
n/a 

Hunters  Point  in  San  Francisco,  Kiska  Road  and  Ingalls  Street 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corporation 

Development  Specialist  (415)  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 
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MR-889R2  H.  HELTON  FLYNN  FACILITY  MODIFICATION  Installation  of  a halon  fire  suppression  system  and 
modifications  to  existing  platforms,  ladders,  trash  compactor,  various  electrical  system  revisions. 
Estimate:  $390.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  13,  1992 
90  calendar  days 
1940  Harrison  Street 
MUNI  Railway 

Contract  Administration  (415)  554-0789,  1155  Market  St.,  4th  floor,  San  Francisco,  CA  94103 


5236A  LAGUNA  HONDA  HOSPITAL  BOILER  HOUSE  - SEISMIC  UPGRADE  Seismic  upgrading,  renovation  of  electrical 
distribution  equipment,  mechanical  bracing,  disabled  access  improvements  and  associated  asbestos  abatement  and 
architectural  remodeling.  Estimate:  $1.248.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  14,  1992 
240  calendar  days 
San  Francisco 
Public  Works 

Roger  Wong  (415)  557-4655,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


3174  (Informal)  EMERGENCY  ROOF  REPAIRS  1992-1993  Contractor  must  possess  an  active  Class  C-39  California 
Contractors  license.  Pre-bid  conference  on  October  8.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road 
(Engineering  Building)  at  San  Francisco  International  Airport.  Estimate:  $50.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


October  15,  1992  at  2:00  p.m. 

360  days 

San  Francisco  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Jaime  Arguelles  or  Bill  Canales  (415)  737-7740 


ED  KNOTT  RESIDENCE  Termite  repairs,  installation  on  (N)  doors  & windows,  re-finishing  of  oak  strip  flooring 
and  kitchen  cabintes,  installation  of  a stair  climbing  chair  lift,  general  code  compliance  repairs.  Wal k-through 
of  the  site  on  October  2.  1992  from  1:00  to  3:00  p.m.  at  1574  Palou  Avenue.  San  Francisco.  All  bidders  must 
attend  the  walk-through.  Estimate:  $30.000.  Bid  packages  must  be  obtained  from  the  HCDC  office. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  16,  1992  at  3:00  p.m. 

60  days 

1574  Palou  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  - Housing  Conservation  and  Development  Corporation 
Hilyard  Wiggins  554-8904  or  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 


HD-2115  SAN  ANDREAS  PIPELINE  NO.  3 REHABILITATION  Rehabilitating  portions  of  the  existing  66  inch  diameter 
San  Andreas  Pipeline  No.  3 and  the  construction  of  a valve  pit  on  the  pipeline.  The  portion  to  be  rehabilitated 
extends  from  the  San  Andreas  Water  Treatment  Plant  in  Millbrae  to  the  Baden  Pump  Station  in  South  San  Francisco. 
Pre-bid  conference  on  October  2,  1992  at  10:00  a.m.  at  2640  Gearv  Blvd.  San  Francisco.  CA.  Estimate:  $7.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  20,  1992 
300  calendar  days 

San  Bruno  and  South  San  Francisco,  San  Mateo  County 
Water  Department 

Contract  Administration  (415)  554-0789,  1155  Market  St., 


4th  floor,  San  Francisco,  CA  94103 
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2339F  SOCIAL  SERVICES  BUILDINGS  DISABLED  ACCESS  AND  IMPROVEMENTS  Upgrade  first  floor  disabled  accessibility, 
repair  windows  and  install  floor  covering.  Pre-bid  conference  on  October  6.  1992  at  2:00  p.m.  at  the  Bureau  of 
Architecture.  30  Van  Ness  Avenue.  Suite  4100,  San  Francisco.  CA.  Estimate:  $120.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  21,  1992 
175  calendar  days 

San  Francisco,  150  & 170  Otis  Street 
Public  Works 

Jorge  Alfaro  (415)  557-4659,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5222A  FIRE  STATION  8 RENOVATION  - 36  BLUXOME  STREET  Asbestos  removal  and  complete  renovation  of  the 
building.  This  is  a re-advertisement.  Bids  received  on  September  2,  1992  were  rejected  because  the  bidders  did 
not  meet  the  MBE/WBE  subcontractor  goals.  There  are  no  changes  to  the  plans  and  specifications.  Planholders  foi 
the  September  2 bid  will  be  sent  replacement  proposal  packages  free  of  charge.  Estimate:  $1.135.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  21,  1992 
270  calendar  days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


3069A  GARAGE  WATERPROOFING  REPAIR  Garage  waterproofing  repair  of  the  expansion  joint.  Contractor  must 
possess  an  active  Class  B California  Contractor's  license.  A Pre-bid  conference  will  be  held  on  October  8.  1992 
at  10:00  a.m.  in  Building  676.  McDonnell  Road  (Enoineerino  Building)  at  the  Airport.  Attendance  at  the  ore-bid 
conference  is  mandatory.  Estimate:  $300.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  22,  1992 
60  days 

San  Francisco  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Bong  Wong  (415)  737-7728 


5331A  HALL  OF  JUSTICE  911  CO^f1UNICATIONS  ROOM  455  AT  850  BRYANT  STREET  Remodel  communications  room,  including 
new  locker  room,  new  coffee  room,  seismic  bracing  of  ceiling,  partitions,  finishes,  minor  electrical  and  HVAC. 
Pre-bid  conference  on  September  29.  1992  at  2:00  p.m.  in  Room  455.  850  Brvant  Street.  San  Francisco.  CA. 
Estimate:  $100.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  29,  1992 
130  calendar  days 
San  Francisco 
Pubi i c Works 

Mike  Pierron  (415)  557-4671,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


1239W  ISLAIS  CREEK  PUMP  STATION  AND  SOUTHEAST  HATER  POLLUTION  CONTROL  PLANT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  HET  HEATHER  EFFLUENT  LINE 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
365  calendar  days 
San  Francisco 
Pubi i c Works 

Ramsis  Attia  (415)  431-9430 

City  Hall,  Room  265,  San  Francisco,  CA  94102 
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52Z3A  FIRE  STATION  2 NEW  FACILITY  Asbestos  abatement,  demolition  of  existing  facility  and  construction  of  a 
new  facility  which  will  consist  of  two  floors  with  a mezzanine  over  a full  basement.  Type  II  building.  One  hour 
fully  fire  sprinkled  steel  frame  structure  with  stucco  exterior  and  metal  stud  interior  wall  systems.  Estimate: 
$2,500,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
365  calendar  days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


SAN  FRANCISCO  WOMEN'S  BUILDING  REHABILITAION  PROJECT  Repair  and  preparation  of  decorative  brackets;  replace 
metal  roofing  at  marquee;  window  repair  and  preparation;  scaffold;  painting.  Pre-bid  conference  on  October  29 
1992  at  9:30  a.m.  at  3543  18th  Street.  San  Francisco.  CA  94110.  Attendance  is  mandatory.  Estimate:  $60.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  5,  1992 
90  days 

3543  18th  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 

Shoshona  Rosenberg  (415)  431-1180,  3543  18th  Street,  San  Francisco,  CA  94110 


* * * CONSULTANTS  * * * 


PUBLIC  OUTREACH  SERVICES  The  San  Francisco  Solid  Waste  Management  Program  is  seeking  a contractor  to  provide 
promotion,  advertising  services,  creative  design,  media  and  community  relations  services.  A pre-oroposal 
conference  will  be  held  on  September  30.  1992  from  10:00  a.m.  to  12:00  noon  at  1145  Market  Street.  #401.  San 
Eranc.i.Si;.Q..  CA... 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  16,  1992  by  5:00  p.m. 

One  (1)  year 
San  Francisco 

San  Francisco  Solid  Waste  Management  Program 
Maria  Hon  (415)  554-3409 

1145  Market  Street,  #401,  San  Francisco,  CA  94103 


RFP  92-571  ENERGY  CONSERVATION  DESIGN  REVIEW  AND  DEMAND  MANAGEMENT  PROJECT  To  provide  professional 
engineering  services  to  review  and  make  energy  efficiency  recommendations  for  municipal  capital  improvement 
projects.  The  review  includes  analysis  of  the  proposed  heating,  ventilation  and  air  conditioning  system,  the 
lighting  system  and  building  envelope.  Consultant  will  also  develop  peak  electrical  demand  management 
recommendations  for  two  existing  water  and  sewage  facilities.  Pre-proposal  conference  on  October  6.  1992  at 
10:00  a.m.  at  2640  Geary  Bouldevard.  San  Francisco.  CA.  Estimate:  $65.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  23,  1992 
15  months 

Meetings  in  City  offices.  Some  Water  and  Sewage  Department  site  visits 
PUC/Bureau  of  Energy  Conservation 

Terrence  O'Sullivan  (415)  864-6915,  110  McAllister  St.,  Room  402,  San  Francisco,  CA  94102 
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ART  ENRICHMENT  FOR  BRANCH  LIBRARIES  AND  FIRE  STATIONS.  The  Art  Commission  is  looking  for  artists  interested  in 
public  art  projects  for  the  Chinatown  and  Mission  Branches  of  the  Library  and  Fire  Stations  24,  37  and  44. 
Selected  artists  will  be  required  to  work  with  City  Architects,  Library  and  Fire  Department  representatives  and 
the  Art  Commission  staff  to  design,  fabricate  and  install  works  of  art  for  these  locations.  Interested  artists 
should  send  a self-addressed,  stamped  envelope  to  the  Art  Commission  to  receive  the  project  prospectus. 
Estimate:  $16.000  - $22.000 


BID  DUE: 

DURATION: 

LOCATIONS: 

DEPARTMENT: 

CONTACT: 


September  30,  1992 
2 years 

100  Hoffman,  1298  Girard,  798  Wisconsin,  1135  Powell,  3359  24th  St. 
Art  Commission 

Susan  Pontious  (415)  554-9671 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  winter  1992  or 
early  spring  1993  for  decorating  Civic  Auditorium  for  the  1993  summer  POPS  Concerts  to  take  place  in  July  and 
August  1993.  This  is  an  advance  announcement  of  the  Art  Commissions  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information  contact  the  department  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
n/a 

San  Francisco,  Civic  Auditorium 
Art  Commission 

Joanne  Chow  Winship  or  Maya  Rath  (415)  554-9671,  25  Van  Ness  Ave.,  San  Francisco,  CA  94102 


ENVIRONMENTAL  ASSESSMENT  & MITIGATION  Environmental  assessment  and  mitigation  on  an  as-needed  basis.  The 
department  intends  to  award  contracts  not  to  exceed  $500,000  each  with  two  (2)  year  terms  and  up  to  five  (5) 
contractors.  Estimate:  $500,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  12,  1992 
Two  (2)  years 
San  Francisco 
Public  Works 

Steve  Mullinnix  (415)  695-7330 

3801  Third  Street,  Suite  600,  San  Francisco,  CA  94124 


24th  STREET  ENTRYHAY  PROJECT  Completion  of  architectural  drawings  and  schematics  (elevations, 
coordinating  design  with  community  organizations;  oral  and  visual  presentations  to  city  boards 
completion  of  required  documents  and  permits;  construction  management  following  completion  of 
Estimate:  $9,999 


height  etc. ) ; 
and  commissions; 
design. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  16,  1992 
45-60  days 

Mission  District,  San  Francisco 

Mayor's  Office  of  Community  Development  - Mission  Economic  Development  Association  (MEDA) 
Ricardo  Noguera  (415)  282-3334 

2601  Mission  Street,  9th  floor,  San  Francisco,  CA  94110 
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CONCESSION  OR  LEASE 


BOARDING  AREA  "E”  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Subleasing  goals  included  for 
25%  MBE/WBE  participation. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Grumpier  (415)  876-2215 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 


OCT  05  1992 

SAN  FRANCISCO 
PUBLIC  LIBRARY 
DOCUMENTS  DEPT, 


Room  270,  City  Hall 
San  Francisco,  CA  94102 


OCT  0 5 1992 

SAN  FRANCISCO 


PUBLIC  ].IBRARY 

Bid  and  Contract  Opportunities 


Volume  IX,  No.  14 


October  1,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION.  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  it  DESCRIPTION 


DATE  DUE  BUYER 


4590  240  gal  Detergent,  disinfectant,  4.5%  Quarternary  ammonia,  Easterday  SK45 

4591  14  ea  Grating  Spectrometer,  R.W.  Wood  Design,  Sargent-Wel ch  S-75903-72 

4592  576  cn  Cleaner,  Graffitti,  JEM  Chemical,  Adios,  United  F126X 

4593  550  ea  Bonded  Brake  Lining  w/shoe,  Midwest  ^Al-3722-L-688-937  etc. 

4594  2000  ea  Brush,  Electrical,  contactor,  carbon,  split  type  w/pigtail  etc. 

4595  50  ea  Terminal  Compartment,  traffic  signal,  CAT  #TSH  0058 

4596  1 ea  Static  Exciter  for  Crystal  Spring  Pump  #2  etc. 

4597  20  ea  Remanufacture  drive  shaft  w/MAN  mounting  flanges 

4598  50  ea  Scissor,  Half,  Upper,  RH,  P/N:  Panto-E50100  or  equal 

4600  3600  Ig  Cord,  Pole,  Trolley,  #9,  Coast  Marine  # Trolley  Cord  9 

4601  25  ea  Turret  Assy.,  w/pole  pin  bearings  & cup  bearings  O.B.  #54621-3001 

4602  1 ea  Laser  Plain  Paper  facsimile  machine,  Ricoh  3000L  etc. 

4603  1 ea  Jet  Fax  w/4MB  memory  and  accelerator  cartridge  & Jet  Fax  PC  etc. 

4604  12  gr  Chalk,  white,  hygieia  dustless;  720  bx  Crayon,  pressed,  jumbo  etc. 

4605  72  ea  Padlock,  Master  #5;  144  ea  Padlock,  Master  #3  etc. 

4607  25,000  ea  Tad  Identification,  Dog  tags,  steel  w/"0"  rings  etc. 

4608  550  ea  Insert,  seat  back,  figerglass,  American  Seating  Co. 

4609  180  cn  Lubricant,  Wheelchair,  Aerosol,  hydrotex  etc. 

4610  4 ea  Projectile  Launcher,  Semi-automatic,  "Sage  Slugger  37" 

4611  2 ea  Gear  Assembly,  Planetary,  MAN  Part  #81-33148-6012 

4613  1 ea  Power  Sweeper,  "AAR"  Power  Boss  Armadillo  Model  SW/9XT  etc. 

4614  1 ea  Air  Plasma  Cutting  System,  Hypertherm  "MAX  40"  etc. 

4617  1 ea  Furnish,  deliver  and  install:  Kitchen  hood,  stainless  steel  etc. 

4619  10,000  pairs  Electrolier  strap-on  sign  bracket  two  piece,  galvanized 

4620  10,000  ea  Push  on  pipe  cap,  2 1/2"  diameter,  ADC  250,  die  cast  #F7300A 

4621  1 ea  Dryer,  laundry,  commercial,  gas  fired,  150  lb  capacity  etc. 

4624  10  ea  Linen  carriers,  fiberglass,  pastel  blue,  McCline  Industries  etc. 

4625  25  ea  Ammunition,  for  Arwen  impact  weapons,  full  load,  "Arwen-KOl"  Sage 

4623  90  gal  Chemical,  liquid,  for  steam  boiler  treatment,  30  gal  drum  etc. 

4622  1 ea  Laser  Printer,  Hewlett  Packard,  Laser  Jet  HID,  Model  #33459A  etc. 
570  Roll  Paper  Delivery  System  - Lease/Purchase 

70918  Diesel  Fuel  for  MUNI  Railway 

86130  Security  Guard  Service  for  the  Department  of  Parking  and  Traffic 
83644  Janitorial  Services  and  Landscape  Maintenance  for  Offices  Parking  Lots 


10-05-92 

10-05-92 

10-05-92 

10-05-92 

10-05-92 

10-05-92 

10-05-92 

10-05-92 

10-05-92 

10-06-92 

10-06-92 

10-06-92 

10-06-92 

10-07-92 

10-07-92 

10-08-92 

10-08-92 

10-08-92 

10-08-92 

10-08-92 

10-08-92 

10-08-92 

10-09-92 

10-13-92 

10-13-92 

10-13-92 

10-14-92 

10-14-92 

10-13-92 

10-15-92 

10-09-92 

10-09-92 

10-09-92 

10-09-92 


R.  Thomas 
J.  Sealy 
T.  Fiore 
T.  Fiore 
R.  Low 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
T.  Fiore 
J.  Wong 
J.  Sealy 
C.  Crawford 
C.  Crawford 
J.  Louie 
T.  Fiore 
J.  Sealy 
C.  Crawford 
T.  Fiore 
C.  Chavez 
T.  Fiore 
C.  Crawford 
J.  Wong 
J.  Wong 

B.  Tison 

R.  Williams 

C.  Crawford 
C.  Crawford 
J.  Wong 

R . Low 
C.  Chavez 
C.  Crawford 
C.  Crawford 


CONSTRUCTION 


/ 


5128A  THE  SAN  FRANCISCO  MAIN  LIBRARY  BASE  BUILDING  CONTRACT  Construction  of  a new  main  library,  consisting  of 
one  basement  level  and  six  upper  levels,  various  roof  levels  and  associated  mechanical,  electrical  and  site 
work.  Estimate:  $87.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
961  calendar  days 
San  Francisco 
Public  Works 

Andrew  Stelman  (415)  557-4766,  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco  94102 


5765E  HASHINGTON-HYDE  PARK  Construct  concrete  walls,  steps  and  planter  and  install  play  equipment,  metal 
gates,  drainage  system,  landscaping  and  planting.  This  is  a re-bid.  Bids  received  on  June  17,  1992  were 
rejected  because  none  of  the  bidders  met  the  MBE/WBE  goals.  Changes  to  the  plans  and  specifications  are  by 
addendum,  which  will  be  sent  to  the  June  17th  planholders  with  a new  proposal  package.  Estimate:  $503.970. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992 
126  calendar  days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285,  265  City  Hall,  San  Francisco,  CA  94102 


3095  (Informal)  NORTH  TERMINAL  BOARDING  AREA  "F"  SMOKING  AREA  Must  possess  an  active  Class  B California 
Contractor's  license  at  the  time  of  bidding.  Estimate:  $38.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  7,  1992  by  2:00  p.m. 

90  calendar  days 

San  Francisco  International  Airport,  North  Terminal,  Boarding  Area  "F" 

Airport,  Engineering 

Carl  Farsai  (415)  737-7802,  Bldg  676,  McDonnell  Road,  SFIA,  San  Francisco,  CA  94128 


INGLESIDE  COMMUNITY  CENTER  Upgrading  of  electrical,  fire  alarm  and  handicap  accessibility  at  the  Ingleside 
Community  Center  locate  at  1345  Ocean  Ave.,  San  Francisco.  Estimate:  $67.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  8,  1992 
n/a 

1345  Ocean  Avenue,  San  Francisco 
Mayor's  Office  of  Housing 
F.  J.  Centurion,  N.O.M.A.  (415)  479-4552 
2750  Polk  Street,  San  Francisco,  CA  94109 
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HUNTERS  POINT  SCHOOL  SITE  11  The  Housing  Conservation  and  Development  Corporation  (HCDC)  is  soliciting 
proposals  from  interested  and  qualified  General  Contractors  for  the  contruction  of  39  affordable  condominium 
units  for  first  time  homebuyers.  The  selected  General  Contractor  would  be'  expected  to  be  an  active  participant 
of  the  development  team  and  be  responsible  for  providing  supervision  of  all  construction  from  preliminary  site 
preparation  to  final  sign-off.  The  selected  General  Contractor  will  work  with  the  Developer  to  negotiate  a 
guaranteed  maximum  price.  Please  contact  the  HCDC  Development  Specialist  for  a copy  of  the  RFQ. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  9,  1992  BY  5:00  p.m. 
n/a 

Hunters  Point  in  San  Francisco,  Kiska  Road  and  Ingalls  Street 

Mayor's  Office  of  Housing  - Housing  Conservation  & Development  Corporation 

Development  Specialist  (415)  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 


MR-889R2  H.  HELTON  FLYNN  FACILITY  MODIFICATION  Installation  of  a halon  fire  suppression  system  and 
modifications  to  existing  platforms,  ladders,  trash  compactor,  various  electrical  system  revisions. 
Estimate:  $390.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  13,  1992 
90  calendar  days 
1940  Harrison  Street 
MUNI  Railway 

Contract  Administration  (415)  554-0789,  1155  Market  St.,  4th  floor,  San  Francisco,  CA  94103 


5236A  UGUNA  HONDA  HOSPITAL  BOILER  HOUSE  - SEISMIC  UPGRADE  Seismic  upgrading,  renovation  of  electrical 
distribution  equipment,  mechanical  bracing,  disabled  access  improvements  and  associated  asbestos  abatement  and 
architectural  remodeling.  Estimate:  $1.248.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  14,  1992 
240  calendar  days 
San  Francisco 
Public  Works 

Roger  Wong  (415)  557-4655,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


3174  (Informal)  EMERGENCY  ROOF  REPAIRS  1992-1993  Contractor  must  possess  an  active  Class  C-39  California 
Contractors  license.  Pre-bid  conference  on  October  8.  1992  at  10:00  a.m.  in  Building  676.  McDonnell  Road 
(Engineering  Building)  at  San  Francisco  International  Airport.  Estimate:  $50.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  15,  1992  at  2:00  p.m. 

360  days 

San  Francisco  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Jaime  Arguelles  or  Bill  Canales  (415)  737-7740 


ED  KNOTT  RESIDENCE  Termite  repairs,  installation  on  (N)  doors  & windows,  re-finishing  of  oak  strip  flooring 
and  kitchen  cabintes,  installation  of  a stair  climbing  chair  lift,  general  code  compliance  repairs.  Estimate: 
$30,000.  Bid  packages  must  be  obtained  from  the  HCDC  office. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  16,  1992  at  3:00  p.m. 

60  days 

1574  Palou  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  - Housing  Conservation  and  Development  Corporation 

Hi  1 yard  Wiggins  554-8904  or  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 
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HD-2115  SAN  ANDREAS  PIPELINE  NO.  3 REHABILITATION  Rehabilitating  portions  of  the  existing  66  inch  diameter 
San  Andreas  Pipeline  No.  3 and  the  construction  of  a valve  pit  on  the  pipeline.  The  portion  to  be  rehabilitated 
extends  from  the  San  Andreas  Water  Treatment  Plant  in  Mi  11  brae  to  the  Baden  Pump  Station  in  South  San  Francisco. 
Estimate:  $7.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  20,  1992 
300  calendar  days 
San  Bruno  and  South  San 
Water  Department 
Contract  Administration 


Francisco,  San  Mateo  County 
(415)  554-0789,  1155  Market  St.,  4th  floor. 


San  Francisco,  CA 


9410: 


WD-2132  SFWD  - MILLBRAE  HEADQUARTERS  - PHASE  IIA  NORTH  SHOP  The  work  to  be  performed  under  this  contract  is 
located  at  the  suburban  headquarters  of  the  San  Francisco  Water  Department,  located  at  1000  El  Camino  Real, 
Millbrae,  CA.  The  work  consists  of  construction  of  site  utilities,  site  preparation,  hazardous  soil  removal 
and/or  remediation,  new  maintenance  shop,  generator  building,  fueling  station  with  underground  tanks,  remove 
underground  tanks,  relocate  existing  above-ground  propane  tank.  Pre-bid  conference  on  October  1.  1992  at  10:00 
a.m.  at  2640  Geary  Boulevard.  San  Francisco.  Estimate:  $3.700.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  20,  1992 
270  calendar  days 
Millbrae,  CA 

PUC  - Utilities  Engineering  Bureau 
3.  Botro  (415)  554-1828 

1145  Market  Street,  San  Francisco,  CA  94103 


I 

2339F  SOCIAL  SERVICES  BUILDINGS  DISABLED  ACCESS  AND  IMPROVEMENTS  Upgrade  first  floor  disabled  accessibility,  | 
repair  windows  and  install  floor  covering.  Pre-bid  conference  on  October  6.  1992  at  2:00  p.m.  at  the  Bureau  of  ; 
Architecture.  30  Van  Ness  Avenue.  Suite  4100.  San  Francisco.  CA.  Estimate:  $120.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


October  21,  1992 
175  calendar  days 

San  Francisco,  150  & 170  Otis  Street 
Public  Works 

Jorge  Alfaro  (415)  557-4659,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5222A  FIRE  STATION  8 RENOVATION  - 36  BLUXOME  STREET  Asbestos  removal  and  complete  renovation  of  the 
building.  This  is  a re-advertisement.  Bids  received  on  September  2,  1992  were  rejected  because  the  bidders  did 
not  meet  the  MBE/WBE  subcontractor  goals.  There  are  no  changes  to  the  plans  and  specifications.  Planholders  for 
the  September. 2 bid  will  be  sent  replacement  proposal  packages  free  of  charge.  Estimate:  $1.135.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  21,  1992 
270  calendar  days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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7171E  AUTOMATIC  VEHICLE  LOCATION  SYSTEM  Furnishing,  installing,  optimizing  and  integrating  a New  Automatic 
Vehicle  Location  System  (AVLS)  for  the  Department  of  Public  Health,  Paramedic  Division.  Estimate:  $240,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  21,  1992  (Bid  due  date  extended) 

120  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5331A  HALL  OF  JUSTICE  911  COMMUNICATIONS  ROOM  455  AT  850  BRYANT  STREET  Remodel  communications  room,  including 
new  locker  room,  new  coffee  room,  seismic  bracing  of  ceiling,  partitions,  finishes,  minor  electrical  and  HVAC. 
Estimate:  $100.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  21,  1992  (New  bid  due  date) 

130  calendar  days 
San  Francisco 
Public  Works 

Mike  Pierron  (415)  557-4671,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


3069A  GARAGE  WATERPROOFING  REPAIR  Garage  waterproofing  repair  of  the  expansion  joint.  Contractor  must 
possess  an  active  Class  B California  Contractor's  license.  A Pre-bid  conference  will  be  held  on  October  8.  1992 
at  10:00  a.m.  in  Building  676.  McDonnell  Road  (Engineering  Building)  at  the  Airport.  Attendance  at  the  pre-bid 
conference  is  mandatory.  Estimate:  $300.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


October  22,  1992,  2:00  p.m. 

60  days 

San  Francisco  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Bong  Wong  (415)  737-7728 


HD-2129R  12-INCH  DUCTILE  IRON  MAIN  INSTALLATION  The  work  to  be  performed  under  this  contract  includes  the 
installation  of  approximately  2,230  linear  feet  of  12-inch  ductile  iron  main  and  approximately  80  linear  feet  of 
8-inch  water  main  and  service  pipe  in  Clarendon  Avenue,  Johnstone  Drive  and  Medical  Center  Road.  Pre-bid 
conference  on  October  9.  1992  at  10:00  a.m.  at  2640  Gerav  Boulevard.  San  Francisco.  Estimate:  $156.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  27,  1992 
30  working  days 
San  Francisco 

PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828,  1145  Market  Street,  San  Francisco,  CA  94103 


WD-2108  8-INCH  DUCTILE  IRON  MAIN  INSTALLATION  The  work  to  be  performed  under  this  contract  includes  the 
installation  of  4,062  linear  feet  of  4,  6 and  8-incb  ductile  iron  main  and  approximately  40  linear  feet  of  1-inch 
and  2-inch  service  pipe  in  Presidio  Avenue  between  California  and  Post  Streets,  and  in  Post  Street  between 
Presidio  Ave  and  Scott  Street.  Pre-bid  conference  on  October  15.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San 
Francisco.  Estimate:  $313.475. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


October  27,  1992 
120  calendar  days 
San  Francisco 

PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828,  1145  Market  Street,  San  Francisco,  CA 
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WD-2131  INSTALL  PERMANENT  WORK  PLATFORMS/SUPPLY  DIVISION  This  work  consists  of  furnishing  and  installing 
permanent  work  platforms  at  various  locations  in  San  Mateo,  Santa  Clara  and  Alameda  counties,  and  providing  all 
necessary  labor,  material,  equipment  and  incidentals.  The  work  platforms  are  to  be  installed  at  existing  valve 
boxes.  Pre-bid  conference  on  October  8.  1992  at  10:00  a.m.  at  2640  Geary  Blvd.  San  Francisco.  CA.  Estimate: 
S97.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  27,  1992 
150  calendar  days 

San  Mateo,  Santa  Clara  and  Alameda  counties 
PUC  - Utilities  Engineering  Bureau 
J.  Botro  (415)  554-1828 

1145  Market  Street,  San  Francisco,  CA  94103 


1239H  ISLAIS  CREEK  PUMP  STATION  AND  SOUTHEAST  WATER  POLLUTION  CONTROL  PLANT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  WET  WEATHER  EFFLUENT  LINE 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
365  calendar  days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  431-9430,  City  Hall,  Room  265,  San  Francisco,  CA  94102 


5223A  FIRE  STATION  2 NEW  FACILITY  Asbestos  abatement,  demolition  of  existing  facility  and  construction  of  a 
new  facility  which  will  consist  of  two  floors  with  a mezzanine  over  a full  basement.  Type  II  building.  One  hour 
fully  fire  sprinkled  steel  frame  structure  with  stucco  exterior  and  metal  stud  interior  wall  systems.  Estimate: I 
$2,500,000.  I 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
365  calendar  days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


1023D  REPAIR  SIDEWALKS  AND  RELATED  AREAS  - VARIOUS  LOCATIONS  Construct,  repair  and  replace  concrete 
sidewalks,  driveways,  curbs,  handicapped  ramps,  brick  tree  basins,  s/s  vent  covers  and  frames  and  chain  link 
fencing.  Estimate:  $125,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
12  calendar  months 
Various  locations  in  San  Francisco 
Public  Works 

Cynthia  Chono  (415)  554-5810,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


SAN  FRANCISCO  WOMEN'S  BUILDING  REHABILITAION  PROJECT  Repair  and  preparation  of  decorative  brackets;  replace 
metal  roofing  at  marquee;  window  repair  and  preparation;  scaffold;  painting.  Pre-bid  conference  on  October  29, 
1992  at  9:30  a.m.  at  3543  18th  Street.  San  Francisco.  CA  94110.  Attendance  is  mandatory.  Estimate:  $60.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  5,  1992 
90  days 

3543  18th  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 

Shoshona  Rosenberg  (415)  431-1180,  3543  18th  Street,  San  Francisco,  CA  94110 


ARLINGTON  HOTEL  RENOVATION  Seismic  renovation,  handicap  upgrades  and  elevator  modernization  to  existing  four 
(4)  story  single  resident  occupancy  hotel.  Pre-bid  conference  on  October  20,  1992  and  Ocotber  27.  1992  at  10:00 
a.m.  both  davs  at  480  Ellis  Street.  San  Francisco.  CA.  Estimate:  $985.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  10,  1992  at  2:00  p.m. 

180  days 

480  Ellis  Street,  San  Francisco,  CA 

Mayor's  Office  of  Community  Development  - Asian  Neighborhood  Design 
Curtis  Chong  (415)  982-2959,  San  Francisco,  CA  94133 


7058E  TRAFFIC  SIGNAL  IMPROVEMENTS,  CONTRACT  21  - VARIOUS  LOCATIONS  Furnish  and  install  traffic  signals  and 
related  electrical  work.  Estimate:  $489,994 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
140  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  King  (415)  431-9430 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


* * * CONSULTANTS  * * * 


PUBLIC  OUTREACH  SERVICES  The  San  Francisco  Solid  Waste  Management  Program  is  seeking  a contractor  to  provide 
promotion,  advertising  services,  creative  design,  media  and  community  relations  services. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  16,  1992  by  5:00  p.m. 

One  (1)  year 
San  Francisco 

San  Francisco  Solid  Waste  Management  Program 
Maria  Hon  (415)  554-3409 

1145  Market  Street,  #401,  San  Francisco,  CA  94103 


ENVIRONMENTAL  ASSESSMENT  & MITIGATION  Environmental  assessment  and  mitigation  on  an  as-needed  basis.  The 
department  intends  to  award  contracts  not  to  exceed  $500,000  each  with  two  (2)  year  terms  and  up  to  five  (5) 
contractors.  Estimate:  $500,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  12,  1992 
Two  (2)  years 
San  Francisco 
Public  Works 

Steve  Mullinnix  (415)  695-7330 

3801  Third  Street,  Suite  600,  San  Francisco,  CA  94124 
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24th  STREET  ENTRYWAY  PROJECT  Completion  of  architectural  drawings  and  schematics  (elevations,  height  etc.); 
coordinating  design  with  community  organizations;  oral  and  visual  presentations  to  city  boards  and  commissions; 
completion  of  required  documents  and  permits;  construction  management  following  completion  of  design. 

Estimate:  $9,999 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


October  16,  1992 
45-60  days 

Mission  District,  San  Francisco 

Mayor’s  Office  of  Community  Development  - Mission  Economic  Development  Association  (MEDA) 
Ricardo  Noguera  (415)  282-3334 

2601  Mission  Street,  9th  floor,  San  Francisco,  CA  94110 


RFP  92-571  ENERGY  CONSERVATION  DESIOl  REVIEW  AND  DEMAND  MANAGEMENT  PROJECT  To  provide  professional 
engineering  services  to  review  and  make  energy  efficiency  recommendations  for  municipal  capital  improvement 
projects.  The  review  includes  analysis  of  the  proposed  heating,  ventilation  and  air  conditioning  system,  the 
lighting  system  and  building  envelope.  Consultant  will  also  develop  peak  electrical  demand  management 
recommendations  for  two  existing  water  and  sewage  facilities.  Pre-proposal  conference  on  October  6.  1992  at 
10:00  a.m.  at  2640  Geary  Bouldevard.  San  Francisco.  CA.  Estimate:  $65.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  23,  1992 
15  months 

Meetings  in  City  offices.  Some  Water  and  Sewage  Department  site  visits 
PUC/Bureau  of  Energy  Conservation 

Terrence  O'Sullivan  (415)  864-6915,  110  McAllister  St.,  Room  402,  San  Francisco,  CA  94102 


MISCELLANEOUS  PIPELINE  & CONDUIT  INSPECTION  & REPAIR  Pre-proposal  conference  on  October  15,  1992  at  10:30  a.m. 
at  750  Phelps  Street,  San  Francisco,  CA  94124.  Estimate:  $75,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  2,  1992 
8 months 
San  Francisco 
Public  Works 

Dan  Gilman  (415)  648-6882 

750  Phelps  Street,  San  Francisco,  CA  94124 


RFP  168-92  COPAYMENT  SYSTEM  FOR  HIV/AIDS  SERVICE  PROVIDERS  The  AIDS  Office,  Department  of  Public  Health  is 
seeking  Ryan  White  CARE  proposals  to  research,  design  and  assess  the  impact  of  a copayment  system  among  HIV/AIDS 
service  providers  in  San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility 
requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Pre-proposal  conference  on  October 
14.  1992  at  10:00  a.m.  at  the  AIDS  Office.  25  Van  Ne.ss  Avenue.  5th  floor.  San  Francisco.  Estimate:  $100.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  6,  1992  by  12:00  noon 
5 months  (This  is  a one-time  project.) 

San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator,  (415)  554-9044 

25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 
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RFP  167-92  HIV  PREVENTION  & NEEDLE  EXCHANGE  FOR  INJECTION  DRUG  USERS  The  AIDS  Office,  Department  of  Public 
Health  is  seeking  proposals  to  provide  HIV  prevention  and  needle  exchange  services  for  injection  drug  users  in 
San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility  requirements  and  instructions 
to  apply  are  available  from  the  AIDS  Office.  Pre-proposal  conference  on  October  15,  1992  at  10:00  a.m.  at  the 
AIDS  Office.  25  Van  Ness  Avenue.  5th  floor.  San  Francisco.  Estimate:  $138.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARMENT: 

CONTACT: 


November  9,  1992  by  12:00  noon 

Up  to  48  months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health,  AIDS  Office 
Judith  Weld,  RFP  Coordinator,  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  floor,  San  Francisco,  CA  94102 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  winter  1992  or 
early  spring  1993  for  decorating  Civic  Auditorium  for  the  1993  summer  POPS  Concerts  to  take  place  in  July  and 
August  1993.  This  is  an  advance  announcement  of  the  Art  Commissions  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information  contact  the  department  listed  below. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
n/a 

San  Francisco,  Civic  Auditorium 
Art  Commission 

Joanne  Chow  Winship  (415)  554-9671,  25  Van  Ness  Ave. , San  Francisco,  CA  94102 


* * * CONCESSION  OR  LEASE  * * * 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Subleasing  goals  included  for 
25%  MBE/WBE  participation. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


n/a 

5 years 

San  Francisco  Airport 
Airport,  Business  and  Finance 
Sandra  Crump! er  (415)  876-2215 


TERRACE  RESTAURANT  AT  SFO  Host  International  Inc.,  the  operator  of  food  and  beverage  facilities  at  S.F. 
Airport,  will -accept  proposals  for  the  sublease  operation  of  the  Terrace  Restaurant,  a full  service  restaurant 
located  on  the  departure  level  of  the  North  Terminal. at  S.F.  Airport.  A pre-bid  conference  will  be  held  on 
Thursday,  October  22,  1992  from  9:00  a.m.  to  3:00  p.m.  in  the  VIP  Conference  Room,  North  Terminal,  Mezzanine 
Level  above  Gates  74  & 75  at  San  Francisco  International  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


Friday,  December  18,  1992 
12  years 

San  Francisco  International  Airport 
Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fourorfive  digit  number  depending  on  the  estimated  dollar  valueof  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT- 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


OCT  13  1992 
San 


I Bid  and  Contract  Opportunities 


Volume  IX,  No.  15 


October  9,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE  BUYER 


4598 

4619 

4620 

4621 

4623 

4624 

4625 

4622 

4626 

4627 

4628 

4634 

4629 

4630 

4631 

4632 

4633 

4639 

4640 

4646 

4647 

4648 

4651 

4652 
4654 

4564 

4565 

4635 
536 

571 

572 

573 


50  ea  Scissor,  Half,  Upper,  RH,  P/N:  Panto-E50100  or  Equal 
10,000  Pairs  Electrolier  Strap-on  Sign  Bracket,  Two  Piece,  Galvanized 
10,000  ea  Push-on  Pipe  Cap,  2 1/2"  Diameter,  ADC  250,  Die  Cast  #F7300A 
1 ea  Dryer,  Laundry,  Commercial,  Gas  Fired,  150  lb  Capacity,  etc. 

90  gal  Chemical,  Liquid,  for  Steam  Boiler  Treatment,  30  gal  Drum,  etc. 

10  ea  Linen  Carriers,  Fiberglass,  Pastel  Blue,  McCline  Industries,  etc. 

25  ea  Ammunition,  for  Arwen  Impact  Weapons,  Full  Load,  "Arwen-KOl"  Sage 
1 ea  Laser  Printer,  Hewlett  Packard,  Laser  Jet  HID,  Model  #33459A,  etc. 

1 ea  Gateway  2000  25  MHZ  386/SX  Mini  Desktop,  etc. 

200  ea  Ballast,  Fluorescent  Lighting,  Robertson  55.2 
Caltrans  Steel  Signal  Standards  (Various) 

1 ea  QMS  Postscript  815  Laser  Printer  w/15'  Parallel  Cable,  etc. 

1 ea  Hewlett  Packard  III  Lazer  Jet  Printer,  etc. 

1 ea  Gateway  2000,  25  MHZ  486SX  - Intel  486  SX  Processor,  etc. 

19  ea  Pole,  Traffic  Signal,  10  ft;  1 ea  Ditto,  13  ft. 

Detex  Security  System  GCS  6031  Books,  GCS  6065  Holsters,  etc. 

5 ea  Fireproof  File  Cabinets,  "Schwab"  Model  No.  2CFC5000 

1 ea  L.A.P.D.  Disc  I,  LVD  0014 

2 ea  CPR  Training  Manikins  (Laerdal);  5 ea  Resusci-Junior 

700  ea  Deadend,  Feed-thru,  Mechanical  Guy  Vice,  etc.  Reliable  Elec.  #5152 

1 ea  Blackmore  Turbo  Seeder;  1 ea  Sowing  Attachment,  etc. 

Brake  Shoes  (Non  Asbestos),  Front  Brakes;  Ditto,  Rear  Brakes 

14"  CrystalScan  Color  VGA  Monitor,  MS  DOS  5.0,  MS  Windows  3.1,  etc. 

185  ea  Week  At-A-Glance,  Appointment  Book  by:  Keith  Clark,  Black,  1993 

2 ea  Microfiche  reader/printer.  Micro  Copy  model  MClOOO 
Meat,  Poultry  & Fish  for  the  Month  of  November,  1992 
Fresh  Fruit  and  Vegetbles  for  the  Month  of  November,  1992 
Repair  of  Fire  Damage  Coaches  (See  Scope  of  Work  Attachment) 

Backhoe  Loader  and  Boom  Mower  Tractor 

Personal  Computers,  COMPAQ 
Computer  Hardware  and  Software 
Wheel -Loader/Integrated  Tool  Carrier 


10-13-92 

10-13-92 

10-13-92 

10-13-92 

10-13-92 

10-14-92 

10-14-92 

10-15-92 

10-15-92 

10-15-92 

10-15-92 

10-15-92 

10-16-92 

10-16-92 

10-16-92 

10-16-92 

10-16-92 

10-19-92 

10-19-92 

10-20-92 

10-20-92 

10-20-92 

10-20-92 

10-20-92 

10-21-92 

10-22-92 

10-22-92 

10-28-92 

10-16-92 

10-16-92 

10-23-92 

10-23-92 


T.  Fiore 
J.  Wong 
J.  Wong 

B.  Tison 

C.  Crawford 
R.  Williams 
C.  Crawford 
J.  Wong 

R.  Low 
R.  Low 
R.  Low 
J.  Fong 
R.  Low 
R.  Low 
R.  Low 
R.  Low 

G.  Rosenberger 
C.  Crawford 
J.  Fong 
J.  Sealy 
C.  Crawford 
T.  Fiore 
J.  Fong 
J.  Louie 
R.  Williams 
B.  Tison 

B.  Tison 
J.  Wong 

C.  Chavez 
J.  Wong 
J.  Wong 
C.  Chavez 


71114  Recapping  and  Repairing  Tires 

77616  Radio  & Electronic  Materials  & Test  Equipment 

88356  Groceries 

93071A  Microfiche  Services 

88511  Dairy  Products  and  Eggs 

88754  Bakery  Goods 


10-23-92  C.  Chavez 

10-23-92  R.  Low 

10-16-92  J.  Fong 

10-23-92  R.  Low 

10-26-92  3.  Fong 

10-30-92  J.  Fong 


* * * CONSTRUCTION  * * * 


MR-889R2  H.  WELTON  FLYNN  FACILITY  MODIFICATION  Installation  of  a halon  fire  suppression  system  and 
modifications  to  existing  platforms,  ladders,  trash  compactor,  various  electrical  system  revisions. 
Estimate:  $390.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  13,  1992 
90  calendar  days 
1940  Harrison  Street 
MUNI  Railway 

Contract  Administration  (415)  554-0789 

1155  Market  St.,  4th  Floor,  San  Francisco,  CA  94103 


5236A  LAGUNA  HONDA  HOSPITAL  BOILER  HOUSE  - SEISMIC  UPGRADE  Seismic  upgrading,  renovation  of  electrical 
distribution  equipment,  mechanical  bracing,  disabled  access  improvements  and  associated  asbestos  abatement  and 
architectural  remodeling.  Estimate:  $1.248.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  14,  1992 
240  calendar  days 
San  Francisco 
Public  Works 

Roger  Wong  (415)  557-4655,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


3174  (Informal)  EMERGENCY  ROOF  REPAIRS  1992-1993  Contractor  must  possess  an  active  Class  C-39  California 
Contractors  license.  Estimate:  $50.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


October  15,  1992  at  2:00  p.m. 

360  days 

San  Francisco  Airport 

Airport  - Facilities,  Operations  and  Maintenance 
Jaime  Arguelles  or  Bill  Canales  (415)  737-7740 


ED  KNOTT  RESIDENCE  Termite  repairs,  installation  on  (N)  doors  & windows,  re-finishing  of  oak  strip  flooring 
and  kitchen  cabinets,  installation  of  a stair  climbing  chair  lift,  general  code  compliance  repairs. 

Estimate:  $30.000. Bid  packages  must  be  obtained  from  the  HCDC  office. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  16,  1992  at  3:00  p.m. 

60  days 

1574  Palou  Avenue,  San  Francisco 

Mayor's  Office  of  Housing  - Housing  Conservation  and  Development  Corporation 
Hilyard  Wiggins  554-8904  or  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 
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HD-2115  SAN  ANDREAS  PIPELINE  NO.  3 REHABILITATION  Rehabilitating  portions  of  the  existing  66  inch  diameter 
San  Andreas  Pipeline  No.  3 and  the  construction  of  a valve  pit  on  the  pipeline.  The  portion  to  be  rehabilitated 
extends  from  the  San  Andreas  Water  Treatment  Plant  in  Millbrae  to  the  Baden  Pump  Station  in  South  San  Francisco. 
Estimate:  $7.000.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


October  20,  1992 
300  calendar  days 

San  Bruno  and  South  San  Francisco,  San  Mateo  County 
Water  Department 

Contract  Administration  (415)  554-0789,  1155  Market  St.,  4th  Floor,  San  Francisco,  CA  94103 


HD-2132  SFHD  - MILLBRAE  HEADQUARTERS  - PHASE  IIA  NORTH  SHOP  The  work  to  be  performed  under  this  contract  is 
located  at  the  suburban  headquarters  of  the  San  Francisco  Water  Department,  located  at  1000  El  Camino  Real, 
Millbrae,  CA.  The  work  consists  of  construction  of  site  utilities,  site  preparation,  hazardous  soil  removal 
and/or  remediation,  new  maintenance  shop,  generator  building,  fueling  station  with  underground  tanks,  removal  of 
underground  tanks,  relocating  existing  above-ground  propane  tank.  Estimate:  $3.700.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  20,  1992 
270  calendar  days 
Millbrae,  CA 

PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828 

1145  Market  Street,  San  Francisco,  CA  94103 


2339F  SOCIAL  SERVICES  BUILDINGS  DISABLED  ACCESS  AND  IMPROVEMENTS  Upgrade  first  floor  disabled  accessibility, 
repair  windows  and  install  floor  covering.  Estimate:  $120.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  21,  1992 
175  calendar  days 

San  Francisco,  150  & 170  Otis  Street 
Public  Works 

Jorge  Alfaro  (415)  557-4659,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5222A  FIRE  STATION  8 RENOVATION  - 36  BLUXOME  STREET  Asbestos  removal  and  complete  renovation  of  the 
building.  This  is  a re-advertisement.  Bids  received  on  September  2,  1992  were  rejected  because  the  bidders  did 
not  meet  the  MBE/WBE  subcontractor  goals.  There  are  no  changes  to  the  plans  and  specifications.  Planholders  for 
the  September  2nd  bid  will  be  sent  replacement  proposal  packages  free  of  charge.  Estimate:  $1.135.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  21,  1992 
270  calendar  days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


7171E  AUTOMATIC  VEHICLE  LOCATION  SYSTEM  Furnishing,  installing,  optimizing  and  integrating  a New  Automatic 
Vehicle  Location  System  (AVLS)  for  the  Department  of  Public  Health,  Paramedic  Division.  Estimate:  $240.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  21,  1992  (Bid  due  date  extended) 

120  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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5331A  HALL  OF  JUSTICE  911  COMMUNICATIONS  ROOM  455  AT  850  BRYANT  STREET  Remodel  communications  room,  including 
new  locker  room,  new  coffee  room,  seismic  bracing  of  ceiling,  partitions,  finishes,  minor  electrical  and  HVAC. 
Estimate:  $100.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  21,  1992  (New  bid  due  date) 

130  calendar  days 
San  Francisco 
Public  Works 

Mike  Pierron  (415)  557-4671,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


3069A  GARAGE  WATERPROOFING  REPAIR  Garage  waterproofing  repair  of  the  expansion  joint.  Contractor  must 
possess  an  active  Class  B California  Contractor's  license.  Estimate:  $300.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  22,  1992,  2:00  p.m. 

60  days 

San  Francisco  Airport 

Airport  - Facilities,  Operations  and  Maintenance 
Bong  Wong  (415)  737-7728 


HD-2129R  12-INCH  DUCTILE  IRON  MAIN  INSTALLATION  The  work  to  be  performed  under  this  contract  includes  the 
installation  of  approximately  2,230  linear  feet  of  12-inch  ductile  iron  main  and  approximately  80  linear  feet  of 
8-inch  water  main  and  service  pipe  in  Clarendon  Avenue,  Johnstone  Drive  and  Medical  Center  Road. 

Estimate:  $156.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


October  27,  1992 
30  working  days 
San  Francisco 

PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828,  1145  Market  Street,  San  Francisco,  CA  94103 


WD-2108  8-INCH  DUCTILE  IRON  MAIN  INSTALLATION  The  work  to  be  performed  under  this  contract  includes  the 
installation  of  4,062  linear  feet  of  4,  6 and  8-inch  ductile  iron  main  and  approximately  40  linear  feet  of  1-inch 
and  2-inch  service  pipe  in  Presidio  Avenue  between  California  and  Post  Streets,  and  in  Post  Street  between 
Presidio  Ave  and  Scott  Street.  A pre-bid  conference  will  be  held  on  October  15.  1992  at  10:00  a.m.  at  2640  Geary 
Blvd..  San  Francisco.  Estimate:  $313.475 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


October  27,  1992 
120  calendar  days 
San  Francisco 

PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828,  1145  Market  Street,  San  Francisco,  Calif. 


WD-2131  INSTALL  PERMANENT  WORK  PLATFORMS/SUPPLY  DIVISION  This  work  consists  of  furnishing  and  installing 
permanent  work  platforms  at  various  locations  in  San  Mateo,  Santa  Clara  and  Alameda  counties,  and  providing  all 
necessary  labor,  material,  equipment  and  incidentals.  The  work  platforms  are  to  be  installed  at  existing  valve 
boxes.  Estimate: $97.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  27,  1992 
150  calendar  days 

San  Mateo,  Santa  Clara  and  Alameda  Counties 
PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828,  1145  Market  Street,  San  Francisco,  CA  94103 
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92-09  SECURITY  IMPROVEMENTS  Construction  of  Pedestrian  Entry  and  Vehicular  Gate.  A ore-bid  conference  will  be 
held  on  October  15.  1992  at  9 a.m.  at  Project  CAL  1-21.  320  & 330  Clementina  Towers.  Estimate:  $45.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  27,  1992  by  2:00  p.m. 

Sixty  (60)  Calendar  Days 

320  & 330  Clementina 

San  Francisco  Housing  Authority 

Harriet  Ihara  (415)  554-1321,  440  Turk  St.,  San  Francisco,  CA  94102 


TOILET  ALTERATIONS  AND  MISCELLANEOUS  REPAIRS  AT  MISSION  UNGUAGE  AND  VOCATIONAL  SCHOOL,  INC.  (MLVS)  Work 
includes  toilet  alterations,  including  ceramic  wall  and  floor  tiles,  wall  finishes,  toilet  partition,  plumbing 
fixtures,  electrical  fixtures,  door  repairs/replacement,  and  roof  repairs.  A ore-bid  conference  on  will  be  held 
on  October  20.  1992  at  1:00  p.m.  at  MLVS  - 2929-19th  Street.  San  Francisco.  CA  94110  (not  mandatory). 

Estimate:  $70.000 


BID  DUE: 
DURATION: 
LOCATION: 

DEPARTMENT: 

CONTACT: 


October  29,  1992 
60  days 

Mission  Language  and  Vocational  School,  Inc.  (MLVS) 

2929  - 19th  Street,  San  Francisco,  CA  94110 
Mayor's  Office  of  Community  Development 

Rosario  Anaya  (415)  648-5220,  2929-19th  St.,  San  Francisco,  CA  94110 


1239H  ISUIS  CREEK  PUMP  STATION  AND  SOUTHEAST  HATER  POLLUTION  CONTROL  PLANT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  HET  WEATHER  EFFLUENT  LINE 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
365  calendar  days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  431-9430,  City  Hall,  Room  265,  San  Francisco,  CA  94102 


5223A  FIRE  STATION  2 NEW  FACILITY  Asbestos  abatement,  demolition  of  existing  facility  and  construction  of  a 
new  facility  which  will  consist  of  two  floors  with  a mezzanine  over  a full  basement.  Type  II  building.  One  hour 
fully  fire  sprinkled  steel  frame  structure  with  stucco  exterior  and  metal  stud  interior  wall  systems. 

Estimate:  $2.500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
365  calendar  days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


1023D  REPAIR  SIDEWALKS  AND  RELATED  AREAS  - VARIOUS  LOCATIONS  Construct,  repair  and  replace  concrete 
sidewalks,  driveways,  curbs,  handicapped  ramps,  brick  tree  basins,  s/s  vent  covers  and  frames  and  chain  link 
fencing.  Estimate:  $125.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
12  calendar  months 
Various  locations  in  San  Francisco 
Public  Works 

Cynthia  Chono  (415)  554-5810,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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3048  INTERNATIONAL  TERMINAL  LOWER  LEVEL  EXTERIOR  HALL  IMPROVEMENT  Contractor  must  possess  active  Class  B 
California  Contractor's  license.  A pre-bid  conference  will  be  held  on  October  21.  1992  at  10  a.m.  at  Blda.  676, 
McDonnell  Road  (Enoineerino  Bldg.),  S.  F.  Airport  (mandatory  attendance).  Estimate:  $100.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992  until  2 p.m. 

120  calendar  days 
S.  F.  Airport 

Airport  - Facilities,  Operations  and  Maintenance 
Melissa  Stephenson  (415)  737-7822 


SAN  FRANCISCO  WOMEN’S  BUILDING  REHABILITAION  PROJECT  Repair  and  preparation  of  decorative  brackets;  replace 
metal  roofing  at  marquee;  window  repair  and  preparation;  scaffold;  painting.  A pre-bid  conference  will  be  held 
on  October  29.  1992  at  9:30  a.m.  at  3543  18th  Street.  San  Francisco.  CA  94110.  Attendance  is  mandatory. 
Estimate:  $60.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  5,  1992 
90  days 

3543  18th  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 

Shoshona  Rosenberg  (415)  431-1180,  3543  18th  Street,  San  Francisco,  CA  94110 


ARLINGTON  HOTEL  RENOVATION  Seismic  renovation,  handicap  upgrades  and  elevator  modernization  to  existing  four 
(4)  story  single  resident  occupancy  hotel.  A pre-bid  conference  will  be  held  on  October  20.  1992  and  October  27 
1992  at  10:00  a.m.  both  days  at  480  Ellis  Street.  San  Francisco.  Estimate:  $985.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  10,  1992  at  2:00  p.m. 

180  days 

480  Ellis  Street,  San  Francisco,  CA 

Mayor's  Office  of  Community  Development  - Asian  Neighborhood  Design 
Curtis  Chong  (415)  982-2959,  San  Francisco,  CA  94133 


6507E  PRECITA  PARK  PLAY  AREA  REHABILITATION  Replace  play  area  equipment  and  site  furniture,  grading  and 
paving,  construct  concrete  walls  and  curbs,  modify  irrigation  and  drainage  system,  install  chain  link  fencing  and 
landscape  planting  and  maintenance.  Estimate:  $170.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
120  calendar  days 
San  Francisco 
Public  Works 

(415)  554-8285,  City  Hall,  Room  265,  San  Francisco,  CA  94102 


7058E  TRAFFIC  SIGNAL  IMPROVEMENTS.  CONTRACT  21  - VARIOUS  LOCATIONS  Furnish  and  install  traffic  signals  and 
related  electrical  work.  Estimate:  $489.994 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


November  18,  1992 
140  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  King  (415)  431-9430 

Room  265,  City  Hall,  San  Francisco,  CA  94102 
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CONSULTANTS 


PUBLIC  OUTREACH  SERVICES  The  San  Francisco  Solid  Waste  Management  Program  is  seeking  a contractor  to  provide 
promotion,  advertising  services,  creative  design,  media  and  community  relations  services. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  16,  1992  by  5:00  p.m. 

One  (1)  year 
San  Francisco 

San  Francisco  Solid  Waste  Management  Program 
Maria  Hon  (415)  554-3409 

1145  Market  Street,  #401,  San  Francisco,  CA  94103 


ENVIRONMENTAL  ASSESSMENT  & MITIGATION  Environmental  assessment  and  mitigation  on  an  as-needed  basis.  The 
department  intends  to  award  contracts  not  to  exceed  $500,000  each  with  two  (2)  year  terms  and  up  to  five  (5) 
contractors.  Estimate:  $500.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  12,  1992 
Two  (2)  years 
San  Francisco 
Public  Works 

Steve  Mullinnix  (415)  695-7330 

3801  Third  Street,  Suite  600,  San  Francisco,  CA  94124 


24th  STREET  ENTRYHAY  PROJECT  Completion  of  architectural  drawings  and  schematics  (elevations,  height  etc.); 
coordinating  design  with  community  organizations;  oral  and  visual  presentations  to  city  boards  and  commissions; 
completion  of  required  documents  and  permits;  construction  management  following  completion  of  design. 

Estimate:  $9.999 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  16,  1992 
45-60  days 

Mission  District,  San  Francisco 

Mayor's  Office  of  Community  Development  - Mission  Economic  Development  Association  (MEDA) 
Ricardo  Noguera  (415)  282-3334 

2601  Mission  Street,  9th  Floor,  San  Francisco,  CA  94110 


RFP  92-571  ENERGY  CONSERVATION  DESIGN  REVIEW  AND  DEMAND  MANAGEMENT  PROJECT  To  provide  professional 
engineering  services  to  review  and  make  energy  efficiency  recommendations  for  municipal  capital  improvement 
projects.  The  review  includes  analysis  of  the  proposed  heating,  ventilation  and  air  conditioning  system,  the 
lighting  system  and  building  envelope.  Consultant  will  also  develop  peak  electrical  demand  management 
recommendations  for  two  existing  water  and  sewage  facilities.  Estimate:  $65.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


October  23,  1992 
15  months 

Meetings  in  City  offices.  Some  Water  and  Sewage  Department  site  visits 

PUC/Bureau  of  Energy  Conservation 

Terrence  O'Sullivan  (415)  864-6915 

110  McAllister  St.,  Room  402,  San  Francisco,  CA  94102 
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MISCELLANEOUS  PIPELINE  & CONDUIT  INSPECTION  & REPAIR  A pre-proposal  conference  will  be  held  on  October  IS 
1992  at  10:30  a.m.  at  750  PheTps  Street.  San  Francisco.  CA  94124.  Estimate:  $75.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


November  2,  1992 
8 months 
San  Francisco 
Public  Works 

Dan  Gilman  (415)  648-6882 

750  Phelps  Street,  San  Francisco,  CA  94124 


RFP  168-92  CO-PAYMENT  SYSTEM  FOR  HIV/AIDS  SERVICE  PROVIDERS  The  AIDS  Office,  Department  of  Public  Health  is 
seeking  Ryan  White  CARE  proposals  to  research,  design  and  assess  the  impact  of  a copayment  system  among  HIV/AIDS 
service  providers  in  San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility 
requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  A pre-oroposal  conference  will  be 
held  on  October  14.  1992  at  10:00  a.m.  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  Floor.  San  Francisco. 
Estimate:  $100,000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  6,  1992  by  12:00  noon 
5 months  (This  is  a one-time  project.) 

San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator,  (415)  554-9044 

25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


RFP  167-92  HIV  PREVENTION  & NEEDLE  EXCHANGE  FOR  INJECTION  DRUG  USERS  The  AIDS  Office,  Department  of  Public 
Health  is  seeking  proposals  to  provide  HIV  prevention  and  needle  exchange  services  for  injection  drug  users  in 
San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility  requirements  and  instructions 
to  apply  are  available  from  the  AIDS  Office.  A pre-oroposal  conference  will  be  held  on  October  15.  1992  at 
10:00  a.m.  at  the  AIDS  Office.  25  Van  Ness  Avenue.  5th  Floor.  San  Francisco.  Estimate:  $138.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARMENT : 
CONTACT: 


November  9,  1992  by  12:00  Noon 

Up  to  48  months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health,  AIDS  Office 
Judith  Weld,  RFP  Coordinator,  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  Winter,  1992 
or  early  Spring,  1993  for  decorating  Civic  Auditorium  for  the  1993  summer  POPS  Concerts  to  take  place  in  July  and 
August,  1993.  This  is  an  advance  announcement  of  the  Art  Commission's  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information,  contact  the  department  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
N/A 

San  Francisco,  Civic  Auditorium 
Art  Commission 

Joanne  Chow  Winship  (415)  554-9671,  25  Van  Ness  Ave.,  San  Francisco,  CA  94102 
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CONCESSION  OR  LEASE 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Subleasing  goals  included  for 
25%  MBE/WBE  participation. 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

5 years 

San  Francisco  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


FOREIGN  CURRENCY  EXCHANGE  LEASE  Lease  to  operate  two  (2)  foreign  currency  exchange  facilities  in  the 
International  Terminal.  The  sites  are  491  square  feet  located  on  the  second  level,  and  a 110  square  foot 
facility  located  on  the  first  level.  A pre-bid  conference  will  be  held  on  December  2.  1992  at  10  a.m.  in 
Conference  Room  509-A.  5th  Floor.  International  Terminal  at  the  Airport.  Minimum  Bid:  $500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

4 years  with  a 2 year  option 
International  Terminal,  S.F.  Airport 
Airport  - Business  and  Finance 
Anthony  Alicasko  (415)  876-2365 


TERRACE  RESTAURANT  AT  SFO  Host  International  Inc.,  the  operator  of  food  and  beverage  facilities  at  S.F. 
Airport,  will  accept  proposals  for  the  sublease  operation  of  the  Terrace  Restaurant,  a full  service  restaurant 
located  on  the  departure  level  of  the  North  Terminal  at  S.F.  Airport.  A pre-bid  conference  will  be  held  on 
Thursday.  October  22.  1992  from  9:00  a.m.  to  3:00  p.m.  in  the  VIP  Conference  Room.  North  Terminal.  Mezzanine 
Level  above  Gates  74  & 75  at  San  Francisco  International  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  December  18,  1992 
12  years 

San  Francisco  International  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT, 


Room  270,  City  Hall 
San  Francisco,  CA  94102 
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Bid  and  Contract  Opportunities 


Volume  IX,  No.  16 


October  16,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE  BUYER 


4639  1 ea  L.A.P.D.  Disc  I,  LVD  0014 

4640  2 ea  CPR  Training  Manikins  (Laerdal);  5 ea  Resusci -Junior 

4646  700  ea  Deadend,  Feed-thru,  Mechanical  Guy  Vice,  etc.  Reliable  Elec.  #5152 

4647  1 ea  Blackmore  Turbo  Seeder;  1 ea  Sowing  Attachment,  etc. 

4648  Brake  Shoes  (Non  Asbestos),  Front  Brakes;  Ditto,  Rear  Brakes 

4651  14"  CrystalScan  Color  VGA  Monitor,  MS  DOS  5.0,  MS  Windows  3.1,  etc. 

4652  185  ea  Week  At-A-Glance,  Appointment  Book  by:  Keith  Clark,  Black,  1993 

4654  2 ea  Microfiche  Reader/Printer,  Micro  Copy  Model  MCI 000 

4656  1000  bf  Lumber,  3"  thick  (net  size)  10"  to  12"  wide.  Red  Oak 

4657  1 ea  Densi ty/Moi store  Surface  Gauge,  8"  Probe  w/2"  Increments 

4658  10  m.ft  Cable,  7 Pair,  19  Gauge,  Copper,  IMSA  Specs  19-6,  1984  etc. 

4564  Meat,  Poultry  & Fish  for  the  Month  of  November,  1992 

4565  Fresh  Fruit  and  Vegetbles  for  the  Month  of  November,  1992 

4665  30  ea  Street  Lighting  Standard,  Concrete,  w/4ft  Arms  & Anchor  Bolts 

4666  18  ea  Tube,  Deformation,  Couple  P/N:  LR587  (753842)  New  York  Air  Brake 

4667  1 ea  Field  Fluorometer  w/Flow  Cuvette,  "Turner  Designs"  etc. 

4671  10  bx  Wire,  Plenum,  4 pr/24ga.  Ber-Tek  #5ICTH4P24P0P-BER  etc. 

4672  4 ea  Pump,  Submersible,  3.7  hp,  460V/3  Phase,  2 Vane  Impeller,  etc. 

4669  P.C.  System,  Lease  w/Option  to  Purchase 

4673  180  ea  Bolster  Cone  Springs  for  Cable  Car  Trucks  (See  Specs) 

4675  8 ea  ECS  Catalytic  Exhaust  Purifier,  Model  6 - DZ  - 3"  Exhaust,  etc. 

4676  1 ea  HP  LaserJet  IllSi  - Laser  Printer,  etc. 

4681  3 ea  Gateway  33  MHz  486DX,  4MB  RAM;  3 ea  color  Monitors,  CrystalScan,  etc. 

4635  Repair  of  Fire  Damage  Coaches  (See  Scope  of  Work  Attachment) 

572  Computer  Hardware  and  Software 

573  Wheel-Loader/Integrated  Tool  Carrier 

574  P.C.  LAN  - COMPAQ 

575  Portable  Radios 

71114  Recapping  and  Repairing  Tires 

77616  Radio  & Electronic  Materials  & Test  Equipment 

93071 A Microfiche  Services 

81310  Protective  Clothing  for  Painters,  Pile  Drivers  and  Pile  Workers 
88511  Dairy  Products  and  Eggs 
88754  Bakery  Goods 


10-19-92 

10-19-92 

10-20-92 

10-20-92 

10-20-92 

10-20-92 

10-20-92 

10-21-92 

10-21-92 

10-21-92 

10-22-92 

10-22-92 

10-22-92 

10-22-92 

10-22-92 

10-22-92 

10-23-92 

10-23-92 

10-23-92 

10-26-92 

10-27-92 

10-27-92 

10-27-92 

10-28-92 

10-23-92 

10-23-92 

10-23-92 

10-30-92 

10-23-92 

10-23-92 

10-23-92 

10-26-92 

10-26-92 

10-30-92 


C. 

J. 

J. 

C. 

T. 

J. 

J. 

R. 

J. 

G. 

J. 


G. 

R. 

G. 

B. 


Crawford 

Fong 

Sealy 

Crawford 

Fiore 

Fong 

Louie 

Willi ams 

Sealy 

Rosenberger 

Wong 

Tison 

Tison 

Sealy 

Fiore 

Rosenberger 

Low 

Rosenberger 

Tison 

Fiore 


T.  Fiore 
R Low 
R.  Low 
J.  Wong 
J.  Wong 
C.  Chavez 
R.  Low 
J.  Fong 
C.  Chavez 
R.  Low 
R.  Low 
J.  Fong 
J.  Fong 
J.  Fong 


CONSTRUCTION 


HD-2115  SAN  ANDREAS  PIPELINE  NO.  3 REHABILITATION  Rehabilitating  portions  of  the  existing  66-inch  diameter 
San  Andreas  Pipeline  No.  3 and  the  construction  of  a valve  pit  on  the  pipeline.  The  portion  to  be  rehabilitated 
extends  from  the  San  Andreas  Water  Treatment  Plant  in  Mi  11  brae  to  the  Baden  Pump  Station  in  South  San  Francisco. 
Estimate:  $7.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  20,  1992 
300  calendar  days 

San  Bruno  and  South  San  Francisco,  San  Mateo  County 
Water  Department 

Contract  Administration  (415)  554-0789,  1155  Market  St., 


4th  Floor,  San  Francisco,  CA  94103 


HD-2132  SFVD  - MILLBRAE  HEADQUARTERS  - PHASE  IIA  NORTH  SHOP  The  work  to  be  performed  under  this  contract  is 
located  at  the  suburban  headquarters  of  the  San  Francisco  Water  Department,  located  at  1000  El  Camino  Real, 
Millbrae,  Calif.  The  work  consists  of  construction  of  site  utilities,  site  preparation,  hazardous  soil  removal 
and/or  remediation,  new  maintenance  shop,  generator  building,  fueling  station  with  underground  tanks,  removal  of 
underground  tanks,  relocating  existing  above-ground  propane  tank.  Estimate:  $3.700.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


October  20,  1992 
270  calendar  days 
Millbrae,  CA 

PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828 

1145  Market  Street,  San  Francisco,  CA  94103 


2339F  SOCIAL  SERVICES  BUILDINGS  DISABLED  ACCESS  AND  IMPROVEMENTS  Upgrade  first  floor  disabled  accessibility, 
repair  windows  and  install  floor  covering.  Estimate:  $120.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


October  21,  1992 
175  calendar  days 

San  Francisco,  150  & 170  Otis  Street 
Public  Works 

Jorge  Alfaro  (415)  557-4659,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5222A  FIRE  STATION  8 RENOVATION  - 36  BLUXOME  STREET  Asbestos  removal  and  complete  renovation  of  the 
building.  This  is  a re-advertisement.  Bids  received  on  September  2,  1992  were  rejected  because  the  bidders  did 
not  meet  the  MBE/WBE  subcontractor  goals.  There  are  no  changes  to  the  plans  and  specifications.  Planholders  for 
the  September  2nd  bid  will  be  sent  replacement  proposal  packages  free  of  charge.  Estimate:  $1.135.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


October  21,  1992 
270  calendar  days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664,  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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7171E  AUTOMATIC  VEHICLE  LOCATION  SYSTEM  Furnishing,  installing,  optimizing  and  integrating  a New  Automatic 
Vehicle  Location  System  (AVLS)  for  the  Department  of.  Public  Health,  Paramedic  Division.  Estimate:  $240.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  21,  1992  (Bid  due  date  extended) 

120  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  Kung  (415)  431-9430,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5331A  HALL  OF  JUSTICE  911  COMMUNICATIONS  ROOM  455  AT  850  BRYANT  STREET  Remodel  communications  room,  including 
new  locker  room,  new  coffee  room,  seismic  bracing  of  ceiling,  partitions,  finishes,  minor  electrical  and  HVAC. 
Estimate:  $100.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  21,  1992  (New  bid  due  date) 

130  calendar  days 
San  Francisco 
Public  Works 

Mike  Pierron  (415)  557-4671,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


3069A  GARAGE  WATERPROOFING  REPAIR  Garage  waterproofing  repair  of  the  expansion  joint.  Contractor  must 
possess  an  active  Class  B California  Contractor's  license.  Estimate:  $300.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  22,  1992,  2:00  p.m. 

60  days 

San  Francisco  Airport 

Airport  - Facilities,  Operations  and  Maintenance 
Bong  Wong  (415)  737-7728 


HD-2129R  12-INCH  DUCTILE  IRON  MAIN  INSTALLATION  The  work  to  be  performed  under  this  contract  includes  the 
installation  of  approximately  2,230  linear  feet  of  12-inch  ductile  iron  main  and  approximately  80  linear  feet  of 
8-inch  water  main  and  service  pipe  in  Clarendon  Avenue,  Johnstone  Drive  and  Medical  Center  Road. 

Estimate:  $156.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  27,  1992 
30  working  days 
San  Francisco 

PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828,  1145  Market  Street,  San  Francisco,  CA  94103 


WD-2108  8-INCH  DUCTILE  IRON  MAIN  INSTALLATION  The  work  to  be  performed  under  this  contract  includes  the 
installation  of  4,062  linear  feet  of  4,  6 and  8-inch  ductile  iron  main  and  approximately  40  linear  feet  of  1-inch 
and  2-inch  service  pipe  in  Presidio  Avenue  between  California  and  Post  Streets,  and  in  Post  Street  between 
Presidio  Ave  and  Scott  Street.  Estimate:  $313.475 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


October  27,  1992 
120  calendar  days 
San  Francisco 

PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828,  1145  Market  Street,  San  Francisco,  Calif. 
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WD-2131  INSTALL  PERMANENT  WORK  PLATFORMS/SUPPLY  DIVISION  This  work  consists  of  furnishing  and  installing 
permanent  work  platforms  at  various  locations  in  San  Mateo,  Santa  Clara  and  Alameda  counties,  and  providing  all 
necessary  labor,  material,  equipment  and  incidentals.  The  work  platforms  are  to  be  installed  at  existing  valve 
boxes.  Estimate: $97.0QO 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


October  27,  1992 
150  calendar  days 

San  Mateo,  Santa  Clara  and  Alameda  Counties 
PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828,  1145  Market  Street,  San  Francisco,  CA  94103 


92-09  SECURITY  IMPROVEMENTS  Construction  of  Pedestrian  Entry  and  Vehicular  Gate.  Estimate:  $45.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  27,  1992  by  2:00  p.m. 

Sixty  (60)  Calendar  Days 

320  & 330  Clementina 

San  Francisco  Housing  Authority 

Harriet  Ihara  (415)  554-1321,  440  Turk  Street,  San  Francisco,  CA  94102 


TOILET  ALTERATIONS  AND  MISCELLANEOUS  REPAIRS  AT  MISSION  LANGUAGE  AND  VOCATIONAL  SCHOOL,  INC.  (MLVS)  Work 
includes  toilet  alterations,  including  ceramic  wall  and  floor  tiles,  wall  finishes,  toilet  partition,  plumbing 
fixtures,  electrical  fixtures,  door  repairs/replacement,  and  roof  repairs.  A pre-bid  conference  on  will  be  held 
on  October  20.  1992  at  1:00  p.m.  at  MLVS  - 2929-19th  Street.  San  Francisco.  CA  94110  (not  mandatory). 

Estimate:  $70.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


October  29,  1992 
60  days 

Mission  Language  and  Vocational  School,  Inc.  (MLVS) 

Mayor's  Office  of  Community  Development 

Rosario  Anaya  (415)  648-5220,  2929-19th  Street,  San  Francisco,  CA  94110 


3161  INTERNATIONAL  TERMINAL  UPPER  LEVEL  - ROAD  LEAK  REPAIRS  Contractor  must  possess  an  active  Class  A 
California  Contractor's  License.  A pre-bid  conference  will  be  held  on  October  23.  1992  at  10:00  a.m.  in 
Bldg  676.  McDonnell  Road  (Enoineerino  Bldo).  San  Francisco  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


October  30  until  2:00  p.m. 

40  calendar  days 
San  Francisco  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Joseph  Ferrer  (415)  737-7742 


91-54A  (RE-BID)  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  overhead  traction  passenger  elevators. 
There  will  be  a ore-bid  site  inspection  on  October  21.  1992  at  9 a.m.  at  CAL  1-28.  666  Ellis  Street. 

Sgn  FrgncigcQ. CgtimaL?  $250.000 


BID  DUE: 
DURATION: 
DEPARTMENT: 
CONTACT : 


November  3,  1992  at  2:00  p.m.  at  the  Housing  Authority, 

One  Hundred  Eighty  (180)  calendar  days 
San  Francisco  Housing  Authority 

Harriet  T.  Ihara  (415)  554-1322  440  Turk  St.,  San  Francisco,  CA  94102 
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52Z3A  FIRE  STATION  2 NEW  FACILITY  Asbestos  abatement,  demolition  of  existing  facility  and  construction  of  a 
new  facility  which  will  consist  of  two  floors  with  a mezzanine  over  a full  basement.  Type  II  building.  One  hour 
fully  fire  sprinkled  steel  frame  structure  with  stucco  exterior  and  metal  stud  interior  wall  systems. 

Estimate:  $2.500,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
365  calendar  days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


1023D  REPAIR  SIDEWALKS  AND  RELATED  AREAS  - VARIOUS  LOCATIONS  Construct,  repair  and  replace  concrete 
sidewalks,  driveways,  curbs,  handicapped  ramps,  brick  tree  basins,  s/s  vent  covers  and  frames  and  chain  link 
fencing.  Estimate:  $125.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
12  calendar  months 
Various  locations  in  San  Francisco 
Public  Works 

Cynthia  Chono  (415)  554-5810,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


SAN  FRANCISCO  WOMEN'S  BUILDING  REHABILITAION  PROJECT  Repair  and  preparation  of  decorative  brackets;  replace 
metal  roofing  at  marquee;  window  repair  and  preparation;  scaffold;  painting.  A pre-bid  conference  will  be  held 
on  October  29.  1992  at  9:30  a.m.  at  3543  18th  Street.  San  Francisco.  CA  94110.  Attendance  is  mandatory. 
Estimate:  $60.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  5,  1992 
90  days 

3543  18th  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 

Shoshona  Rosenberg  (415)  431-1180,  3543  18th  Street,  San  Francisco,  CA  94110 


7086E  NORTH  SHORE  PUMPING  STATION  DRY  WEATHER  PUMPS  CONTROL  IMPROVEMENTS  Replace  the  adjustable  frequency 
drive  controls  on  four  (4)  sewage  pumps.  Estimate:  $334.170 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  8,  1992 
120  calendar  days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  550-2750 

Room  265,  City  Hall,  San  Francisco,  CA  94102 


ARLINGTON  HOTEL  RENOVATION  Seismic  renovation,  handicap  upgrades  and  elevator  modernization  to  existing  four 
(4)  story  single  resident  occupancy  hotel.  A ore-bid  conference  will  be  held  on  October  20.  1992  and 
October  27.  1992  at  10:00  a.m..  both  davs  at  480  Ellis  Street.  San  Francisco.  Estimate:  $985.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  10,  1992  at  2:00  p.m. 

180  days 

480  Ellis  Street,  San  Francisco,  Calif. 

Mayor's  Office  of  Community  Development  - Asian  Neighborhood  Design 
Curtis  Chong  (415)  982-2959,  San  Francisco,  CA  94133 
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SAN  FRANCISCO  INSTITUTE  ON  AGING  Provide  casework,  millwork  and  related  construction.  There  will  be  a pre-bid 
conference  on  Friday.  October  30.  1992  at  2.00  p.m..  at  3600  Geary  Boulevard.  San  Francisco.  Estimate:  $69.700 


( 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Monday,  November  16,  1992  by  2:00  p.m. 

Six  Weeks 

3600  Geary  Boulevard,  San  Francisco 

San  Francisco  Institute  on  Aging  - Mayor's  Office  of  Community  Development 
Martin  Chin  (415)  399-9302  Tsang  Architecture 
580  Washington  St.,  San  Francisco,  CA  94111 


1239H  ISLAIS  CREEK  PUMP  STATION  AND  SOUTHEAST  WATER  POLLUTION  CONTROL  PLANT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  HET  HEATHER  EFFLUENT  LINE 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT : 


November  18,  1992  (Due  Date  Extended) 

365  calendar  days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  431-9430,  City  Hall,  Room  265,  San  Francisco,  CA  94102 


6507E  PRECITA  PARK  PLAY  AREA  REHABILITATION  Replace  play  area  equipment  and  site  furniture,  grading  and 
paving,  construct  concrete  walls  and  curbs,  modify  irrigation  and  drainage  system,  install  chain  link  fencing  and 
landscape  planting  and  maintenance.  Estimate:  $170.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


November  18,  1992 
120  calendar  days 
San  Francisco 
Public  Works 

(415)  554-8285,  City  Hall,  Room  265,  San  Francisco,  CA  94102 


7058E  TRAFFIC  SIGNAL  IMPROVEMENTS,  CONTRACT  21  - VARIOUS  LOCATIONS  Furnish  and  install  traffic  signals  and 
related  electrical  work.  Estimate:  $489.994 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
140  calendar  days 
San  Francisco 
Public  Works 

Hin  Lok  King  (415)  431-9430  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5231A  INVERTEBRATE.  ZOOLOGY  & GEOLOGY  HING/MINERAL  HALL  SEISMIC  UPGRADE  Seismic  upgrade  and  renovations  to 
existing  structure.  Includes  demolition,  earthwork,  concrete,  structural  steel,  plaster  and  drywall,  finishes, 
electrical  and  mechanical  work.  There  will  be  a ore-bid  conference  on  October  28.  1992  at  9:00  a.m.  at  the 
Auditorium  at  the  California  Academy  of  Sciences.  Golden  Gate  Park.  San  Francisco.  Estimate:  $1.450.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992,  2:30  A.M. 

185  Calendar  Days 

California  Academy  of  Sciences,  Golden  Gate  Park,  San  Francisco 

Academy  of  Sciences 

Glen  Angel  1 (415)  750-7276 

California  Academy  of  Sciences,  Golden  Gate  Park,  San  Francisco,  CA  94118 
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CONSULTANTS 


RFP  9Z-571  ENERGY  CONSERVATION  DESIGN  REVIEW  AND  DEMAND  MANAGEMENT  PROJECT  To  provide  professional 
engineering  services  to  review  and  make  energy  efficiency  recommendations  for  municipal  capital  improvement 
projects.  The  review  includes  analysis  of  the  proposed  heating,  ventilation  and  air  conditioning  system,  the 
lighting  system  and  building  envelope.  Consultant  will  also  develop  peak  electrical  demand  management 
recommendations  for  two  existing  water  and  sewage  facilities.  Estimate:  $65.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  23,  1992 
15  months 

Meetings  in  City  Offices,  Some  Water  and  Sewage  Department  Site  Visits 
PUC/Bureau  of  Energy  Conservation 
Terrence  O'Sullivan  (415)  864-6915 

110  McAllister  Street,  Room  402,  San  Francisco,  CA  94102 


MISCELLANEOUS  PIPELINE  & CONDUIT  INSPECTION  & REPAIR  Estimate:  $75.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  2,  1992 
8 months 
San  Francisco 
Public  Works 

Dan  Gilman  (415)  648-6882 

750  Phelps  Street,  San  Francisco,  CA  94124 


RFP  168-92  CO-PAYMENT  SYSTEM  FOR  HIV/AIDS  SERVICE  PROVIDERS  The  AIDS  Office,  Department  of  Public  Health  is 
seeking  Ryan  White  CARE  proposals  to  research,  design  and  assess  the  impact  of  a copayment  system  among  HIV/AIDS 
service  providers  in  San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility 
requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Estimate:  $100.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  6,  1992  by  12:00  Noon 
5 months  (This  is  a one-time  project.) 

San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator,  (415)  554-9044 

25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


RFP  167-92  HIV  PREVENTION  & NEEDLE  EXCHANGE  FOR  INJECTION  DRUG  USERS  The  AIDS  Office,  Department  of  Public 
Health  is  seeking  proposals  to  provide  HIV  prevention  and  needle  exchange  services  for  injection  drug  users  in 
San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility  requirements  and  instructions 
to  apply  are  available  from  the  AIDS  Office.  Estimate:  $138.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARMENT: 

CONTACT: 


November  9,  1992  by  12:00  Noon 

Up  to  48  months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health,  AIDS  Office 
Judith  Weld,  RFP  Coordinator,  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 
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LEGISLATIVE  ANALYSIS  AND  ADVOCACY  SERVICES  The  purpose  of  the  contract  is  to  analyze  proposed  legislation 
affecting  the  Transporation  Authority  and  to  develop  strategies  for  advancing  legislative  actions  beneficial  to 
the  Authority  and  its  programs.  Estimate:  $25.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  9,  1992 
6 months 

Sacramento  and  San  Francisco 

San  Francisco  County  Transportation  Authority 

Carmen  C.  Clark  (415)  554-7742  Room  255,  City  Hall,  San  Francisco,  CA  94102 


MULTI-DISCIPLINARY  ASSESSMENT  & CASE  MANAGEMENT  INSTRUMENT  FOR  HISl  RISK  JUVENILE  OFFENDERS  Development  and 
design  of  a multi-disciplinary  assessment  instrument  for  high  risk  juvenile  offenders.  Design  a classification 
system  based  on  youth's  needs  and  risk  levels,  train  a multi-disciplinary  team  to  conduct  assessments  and  develop 
service  plans,  analyze  probation  services  workload  management.  Design  MIS  for  assessment/caseload  management 
information.  There  will  be  a pre-oroprosal  conference  on  October  27.  1992  from  3:00  - 5:00  p.m.  at  the  Juvenile 
Probation  Department  - 2nd  Floor  Conference  Room  (non-mandatory).  Estimate  $90.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


November  20,  1992 
1 year 

Primarily  at  Juvenile  Probation  Department 
Juvenile  Probation  Department 

Cheyenne  Bell,  J.D.  (415)  753-7860  375  Woodside  Ave.,  San  Francisco,  CA  94127 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  Winter,  1992 
or  early  Spring,  1993  for  decorating  Civic  Auditorium  for  the  1993  summer  POPS  Concerts  to  take  place  in  July  and 
August,  1993.  This  is  an  advance  announcement  of  the  Art  Commission's  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information,  contact  the  department  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
N/A 

San  Francisco,  Civic  Auditorium 
Art  Commission 

Joanne  Chow  Winship  (415)  554-9671,  25  Van  Ness  Ave.,  San  Francisco,  CA  94102 


* * * CONCESSION  OR  LEASE  * * * 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Subleasing  goals  included  for 
25%  MBE/WBE  participation. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

5 years 

San  Francisco  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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FOREIGN  CURRENCY  EXCHANGE  LEASE  Lease  to  operate  two  (2)  foreign  currency  exchange  facilities  in  the 
International  Terminal.  The  sites  are  491  square  feet  located  on  the  second  level,  and  a 110  square  foot 
facility  located  on  the  first  level.  A pre-bid  conference  will  be  held  on  December  2.  1992  at  10  a.m.  in 
Conference  Room  509-A.  5th  Floor.  International  Terminal  at  the  Airport.  Minimum  Bid:  $500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

4 years  with  a 2 year  option 
International  Terminal,  S.F.  Airport 
Airport  - Business  and  Finance 
Anthony  Alicasko  (415)  876-2365 


TERRACE  RESTAURANT  AT  SFO  Host  International  Inc.,  the  operator  of  food  and  beverage  facilities  at  S.F. 
Airport,  will  accept  proposals  for  the  sublease  operation  of  the  Terrace  Restaurant,  a full  service  restaurant 
located  on  the  departure  level  of  the  North  Terminal  at  S.F.  Airport.  A ore-bid  conference  will  be  held  on 
Thursday.  October  22.  1992  from  9:00  a.m.  to  3:00  o.m.  in  the  VIP  Conference  Room.  North  Terminal.  Mezzanine 
Level  above  Gates  74  & 75  at  San  Francisco  International  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  December  18,  1992 
12  years 

San  Francisco  International  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


OPERATOR  ASSISTED  LONG  DISTANCE  SERVICE  A pre-proposal  conference  for  an  agreement  for  operator  assisted  Long 
Distance  Service  from  public  pay  telephones  at  San  Francisco  Airport  will  be  held  on  November  4,  1992  at 
10:00  a.m.  in  the  Passenger  Conference  Room  509A,  5th  Floor.  International  Terminal  at  San  Francisco  Airport. 
Minimum  acceptable  commission:  $.035  per  oassenoer. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Will  be  set  at  a later  date 
2 year  term  with  one-year  option 
San  Francisco  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


NOTICE 

City  anci  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENJ„^„„^„^3 

Room  270,  City  Hall  OCT  2 3 1992 

San  Francisco,  CA  94102  san  francisco 

PUBLIC  LIBRARY 

Bid  and  Contract  Opportunities 


Volume  IX,  No.  17 


October  23,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 

San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 

mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

BID  # DESCRIPTION 

4673  180  ea  Bolster  Cone  Springs  for  Cable  Car  Trucks  (See  Specs) 

4692  1 ea  ADCADD  (Input  Reduction  Survey  Collection,  Earthworks,  Design,  etc.) 

4675  8 ea  ECS  Catalytic  Exhaust  Purifier,  Model  6 - DZ  - 3"  Exhaust,  etc. 

4676  1 ea  HP  LaserJet  IllSi  - Laser  Printer,  etc. 

4681  3 ea  Gateway  33  MHz  486DX,  4MB  RAM;  3 ea  Color  Monitors,  Crystal  Scan,  etc. 

4684  2 ea  DEC  RA-82-AA  Disk  Drive  in  3-High  Cabinet,  etc. 

4686  5 ea  Geotech  Field  Covers,  15'x  300',  4500  Sq.  Ft.  (Warren's  Terra  Cover) 

4635  Repair  of  Fire  Damage  Coaches  (See  Scope  of  Work  Attachment) 

4687  1 ea  PC  Scanner,  Apple  One  w/9  Foto  Software,  etc. 

4688  1 ea  Dell  Precision  386DX/33  Package,  etc. 

4689  6 ea  Adapter  Cards,  Etherlink  Plus,  Full  Size  Cards  (3COM  LAN  Products) 

4690  345  ea  Plumbers  Blue  Denim  w/Vest  BAKBIB,  100%  Cotton;  Dickies  8393L 

4691  120  ea  Lamps,  Compact  Fluorescent  Panasonic  EFT  18  LET,  etc. 

4693  2 ea  MAC  Software,  3 1/2"  Media;  1 ea  Aldus  PageMaker,  etc. 

4677  1 ea  Hopper  Attachment:  Custom  Fitted 

4678  1 It  Modifications  to  Existing  City  Truck  (as  Per  Specs) 

4679  10  ea  Valve,  Gate,  Flanged  Ends  Faced  & Drilled,  etc. 

4680  1 ea  Furnish,  Deliver  and  Install  AGS+9-Slot  Gateway  Server,  etc. 

575  Portable  Radios 

576  Pick-Up  Trucks,  Cars  & Vans 

577  Mobile  Test  Cell,  Aircraft  Engine 

578  Aerial  Work  Platform 

81310  Protective  Clothing  for  Painters,  Pile  Drivers  and  Pile  Workers 
88511  Dairy  Products  and  Eggs 
83807  Shades,  Window 
72121  Vehicle  Washing  on  City  Premises 
88754  Bakery  Goods 


DATE  DUE 

BUYER 

10-26-92 

T.  Fiore 

10-26-92 

R.  Low 

10-27-92 

T.  Fiore 

10-27-92 

R.  Low 

10-27-92 

R.  Low 

10-27-92 

J.  Wong 

10-28-92 

C.  Crawford 

10-28-92 

J.  Wong 

10-28-92 

C.  Crawford 

10-29-92 

R.  Low 

10-30-92 

J.  Sealy 

10-30-92 

J.  Sealy 

10-30-92 

J.  Sealy 

10-30-92 

R.  Low 

11-02-92 

C.  Chavez 

11-02-92 

C.  Chavez 

11-02-92 

0.  Sealy 

11-02-92 

J.  Wong 

10-30-92 

J.  Fong 

10-30-92 

C.  Chavez 

10-30-92 

R.  Thomas 

11-06-92 

C.  Crawford 

10-26-92 

J.  Fong 

10-26-92 

J.  Fong 

10-30-92 

B.  Tison 

10-30-92 

C.  Chavez 

10-30-92 

J.  Fong 

CONSTRUCTION 


I 


WD-2129R  12-INCH  DUCTILE  IRON  MAIN  INSTALLATION  The  work  to  be  performed  under  this  contract  includes  the 
installation  of  approximately  2,230  linear  feet  of  12-inch  ductile  iron  main  and  approximately  80  linear  feet  of 
8-inch  water  main  and  service  pipe  in  Clarendon  Avenue,  Johnstone  Drive  and  Medical  Center  Road. 

Estimate:  $156.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  27,  1992 
30  Working  Days 
San  Francisco 

PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828,  1145  Market  Street,  San  Francisco,  CA  94103 


HD-2108  8-INCH  DUCTILE  IRON  MAIN  INSTALLATION  The  work  to  be  performed  under  this  contract  includes  the 
installation  of  4,062  linear  feet  of  4,  6 and  8-inch  ductile  iron  main  and  approximately  40  linear  feet  of  1-inch 
and  2-inch  service  pipe  in  Presidio  Avenue  between  California  and  Post  Streets,  and  in  Post  Street  between 
Presidio  Ave  and  Scott  Street.  Estimate:  $313.475 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  27,  1992 
120  Calendar  Days 
San  Francisco 

PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828,  1145  Market  Street,  San  Francisco,  Calif. 


HD-2131  INSTALL  PERMANENT  HORK  PLATFORMS/SUPPLY  DIVISION  This  work  consists  of  furnishing  and  installing 
permanent  work  platforms  at  various  locations  in  San  Mateo,  Santa  Clara  and  Alameda  counties,  and  providing  all 
necessary  labor,  material,  equipment  and  incidentals.  The  work  platforms  are  to  be  installed  at  existing  valve 
boxes.  Estimate:  $97.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  27,  1992 
150  Calendar  Days 

San  Mateo,  Santa  Clara  and  Alameda  Counties 
PUC  - Utilities  Engineering  Bureau 

J.  Botro  (415)  554-1828,  1145  Market  Street,  San  Francisco,  CA  94103 


92-09  SECURITY  IMPROVEMENTS  Construction  of  Pedestrian  Entry  and  Vehicular  Gate.  Estimate:  $45.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


October  27,  1992  by  2:00  p.m. 

Sixty  (60)  Calendar  Days 

320  & 330  Clementina 

San  Francisco  Housing  Authority 

Harriet  Ihara  (415)  554-1321,  440  Turk  Street,  San  Francisco,  CA  94102 


3161  INTERNATIONAL  TERMINAL  UPPER  LEVEL  - ROAD  LEAK  REPAIRS  Contractor  must  possess  an  active  Class  A 
California  Contractor's  License. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


October  30  until  2:00  p.m. 

40  Calendar  Days 
San  Francisco  Airport 

Airport  - Facilities,  Operations  and  Maintenance 
Joseph  Ferrer  (415)  737-7742 
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91-54A  (RE-BID)  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  overhead  traction  passenger  elevators. 
Estimate  $250.000 


BID  DUE: 
DURATION: 
DEPARTMENT: 
CONTACT: 


November  3,  1992  by  2:00  p.m.  at  the  Housing  Authority, 

One  Hundred  Eighty  (180)  Calendar  Days 
San  Francisco  Housing  Authority 

Harriet  T.  Ihara  (415)  554-1322  440  Turk  St.,  San  Francisco,  CA  94102 


1023D  REPAIR  SIDEWALKS  AND  RELATED  AREAS  - VARIOUS  LOCATIONS  Construct,  repair  and  replace  concrete 
sidewalks,  driveways,  curbs,  handicapped  ramps,  brick  tree  basins,  s/s  vent  covers  and  frames  and  chain  link 
fencing.  Estimate:  $125.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
12  Calendar  Months 
Various  Locations  in  San  Francisco 
Publ i c Works 

Cynthia  Chono  (415)  554-5810  Room  265,  City  Hall,  San  Francisco,  CA  94102 


SAN  FRANCISCO  WOMEN'S  BUILDING  REHABILITAION  PROJECT  Repair  and  preparation  of  decorative  brackets;  replace 
metal  roofing  at  marquee;  window  repair  and  preparation;  scaffold;  painting.  There  will  be  a pre-bid  conference 
on  October  29.  1992  at  9:30  a.m.  at  3543  18th  Street.  San  Francisco.  CA  94110.  Attendance  is  mandatory. 
Estimate:  S60.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  5,  1992 
90  Days 

3543  18th  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 

Shoshona  Rosenberg  (415)  431-1180  3543  18th  Street,  San  Francisco,  CA  94110 


TOILET  ALTERATIONS  AND  MISCELLANEOUS  REPAIRS  AT  MISSION  LANGUAGE  AND  VOCATIONAL  SCHOOL,  INC.  (MLVS) 

Alterations,  including  ceramic  wall  and  floor  tiles,  partition,  plumbing  fixtures,  electrical  fixtures,  door  and 
roof  repairs.  There  will  be  a pre-bid  conference  on  October  29.  1992  at  1:00  o.m.  at  the  Mission  Language  and 
Vocational  School.  Inc.  (MLVS)  at  2929  - 19th  Street.  San  Francisco.  CA  94110  (Not  mandatory). 

Estimate: $7.0,0.00 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  5,  1992  (Thursday)  by  2:00  p.m. 

60  Days 

Mission  Language  and  Vocational  School,  Inc.  (MLVS) 

Mayor's  Office  of  Community  Development 

Rosario  Anaya  (415)  648-5220  2929  - 19th  Street,  San  Francisco,  CA  94110 


7086E  NORTH  SHORE  PUMPING  STATION  DRY  WEATHER  PUMPS  CONTROL  IMPROVEMENTS  Replace  the  adjustable  frequency 
drive  controls  on  four  (4)  sewage  pumps.  Estimate:  $334.170 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  8,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  550-2750  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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ARLINGTON  HOTEL  RENOVATION  Seismic  renovation,  handicap  upgrades  and  elevator  modernization  to  existing  four 
(4)  story  single  resident  occupancy  hotel.  There  will  be  a pre-bid  conference  on  October  27.  1992  at  10:00  a.m, 
at  480  Ellis  Street.  San  Francisco.  Estimate:  $985.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  10,  1992  by  2:00  p.m. 

180  Days 

480  Ellis  Street,  San  Francisco 

Mayor's  Office  of  Community  Development  - Asian  Neighborhood  Design 
Curtis  Chong  (415)  982-2959,  San  Francisco,  CA  94133 


5128A  THE  SAN  FRANCISCO  MAIN  LIBRARY  BASE  BUILDING  CONTRACT  Construction  of  a new  Main  Library  consisting  of 
one  basement  level  and  six  upper  levels,  various  roof  levels  and  associated  mechanical,  electrical  and  site 
work.  Estimate:  $94.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
961  Calendar  Days 
San  Francisco 
Public  Works 

Andrew  Stelman  (415)  557-4766  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 


5223A  FIRE  STATION  2 NEW  FACILITY  Asbestos  abatement,  demolition  of  existing  facility  and  construction  of  a 
new  facility  which  will  consist  of  two  floors  with  a mezzanine  over  a full  basement  (Type  II  building;  one  hour 
fully  fire  sprinkled  steel  frame  structure  with  stucco  exterior  and  metal  stud  interior  wall  systems. 

Estimate:  $2.500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
365  Calendar  Days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664  City  Hall,  Room  265,  San  Francisco,  CA  94102 


IV  ACCESS  IMPROVEMENTS  Pier  40  public  access  improvements:  wood  deck  and  railing;  bulkhead  interim  access 
improvements:  asphalt,  concrete  and  concrete  pavers;  Townsend  bus  stop:  concrete  pavers,  bollards  and  trees. 

Estimate:  $50-100.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  12,  1992  (Thursday) 

90  Calendar  Days 

Vicinity  of  Pier  40,  San  Francisco 
San  Francisco  Redevelopment  Agency 
Bob  Isaacson,  Project  Engineer  (415)  749-2454 
770  Golden  Gate  Avenue,  San  Francisco,  CA  94107 


3140  INFORMAL  Electrical  service  to  natural  gas  dispensing  station,  maintenance  building  (must  possess 

Class  C-10  California  Contractor's  license).  There  will  be  a pre-bid  conference  on  November  6.  1992  at  2 p.m.  at 

Bldg.  676.  Me  Donnell  Road  (Enaineerino  Bldo.)  at  S.F.  Airport  (attendance  mandatory).  Estimate:  $43.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


November  13,  1992  by  2 p.m. 

30  Calendar  Days 

S.F.  Airport  - Maintenance  Building 
Facilities,  Operation  & Maintenance 
Ronald  Wong  (415)  737-7758 
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SAN  FRANCISCO  INSTITUTE  ON  AGING  Provide  casework,  millwork  and  related  construction.  There  will  be  a pre-bid 
conference  on  Friday.  October  30.  1992  at  2.00  p.m..  at  3600  Geary  Boulevard,  San  Francisco.  Estimate:  $69,700 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  16,  1992  (Monday)  by  2:00  p.m. 

Six  Weeks 

3600  Geary  Boulevard,  San  Francisco 

San  Francisco  Institute  on  Aging  - Mayor's  Office  of  Community  Development 
Martin  Chin  (415)  399-9302 

Tsang  Architecture,  580  Washington  Street,  San  Francisco,  CA  94111 


6078Q  MARKET  STREET;  DAVIS  STREET  TO  DRUMM  STREET:  ER  WORK  Reconstruct  brick  sidewalks.  Estimate:  $96.450 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
30  Calendar  Days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8750  City  Hall,  Room  265,  San  Francisco,  CA  94102 


1239W  ISLAIS  CREEK  PUMP  STATION  AND  SOUTHEAST  HATER  POLLUTION  CONTROL  PLANT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  HET  HEATHER  EFFLUENT  LINE 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


November  18,  1992  (Due  Date  Extended) 

365  Calendar  Days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  431-9430  City  Hall,  Room  265,  San  Francisco,  CA  94102 


6507E  PRECITA  PARK  PLAY  AREA  REHABILITATION  Replace  play  area  equipment  and  site  furniture,  grading  and 
paving,  construct  concrete  walls  and  curbs,  modify  irrigation  and  drainage  system,  install  chain  link  fencing  and 
landscape  planting  and  maintenance.  Estimate:  $170.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

(415)  554-8285  City  Hall,  Room  265,  San  Francisco,  CA  94102 


7058E  TRAFFIC  SIGNAL  IMPROVEMENTS,  CONTRACT  21  - VARIOUS  LOCATIONS  Furnish  and  install  traffic  signals  and 
related  electrical  work.  Estimate:  $489.994 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
140  Calendar  Days 
San  Francisco 
Public  Works 

Hin  Lok  King  (415)  431-9430  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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5231 A INVERTEBRATE,  ZOOLOGY  & GEOLOGY  WING/MINERAL  HALL  SEISMIC  UPGRADE  Seismic  upgrade  and  renovations  to 
existing  structure.  Includes  demolition,  earthwork,  concrete,  structural  steel,  plaster  and  drywall,  finishes, 
electrical  and  mechanical  work.  There  will  be  a pre-bid  conference  on  October  28.  1992  at  9:00  a.m.  at  the 
Auditorium  at  the  California  Academy  of  Sciences.  Golden  Gate  Park.  San  Francisco.  Estimate:  $1.450.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992,  2:30  a.m. 

185  Calendar  Days 

California  Academy  of  Sciences,  Golden  Gate  Park,  San  Francisco 

Academy  of  Sciences 

Glen  Angel  1 (415)  750-7276 

California  Academy  of  Sciences,  Golden  Gate  Park,  San  Francisco,  CA  94118 


2582  DRYDOCK  AND  OVERHAUL  THE  FIREBOAT  "GUARDIAN"  This  work  consists  of  furnishing  all  labor,  equipment  and 
materials  and  the  performance  of  all  incidental  work  necessary  to  complete  the  awarded  bid  items  for  the  1992 
drydock  and  overhaul  of  Fi reboat  "Guardian".  There  will  be  a pre-bid  conference  on  November  20.  1992  at 
10:00  a.m.  at  the  Office  of  the  Chief  Harbor  Engineer.  Suite  3100.  Ferry  Bldg.  Estimate:  $80.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  24,  1992,  2:00  p.m. 

14  Days 

Contractor's  Drydock 
Port  of  San  Francisco 

Skip  Zeller  (415)  274-0552,  Ferry  Bldg,  Suite  3100,  San  Francisco,  CA  94111 


MOCHD  PROJECT,  JAPANESE  CULTURAL  & COMMUNITY  CEMIER  Floor  leveling  and  carpeting,  security  gate,  exit  plan 
signs,  intercom  system,  and  other  alternate  bids.  There  will  be  a pre-bid  walk-throuah  on  Monday. 

November  17.  1992  at  3:00  p.m.  at  the  Japanese  Cultural  and  Communitv  Center.  1840  Sutter  Street. 

San  Francisco.  Attendance  for  General  and  Sub-contractors  is  mandatory.  Estimate:  $35.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  30,  1992  (Monday)  by  3:30  p.m. 

Three  Months 

1840  Sutter  Street,  San  Francisco 

Japanese  Cultural  and  Community  Center  - Mayor's  Office  of  Housing 

Wayne  Osaki , Architect  (415)  922-9197  1900  Sutter  St.,  Suite  #10,  San  Francisco,  CA  94115 


5021Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA,  VARIOUS  LOCATIONS  Construct  12"  and  15"  VCP 
sewer,  VCP  side  sewer  connections  and  concrete  manholes,  remove  8"  and  14"  VCP  sewers  and  concrete  manholes, 
clean  and  televise  sewer,  televise  side  sewers,  repair  and/or  replace  defective  side  sewers  and  line  existing  - 
15"  sewer  with  cured-i n-place  pipe.  Estimate:  $332.668 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


December  2,  1992 
60  Calendar  Days 
San  Francisco 
Public  Works 

P.  T.  Law  (415)  554-8375  City  Hall,  Room  265,  San  Francisco,  CA  94102 
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HH-S33  REPLACE  AND  REPAIR  TROLLEY  POLES  The  work  includes,  but  is  not  limited  to  major  work  detailed  in  the 
plans  and  specifications  such  as:  removal  of  existing  Trolley  Poles  foundations,  furnishing  and  installing  new 

steel  trolley  poles,  furnishing,  installing  and  removing  temporary  wood  poles,  installing  streetlight  bracket 
arms  and  luminaires,  transferring  and  installing  existing  pole  apprutenances  onto  new  poles,  furnishes  and 
installing  new  traffic  signals,  restoring  pavement,  traffic  control  and  other  incidental  work.  There  will  be  a 
ore-bid  conference  on  November  10.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco.  Estimate:  $540.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  8,  1992 
180  Calendar  Days 

Various  Locations  in  San  Francisco 

Utilities  Engineering  Bureau 

Contract  Administration  (415)  554-0789 

1145  Market  Street,  6th  Floor,  San  Francisco,  CA  94103 


* * * CONSULTANTS  * * * 


MISCELLANEOUS  PIPELINE  & CONDUIT  INSPECTION  & REPAIR  Estimate:  $75.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  2,  1992 
8 Months 
San  Francisco 
Public  Works 

Dan  Gilman  (415)  648-6882 

750  Phelps  Street,  San  Francisco,  CA  94124 


RFP  168-92  CO-PAYMENT  SYSTEM  FOR  HIV/AIDS  SERVICE  PROVIDERS  The  AIDS  Office,  Department  of  Public  Health  is 
seeking  Ryan  White  CARE  proposals  to  research,  design  and  assess  the  impact  of  a copayment  system  among  HIV/AIDS 
service  providers  in  San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility 
requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Estimate:  $100.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  6,  1992  by  12:00  Noon 
5 Months  (This  is  a one-time  project.) 

San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator,  (415)  554-9044 

25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


RFP  167-92  HIV  PREVENTION  & NEEDLE  EXCHANGE  FOR  INJECTION  DRUG  USERS  The  AIDS  Office,  Department  of  Public 
Health  is  seeking  proposals  to  provide  HIV  prevention  and  needle  exchange  services  for  injection  drug  users  in 
San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility  requirements  and  instructions 
to  apply  are  available  from  the  AIDS  Office.  Estimate:  $138.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARMENT: 

CONTACT: 


November  9,  1992  by  12:00  Noon 

Up  to  48  Months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health,  AIDS  Office 
Judith  Weld,  RFP  Coordinator,  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 
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LEGISLATIVE  ANALYSIS  AND  ADVOCACY  SERVICES  The  purpose  of  the  contract  is  to  analyze  proposed  legislation 
affecting  the  Transporation  Authority  and  to  develop  strategies  for  advancing  legislative  actions  beneficial  to 
the  Authority  and  its  programs.  Estimate:  $25.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  9,  1992 
6 Months 

Sacramento  and  San  Francisco 

San  Francisco  County  Transportation  Authority 

Carmen  C.  Clark  (415)  554-7742 

City  Hall,  Room  255,  San  Francisco,  CA  94102 


RFP  ECONOMIC  CONSULTANT  Consultant  will  evaluate  the  financial  and  economic  implications  of  various  land  use 
development  scenarios  for  the  Port  of  San  Francisco,  and  will  develop  a Microcomputer  Model  to  measure  the 
implications.  There  will  be  a pre-proposal  conference  on  Thursday.  October  29.  1992  at  2:00  p.m.  at  the  Port 
Commission  Room.  Suite  3100.  Ferry  Building.  San  Francisco.  CA  94111.  Estimate:  $75.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


November  13,  1992  by  4:00  p.m. 

One  Year 

Port  of  San  Francisco  - Ferry  Building 

Port  of  San  Francisco 

Paul  Osmundson  (415)  274-0546 

Ferry  Building,  #3100,  San  Francisco,  CA  94111 


MULTI-DISCIPLINARY  ASSESSMENT  & CASE  MANAGEMENT  INSTRUMENT  FOR  HIGH  RISK  JUVENILE  OFFENDERS  Development  and 
design  of  a multi-disciplinary  assessment  instrument  for  high  risk  juvenile  offenders.  Design  a classification 
system  based  on  youth's  needs  and  risk  levels,  train  a multi-disciplinary  team  to  conduct  assessments  and  develop 
service  plans,  analyze  probation  services  workload  management.  Design  MIS  for  assessment/caseload  management 
information.  There  will  be  a pre-proposal  conference  on  October  27.  1992  from  3:00  - 5:00  p.m.  at  the  Juvenile 
Probation  Department  - 2nd  Floor  Conference  Room  (non-mandatorv) . Estimate  $90.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  20,  1992 
One  Year 

Primarily  at  Juvenile  Probation  Department 
Juvenile  Probation  Department 
Cheyenne  Bell,  J.D.  (415)  753-7860 
375  Woodside  Avenue,  San  Francisco,  CA  94127 


ARCHAEOLOGICAL  SERVICES  Preconstruction  archival  research,  monitoring  excavations  during  construction, 
assistance  in  planning  and  coordination  for  discoveries  and  preparation  of  reports  for  various  projects  on  an 
as-needed  basis  for  three  years.  Estimate:  $250.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  20,  1992 
3 Years 
San  Francisco 
Public  Works 

Bob  Jew  (415)  431-9430  1550  Evans  Avenue,  San  Francisco,  CA  94124 
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170-92  CYTOLOGY  SERVICES  The  contractor  is  to  provide  cytology  medical  services  in  the  form  of  Pap  Smears, 
Biopsies  and  Chlamydia  test.  Services  at  designated  Health  Department  sites  in  San  Francisco.  Service  to 
include  pick-up,  evaluation,  appropriate  documentation  and  reporting.  There  will  be  a pre-proposal  conference  on 
November  6.  1992  from  2:00  p.m.  till  3:00  p.m.  at  101  Grove  Street.  Room  302,  San  Francisco.  CA  94102. 

Estimate:  $70.530 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  23,  1992  by  12:00  Noon 

12  Months,  with  the  possibility  of  3-one  year  extensions  thereafter. 

San  Francisco 
Public  Health 

Stephen  Purser  (415)  554-2563  101  Grove  Street,  Room  115,  San  Francisco,  CA  94102 


RFP  171-92  STREET  OUTREACH  HIV  PREVENTION  FOR  HIGH  RISK  YOUTH  (AESOP)  The  AIDS  Office,  Department  of  Public 
Health  is  seeking  proposals  to  provide  street  outreach  HIV  prevention  targeting  high  risk  youth  in  San  Francisco, 
as  part  of  a national  collaborative  evaluation  project  (AESOP).  Further  information  regarding  the  services 
solicited,  eligibility  requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office. 

There  will  be  a pre-proposal  conference  on  November  4.  1992  at  10:00  a.m.  at  the  AIDS  Office.  25  Van  Ness  Avenue. 
5th  Floor,  San  . F.rgtn, cisco . Estimate: $.1.0U.3.Q 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  23,  1992  by  12:00  Noon 

Up  to  48  months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  Winter,  1992 
or  early  Spring,  1993  for  decorating  Civic  Auditorium  for  the  1993  summer  POPS  Concerts  to  take  place  in  July  and 
August,  1993.  This  is  an  advance  announcement  of  the  Art  Commission's  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information,  contact  the  department  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
N/A 

Civic  Auditorium,  San  Francisco 
Art  Commission 

Joanne  Chow  Winship  (415)  554-9671,  25  Van  Ness  Ave.,  San  Francisco,  CA  94102 
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CONCESSION  OR  LEASE 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Subleasing  goals  included  for 
25%  MBE/WBE  participation. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

5 Years 

San  Francisco  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


TERRACE  RESTAURANT  AT  SFO  Host  International  Inc.,  the  operator  of  food  and  beverage  facilities  at  S.F. 
Airport,  will  accept  proposals  for  the  sublease  operation  of  the  Terrace  Restaurant,  a full  service  restaurant 
located  on  the  departure  level  of  the  North  Terminal  at  S.F.  Airport. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


December  18,  1992  (Friday) 

12  Years 

San  Francisco  International  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


OPERATOR  ASSISTED  LONG  DISTANCE  SERVICE  There  will  be  a pre-proposal  conference  for  an  agreement  for  operator 
assisted  Long  Distance  Service  from  public  pav  telephones  at  San  Francisco  Airport  will  be  held  on  November  4. 
1992  at  10:00  a.m.  in  the  Passenger  Conference  Room  509A.  5th  Floor.  International  Terminal  at  San  Francisco 
Airport.  Minimum  acceptable  commission:  $.035  per  passenger. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


Will  be  set  at  a later  date 
2 Year  Term  with  One-Year  Option 
San  Francisco  Airport 
Airport,  Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


FOREIGN  (TJRRENCY  EXCHANGE  LEASE  Lease  to  operate  two  (2)  foreign  currency  exchange  facilities  in  the 
International  Terminal.  The  sites  are  491  square  feet  located  on  the  second  level,  and  a 110  square  foot 
facility  located  on  the  first  level.  A pre-bid  conference  will  be  held  on  December  2.  1992  at  10  a.m.  in 
Conference  Room  509-A.  5th  Floor.  International  Terminal  at  the  Airport.  Minimum  Bid:  $500.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


N/A 

4 Years  with  a 2 Year  Option 
International  Terminal,  S.F.  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollarvalue  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 

Bid  and  Contract  Opportunities 


October  30,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION DATE  DUE  BUYER 

4677 

4678 

4679 

4680 

4698 

4699 

4702 

4703 

4704 

4708 

4709 

4710 

4711 

4712 
4715 
4635 

578 

579 
581 




OCT  3 0 1992 

s;.M 

PUbi_iC  LibhAHV 


1 ea  Hopper  Attachment:  Custom  Fitted  11-02-92  C.  Chavez 

1 It  Modifications  to  Existing  City  Truck  (as  Per  Specs)  11-02-92  C.  Chavez 

10  ea  Valve,  Gate,  Flanged  Ends  Faced  & Drilled,  etc.  11-02-92  J.  Sealy 

1 ea  Furnish,  Deliver  and  Install  AGS+9-Slot  Gateway  Server,  etc.  11-02-92  J.  Wong 

6 pk  Software,  Lotus  1-2-3;  Software,  Lotus  1-2-2  for  Windows  3.5"  Disks  11-04-92  J.  Fong 

5 pk  Software,  Aldus  Persuasion  (Version  2.1),  etc.  11-04-92  J.  Fong 

1500  Suits,  Disposable,  w/Zipper,  Protective  (Various  Sizes)  11-04-92  J.  Sealy 

3000  ea  Brush,  Carbon,  LRV  Traction  Motor  11-04-92  T.  Fiore 

1 ea  Hi-Low  Detector,  10'  Long,  etc.  11-05-92  J.  Wong 

120  ea  Humbodometer  P/N:  760-0001,  or  Equal  11-05-92  T.  Fiore 

100  ea  Sensor,  Speed  (Not  Used  on  Axles  2 & 5)  11-05-92  T.  Fiore 

44  ea  Holder,  Brush,  Triple,  A/C  Motor,  P/N:  NWIOIAUF-REVI  11-05-92  T.  Fiore 

300  ea  Horn,  Arcing,  Arc  Chute,  Line  Breaker  11-05-92  T.  Fiore 

Furnish,  Deliver,  Install  and  Train:  Perfector  Printing  Press  11-05-92  J.  Louie 

Major  Overhaul  on  #651-747  Aerial  Lift,  Model  6EV-65PBI  (See  Specs)  11-10-92  C.  Crawford 

Repair  of  Fire  Damaged  Coaches  (Date  Extended)  12-04-92  J.  Wong 

Aerial  Work  Platform  11-06-92  C.  Crawford 

Traffic  Control  Equipment  11-06-92  J.  Wong 

Trolley  Wire  11-13-92  J.  Sealy 


* * • ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES  * * * 


i 


003-92  WINDOW  SHADES  The  San  Francisco  Housing  Authority  is  requesting  quotations  for  the  purchase  and 
delivery  of  window  shades  in  various  sizes. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


November  16,  1992 
One  Year 
San  Francisco 
Materials  Management 

Vivian  Bains-Berry  (415)  554-1257  440  Turk  Street,  San  Francisco,  CA  94102 


* * * CONSTRUCTION  * * * 


91-54A  (RE-8ID)  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  overhead  traction  passenger  elevators. 
Estimate  $250.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  3,  1992  by  2:00  p.m.  at  the  Housing  Authority, 

180  Calendar  Days 
San  Francisco 

San  Francisco  Housing  Authority 

Harriet  T.  Ihara  (415)  554-1322  440  Turk  Street,  San  Francisco,  CA  94102 


1023D  REPAIR  SIDEWALKS  AND  REUTED  AREAS  - VARIOUS  LOCATIONS  Construct,  repair  and  replace  concrete 
sidewalks,  driveways,  curbs,  handicapped  ramps,  brick  tree  basins,  s/s  vent  covers  and  frames  and  chain  link 
fencing.  Estimate:  $125.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


November  4,  1992 
12  Calendar  Months 
Various  Locations  in  San  Francisco 
Public  Works 

Cynthia  Chono  (415)  554-5810  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5128A  THE  SAN  FRANCISCO  MAIN  LIBRARY  BASE  BUILDING  CONTRACT  Construction  of  a new  Main  Library  consisting  of 
one  basement  level  and  six  upper  levels,  various  roof  levels  and  associated  mechanical,  electrical  and  site 
work.  Estimate:  $87.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
961  Calendar  Days 
San  Francisco 
Public  Works 

Andrew  Stelman  (415)  557-4766  30  Van  Ness  Avenue,  Suite  4100,  San  Francisco,  CA  94102 
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5223A  FIRE  STATION  2 NEW  FACILITY  Asbestos  abatement,  demolition  of  existing  facility  and  construction  of  a 
new  facility  which  will  consist  of  two  floors  with  a mezzanine  over  a full  basement  (Type  II  building;  one  hour 
fully  fire  sprinkled  steel  frame  structure  with  stucco  exterior  and  metal  stud  interior  wall  systems). 

Estimate:  $2.500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  4,  1992 
365  Calendar  Days 
San  Francisco 
Public  Works 

Clyde  Cohen  (415)  557-4664  City  Hall,  Room  265,  San  Francisco,  CA  94102 


SAN  FRANCISCO  VfOMEN’S  BUILDING  REHABILITATION  PROJECT  Repair  and  preparation  of  decorative  brackets;  replace 
metal  roofing  at  marquee;  window  repair  and  preparation;  scaffold;  painting.  Estimate:  $60.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


November  5,  1992 
90  Days 

3543  18th  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 

Shoshona  Rosenberg  (415)  431-1180  3543  - 18th  Street,  San  Francisco,  CA  94110 


TOILET  ALTERATIONS  AND  MISCELLANEOUS  REPAIRS  AT  MISSION  LANGUAGE  AND  VOCATIONAL  SCHOOL,  INC.  (MLVS) 

Alterations,  including  ceramic  wall  and  floor  tiles,  partition,  plumbing  fixtures,  electrical  fixtures,  door  and 
roof  repairs.  Estimate:  $70.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  5,  1992  (Thursday)  by  2:00  p.m. 

60  Days 

Mission  Language  and  Vocational  School,  Inc.  (MLVS) 

Mayor's  Office  of  Community  Development 

Rosario  Anaya  (415)  648-5220  2929  - 19th  Street,  San  Francisco,  CA  94110 


ARLINGTON  HOTEL  RENOVATION  Seismic  renovation,  handicap  upgrades  and  elevator  modernization  to  existing  four 
(4)  story  single  resident  occupancy  hotel.  Estimate:  $985.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  10,  1992  by  2:00  p.m. 

180  Days 

480  Ellis  Street,  San  Francisco 

Mayor's  Office  of  Community  Development  - Asian  Neighborhood  Design 
Curtis  Chong  (415)  982-2959 


IV  ACCESS  IMPROVEMENTS  Pier  40  public  access  improvements:  wood  deck  and  railing;  bulkhead  interim  access 
improvements:  asphalt,  concrete  and  concrete  pavers;  Townsend  bus  stop:  concrete  pavers,  bollards  and  trees. 

Estimate:  $50-100.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  12,  1992  (Thursday) 

90  Calendar  Days 

Vicinity  of  Pier  40,  San  Francisco 
San  Francisco  Redevelopment  Agency 
Bob  Isaacson,  Project  Engineer  (415)  749-2454 
770  Golden  Gate  Avenue,  San  Francisco,  CA  94107 
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3140  INFORMAL  Electrical  service  to  natural  gas  dispensing  station,  maintenance  building  (must  possess  * 
Class  C-10  California  Contractor's  license).  There  will  be  a pre-bid  conference  on  November  6.  1992  at  2 p.m.  at 
Bldo.  676.  Me  Donnell  Road  (Engineering  Bldo.)  at  S.F.  Airport  (attendance  mandatory).  Estimate:  $43.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


November  13,  1992  by  2 p.m. 

30  Calendar  Days 

S.F.  Airport  - Maintenance  Building 
Airport  - Facilities,  Operation  & Maintenance 
Ronald  Wong  (415)  737-7758 


SAN  FRANCISCO  INSTITUTE  ON  AGING  Provide  casework,  millwork  and  related  construction.  Estimate:  $69.700 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


November  16,  1992  (Monday)  by  2:00  p.m. 

4 Weeks 

3600  Geary  Boulevard,  San  Francisco 

San  Francisco  Institute  on  Aging  - Mayor's  Office  of  Community  Development 
Martin  Chin  (415)  399-9302 

Tsang  Architecture,  580  Washington  Street,  San  Francisco,  CA  94111 


7086E  NORTH  SHORE  PUMPING  STATION  DRY  HEATHER  PUMPS  CONTROL  IMPROVEMENTS  Replace  the  adjustable  frequency 
drive  controls  on  four  (4)  sewage  pumps.  Estimate:  $334.170 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


November  18,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  550-2750  Room  265,  City  Hall,  San  Francisco,  CA  94102 


6078Q  MARKET  STREET;  DAVIS  STREET  TO  DRUMM  STREET:  ER  WORK  Reconstruct  brick  sidewalks.  Estimate:  $96.450 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
30  Calendar  Days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8750  City  Hall,  Room  265,  San  Francisco,  CA  94102 


1239W  ISLAIS  CREEK  PUMP  STATION  AND  SOUTHEAST  WATER  POLLUTION  CONTROL  PLANT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  WET  HEATHER  EFFLUENT  LINE 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992  (Due  Date  Extended) 

365  Calendar  Days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  431-9430  City  Hall,  Room  265,  San  Francisco,  CA  94102 
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6507E  PRECITA  PARK  PLAY  AREA  REHABILITATION  Replace  play  area  equipment  and  site  furniture,  grading  and 
paving,  construct  concrete  walls  and  curbs,  modify  irrigation  and  drainage  system,  install  chain  link  fencing  and 
landscape  planting  and  maintenance.  Estimate:  $170.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

(415)  554-8285  City  Hall,  Room  265,  San  Francisco,  CA  94102 


7058E  TRAFFIC  SIGNAL  IMPROVEMENTS,  CONTRACT  21  - VARIOUS  LOCATIONS  Furnish  and  install  traffic  signals  and 
related  electrical  work.  Estimate:  $489.994 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
140  Calendar  Days 
San  Francisco 
Public  Works 

Hin  Lok  King  (415)  431-9430  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5231A  INVERTEBRATE,  ZOOLOGY  & GEOLOGY  HING/MINERAL  HALL  SEISMIC  UPGRADE  Seismic  upgrade  and  renovations  to 
existing  structure.  Includes  demolition,  earthwork,  concrete,  structural  steel,  plaster  and  drywall,  finishes, 
electrical  and  mechanical  work.  There  will  be  a pre-bid  conference  on  October  28.  1992  at  9:00  a.m.  at  the 
Auditorium  at  the  California  Academy  of  Sciences.  Golden  Gate  Park.  San  Francisco.  Estimate:  $1.450.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


November  18,  1992  by  2:30  a.m. 

185  Calendar  Days 

California  Academy  of  Sciences,  Golden  Gate  Park,  San  Francisco 

Academy  of  Sciences 

Glen  Angel  1 (415)  750-7276 

California  Academy  of  Sciences,  Golden  Gate  Park,  San  Francisco,  CA  94118 


2582  DRYDOCK  AND  OVERHAUL  THE  FIREBOAT  "GUARDIAN”  This  work  consists  of  furnishing  all  labor,  equipment  and 
materials  and  the  performance  of  all  incidental  work  necessary  to  complete  the  awarded  bid  items  for  the  1992 
drydock  and  overhaul  of  Fi reboat  "Guardian".  There  will  be  a ore-bid  conference  on  November  10.  1992  at 
10:00  a.m.  at  the  Office  of  the  Chief  Harbor  Engineer.  Suite  3100.  Ferrv  Bldo.  Estimate:  $80.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  24,  1992  by  2:00  p.m. 

14  Days 

Contractor's  Drydock 
Port  of  San  Francisco 

Skip  Zeller  (415)  274-0552,  Ferry  Bldg,  Suite  3100,  San  Francisco,  CA  94111 


MOCHD  PROJECT,  JAPANESE  CULTURAL  & COMMUNITY  CENTER  Floor  leveling  and  carpeting,  security  gate,  exit  plan 
signs,  intercom  system,  and  other  alternate  bids.  There  will  be  a pre-bid  walk-throuoh  on  Monday. 

November  17.  1992  at  3:00  p.m.  at  the  Japanese  Cultural  and  Community  Center.  1840  Sutter  Street. 

San  Francisco.  Attendance  for  General  and  Sub-contractors  is  mandatory.  Estimate:  $35.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  30,  1992  (Monday)  by  3:30  p.m. 

3 Months 

1840  Sutter  Street,  San  Francisco 

Japanese  Cultural  and  Community  Center  - Mayor's  Office  of  Housing 

Wayne  Osaki , Architect  (415)  922-9197  1900  Sutter  Street,  Suite  #10,  San  Francisco,  CA  94115 


5021Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA,  VARIOUS  LOCATIONS  Construct  12"  and  15"  VCP 
sewer,  VCP  side  sewer  connections  and  concrete  manholes,  remove  8"  and  14"  VCP  sewers  and  concrete  manholes, 
clean  and  televise  sewer,  televise  side  sewers,  repair  and/or  replace  defective  side  sewers  and  line  existing  - 
15"  sewer  with  cured-i n-place  pipe.  Estimate:  $332.668 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT; 
CONTACT : 


December  2,  1992 
60  Calendar  Days 
San  Francisco 
Public  Works 

P.  T.  Law  (415)  554-8375  City  Hall,  Room  265,  San  Francisco,  CA  94102 


5026Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  - SOUTH  MARKET  AREA,  VARIOUS  LOCATIONS  (C-8)  Construct  12  and 
15-inch  diameter  VCP  sewer,  10-inch  diameter  VCP  culvert  and  concrete  manholes,  remove  existing  sewers  and 
manholes  and  replace  existing  storm  water  inlets  with  catchbasins.  Estimate:  $383.430 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  2,  1992 
60  Calendar  Days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325  City  Hall,  Room  265,  San  Francisco,  CA  94102 


HH-833  REPLACE  AND  REPAIR  TROLLEY  POLES  The  work  includes,  but  is  not  limited  to  major  work  detailed  in  the 
plans  and  specifications  such  as:  removal  of  existing  trolley  poles  foundations,  furnishing  and  installing  new 

steel  trolley  poles,  furnishing,  installing  and  removing  temporary  wood  poles,  installing  streetlight  bracket 
arms  and  luminaires,  transferring  and  installing  existing  pole  appurtenances  onto  new  poles,  furnishes  and 
installing  new  traffic  signals,  restoring  pavement,  traffic  control  and  other  incidental  work.  There  will  be  a 
pre-bid  conference  on  November  10.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco.  Estimate:  $540.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  8,  1992 
180  Calendar  Days 

Various  Locations  in  San  Francisco 

Utilities  Engineering  Bureau 

Contract  Administration  (415)  554-0789 

1145  Market  Street,  6th  Floor,  San  Francisco,  CA  94103 


• * * CONSULTANTS  * » * 


MISCELLANEOUS  PIPELINE  & CONDUIT  INSPECTION  & REPAIR  Estimate:  $75.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


November  2,  1992 
8 Months 
San  Francisco 
Public  Works 

Dan  Gilman  (415)  648-6882 

750  Phelps  Street,  San  Francisco,  CA  94124 
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RFP  168-92  CO-PAYMENT  SYSTEM  FOR  HIV/AIDS  SERVICE  PROVIDERS  The  AIDS  Office,  Department  of  Public  Health  is 
seeking  Ryan  White  CARE  proposals  to  research,  design  and  assess  the  impact  of  a copayment  system  among  HIV/AIDS 
service  providers  in  San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility 
requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office.  Estimate:  $100.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  6,  1992  by  12:00  Noon 
5 Months  (This  is  a one-time  project.) 

San  Francisco 

Public  Health,  AIDS  Office 

Judith  Weld,  RFP  Coordinator,  (415)  554-9044 

25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


RFP  167-92  HIV  PREVENTION  & NEEDLE  EXCHANGE  FOR  INJECTION  DRUG  USERS  The  AIDS  Office,  Department  of  Public 
Health  is  seeking  proposals  to  provide  HIV  prevention  and  needle  exchange  services  for  injection  drug  users  in 
San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility  requirements  and  instructions 
to  apply  are  available  from  the  AIDS  Office.  Estimate:  $138.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARMENT: 

CONTACT: 


November  9,  1992  by  12:00  Noon 

Up  to  48  Months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health,  AIDS  Office 
Judith  Weld,  RFP  Coordinator,  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


LEGISLATIVE  ANALYSIS  AND  ADVOCACY  SERVICES  The  purpose  of  the  contract  is  to  analyze  proposed  legislation 
affecting  the  Transporation  Authority  and  to  develop  strategies  for  advancing  legislative  actions  beneficial  to 
the  Authority  and  its  programs.  Estimate:  $25.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  9,  1992 
6 Months 

Sacramento  and  San  Francisco 

San  Francisco  County  Transportation  Authority 

Carmen  C.  Clark  (415)  554-7742 

City  Hall,  Room  255,  San  Francisco,  CA  94102 


RFP  ECONOMIC  CONSULTANT  Consultant  will  evaluate  the  financial  and  economic  implications  of  various  land  use 
development  scenarios  for  the  Port  of  San  Francisco,  and  will  develop  a Microcomputer  Model  to  measure  the 
implications.  Estimate:  $75.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  13,  1992  by  4:00  p.m. 

One  Year 

Port  of  San  Francisco  - Ferry  Building 

Port  of  San  Francisco 

Paul  Osmundson  (415)  274-0546 

Ferry  Building,  #3100,  San  Francisco,  CA  94111 
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MULTI-DISCIPLINARY  ASSESSMENT  & CASE  MANAGEMENT  INSTRUMENT  FOR  HIGH  RISK  JUVENILE  OFFENDERS  Development  and 
design  of  a multi-disciplinary  assessment  instrument  for  high  risk  juvenile  offenders.  Design  a classification 
system  based  on  youth's  needs  and  risk  levels,  train  a multi-disciplinary  team  to  conduct  assessments  and  develop 
service  plans,  analyze  probation  services  workload  management.  Design  MIS  for  assessment/caseload  management 
information.  Estimate  $90.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


November  20,  1992 
One  Year 

Primarily  at  Juvenile  Probation  Department 
Juvenile  Probation  Department 
Cheyenne  Bell,  J.D.  (415)  753-7860 
375  Woodside  Avenue,  San  Francisco,  CA  94127 


ARCHAEOLOGICJVL  SERVICES  Preconstruction  archival  research,  monitoring  excavations  during  construction, 
assistance  in  planning  and  coordination  for  discoveries  and  preparation  of  reports  for  various  projects  on  an 
as-needed  basis  for  three  years.  Estimate:  $250.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  20,  1992 
3 Years 
San  Francisco 
Public  Works 

Bob  Jew  (415)  431-9430  1550  Evans  Avenue,  San  Francisco,  CA  94124 


(50LDEN  (SATE  PARK  PLANNING  AND  DESIGN  SERVICES  Prepare  studies  and  design  services  on  an  ongoing  basis  for 
three  (3)  years  for  the  Golden  Gate  Park  Bond  Projects.  The  services  required  include  hydrology,  horticulture, 
geotechnical  engineering,  irrigation,  lake  design,  auto  CADD  scanning  and  drafting,  landscape  architecture, 
surveying  and  support  services.  There  will  be  a pre-proposal  conference  on  November  10.  1992  at  10:00  a.m.  in 
the  4th  floor  conference  room.  1680  Mission  Street.  San  Francisco.  Estimate:  $1.000.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  23,  1992 
3 Years 
San  Francisco 
Public  Works 

Shannon  Maloney  (415)  554-8213  1680  Mission  Street,  4th  Floor,  San  Francisco,  CA  94103 


170-92  CYTOLOGY  SERVICES  The  contractor  is  to  provide  cytology  medical  services  in  the  form  of  Pap  Smears, 
Biopsies  and  Chlamydia  test.  Services  at  designated  Health  Department  sites  in  San  Francisco.  Service  to 
include  pick-up,  evaluation,  appropriate  documentation  and  reporting.  There  will  be  a pre-proposal  conference  on 
November  6.  1992  from  2:00  p.m.  till  3:00  p.m.  at  101  Grove  Street.  Room  302.  San  Francisco.  CA  94102. 

ES-ti.ma.t£J $70.530 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  23,  1992  by  12:00  Noon 

12  Months,  with  the  possibility  of  3 One-Year  Extensions  thereafter 
San  Francisco 
Public  Health 

Stephen  Purser  (415)  554-2563  101  Grove  Street,  Room  115,  San  Francisco,  CA  94102 
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RFP  171-92  STREET  OUTREACH  HIV  PREVENTION  FOR  HIGH  RISK  YOUTH  (AESOP)  The  AIDS  Office,  Department  of  Public 
Health  is  seeking  proposals  to  provide  street  outreach  HIV  prevention  targeting  high  risk  youth  in  San  Francisco, 
as  part  of  a national  collaborative  evaluation  project  (AESOP).  Further  information  regarding  the  services 
solicited,  eligibility  requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office. 

There  will  be  a pre-proposal  conference  on  November  4,  1992  at  10:00  a.m.  at  the  AIDS  Office.  25  Van  Ness  Avenue. 
5th  Floor.  San  Francisco.  Estimate:  $109,150 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


November  23,  1992  by  12:00  Noon 

Up  to  48  Months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


RFP  #175-92  1992/93  SLIAG  COST  REPORT  The  Department  of  Public  Health  is  seeking  a consulting  firm  to  prepare 

LIMA  and  IRCA  subvention  cost  reports  conforming  to  State  and  Federal  guidelines  for  San  Francisco  General 
Hospital  Medical  Center  and  8 District  Health  Centers  to  claim  Federal  funds  under  the  SLIAG  Program  and  respond 
to  any  questions  and  audits  from  State  and  Federal  agencies.  There  will  be  a pre-proposal  conference  on 
November  12.  1992  from  2:00-3:00  o.m.  at  the  Dept,  of  Public  Health.  101  Grove  Street.  Room  302.  San  Francisco. 
CA  94102. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  30,  1992,  Noon 
One  Year 

S.F.  General  Hospital  & 8 District  Health  Centers 
Public  Health 

Paula  Ferland  (415)  206-6681 

1001  Potrero  Avenue,  Building  10,  Ward  15,  Room  1516,  San  Francisco,  CA  94110 


SERVICE  AGREEMENTS  — TWO  DOOR-TO  DOOR  SHUTTLE  SERVICE  AGREEMENTS  Request  for  proposals  for  2 door-to-door 
shuttle  and  service  agreements  to  provide  door-to-door  shuttle  service  between  S.F.  Airport  and  6 Bay  Area 
Counties.  There  will  be  a pre-proposal  conference  on  November  18.  1992.  at  10:00  a.m.  at  the  North  Terminal  VIP 
Room  at  the  Airport.  Estimate:  $10.000  per  year  for  each  agreement 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

Two  Years  with  Two  One-Year  Options 
S.F.  Airport 

Airport  - Business  and  Finance 
Ronald  Gonzales  (415)  876-2365 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  Winter,  1992 
or  early  Spring,  1993  for  decorating  Civic  Auditorium  for  the  1993  Summer  POPS  Concerts  to  take  place  in  July  and 
August,  1993.  This  is  an  advance  announcement  of  the  Art  Commission's  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information,  contact  the  department  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
N/A 

Civic  Auditorium,  San  Francisco 
Art  Commission 

Joanne  Chow  Winship  (415)  554-9671,  25  Van  Ness  Avenue,  San  Francisco,  CA  94102 
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CONCESSION/LEASE  & OTHER  SERVICE  AGREEMENTS’ 


BOARDING  AREA  "E"  PRINCIPAL  CONCESSION  LEASE  This  lease  provides  3,201  square  feet  for  an  operation  of  a 
retail  merchandise  sales  business  consisting  of  5 locations  in  the  North  Terminal.  At  least  20%  of  the  square 
footage  is  targeted  for  MBE  and  10%  for  WBE  participation  as  subleases.  Minimum  acceptable  bid:  $500.000 

BID  DUE:  November  17,  1992  before  3:00  p.m. 

DURATION:  5 Years 

LOCATION:  S.F.  International  Airport 

DEPARTMENT:  Airport  - Business  and  Finance 

CONTACT:  Sandra  Crumpler  (415)  876-2215 

TERRACE  RESTAURANT  AT  SFO  Host  International  Inc.,  the  operator  of  food  and  beverage  facilities  at 
S.F.  Airport,  will  accept  proposals  for  the  sublease  operation  of  the  Terrace  Restaurant,  a full  service 
restaurant  located  on  the  departure  level  of  the  North  Terminal  at  S.F.  Airport. 

RFP  DUE:  December  18,  1992  (Friday) 

DURATION:  12  Years 

LOCATION:  San  Francisco  International  Airport 

DEPARTMENT:  Airport  - Business  and  Finance 

CONTACT:  Sandra  Crumpler  (415)  876-2215 

OPERATOR  ASSISTED  LONG  DISTANCE  SERVICE  There  will  be  a pre-proposal  conference  for  an  agreement  for  operator 
assisted  Long  Distance  Service  from  public  oav  telephones  at  San  Francisco  Airport  will  be  held  on  November  4, 
1992  at  10:00  a.m.  in  the  Passenger  Conference  Room  509A.  5th  Floor.  International  Terminal  at  San  Francisco 
Airport.  Minimum  acceptable  commission:  $.035  per  passenger. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Will  be  set  at  a later  date. 
Two-Year  Term  with  One-Year  Option 
San  Francisco  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


FOREIGN  CURRENCY  EXCHANGE  LEASE  Lease  to  operate  two  (2)  foreign  currency  exchange  facilities  in  the 
International  Terminal.  The  sites  are  491  square  feet  located  on  the  second  level,  and  a 110  square  foot 
facility  located  on  the  first  level.  A pre-bid  conference  will  be  held  on  December  2.  1992  at  10  a.m.  in 
Conference  Room  509-A.  5th  Floor.  International  Terminal  at  the  Airport.  Minimum  Bid:~  $500.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

4 Years  with  a 2-Year  Option 
International  Terminal,  S.F.  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


BOARDING  AREA  "E”  PRINCIPAL  CONCESSION  RETAIL  LEASE  This  lease  provides  2,769  square  feet  which  consists  of  4 
locations  in  the  North  Terminal  for  operating  a retail  merchandise  sales  business.  Subleasing  goals  are  included 
for  25%  MBE/WBE  participation. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


N/A 

5 Years 

San  Francisco  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  orto  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 

and  Contract  Opportunities 


November  6,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  ff  DESCRIPTION 


DATE  DUE  BUYER 


4715  Major  Overhaul  on  #651-747  Aerial  Lift,  Model  6EV-65PBI  (See  Specs) 

4736  CAD  Workstations  (See  Specs) 

4719  3 ea  HP  Laser  Jet  III  Printer,  Model  #33481A;  3 ea  Parallel  Printer  Cable 

4721  804  cn  Cleaner,  Spray  & Wipe,  ZEP  #0043,  United  109 

4722  1000  bf  Lumber,  Alaskan  Cedar,  1"  Thick,  1"  Thick,  (Straight  Lined),  etc. 

4723  300,000  ea  Envelope  - Welfare  Warrant  #9  Special  OCR  Window,  etc. 

4724  674  ea  Thimble,  Wire  Rope,  3/8",  Closed  Galvanized  Part  No.  52082,  etc. 
4738  PC  Workstations  (See  Specs) 

4743  1 ea  Rotor,  Frame;  "MOYNO"  #C71JK1 ; IJOKSl ; Robbins  & Myers/Moyno 

4744  279  Ig  Chain,  Clll;  "Webster"  #7837016;  ANSI  B29,  llM-1984,  Class  P,  etc. 

4741  26  ea  IBM  7855  V.32  Modem  Model  #010  (Stand  Alone  Version) 

4746  2 ea  Gilian  Industrial  Hygiene  Pack  (DIHP)  Kit 

4748  1 ea  Computer,  Gateway  2000  486DX2/50  ISA,  Intel  80486DX2/50  Mhz,  etc. 

4749  2 ea  CPR  Training  Manikins  (Laerdal);  5 ea  Resusci-Junior  w/Case 

4750  2 ea  Gateway  25Mhz  486SX  Desktop  PC;  2 ea  Microtek  MS-II  Scanner,  etc. 

4705  Meat,  Poultry  & Fish  for  the  Month  of  December,  1992 

4706  Fresh  Fruit  and  Vegetables  for  the  Month  of  December,  1992 
4635  Repair  of  Fire  Damaged  Coaches  (Date  Extended) 

581  Trolley  Wire 
66373A  Sodium  Bisulfite 


11-10-92 

11-11-92 

11-12-92 

11-12-92 

11-12-92 

11-12-92 

11-13-92 

11-13-92 

11-13-92 

11-13-92 

11-16-92 

11-16-92 

11-17-92 

11-18-92 

11-18-92 

11-19-92 

11- 19-92 

12- 04-92 
11-13-92 
11-13-92 


C. 

J. 

J. 

J. 

J. 


G. 

J. 

G. 

J. 

J. 

J. 

T. 

T. 

J. 

J. 

G. 


Crawford 

Fong 

Wong 

Seal  y 

Sealy 

Louie 

Fiore 

Fong 

Rosenberger 

Rosenberger 

Fong 

Rosenberger 

Fong 

Fong 

Fong 

Byars 

Byars 

Wong 

Sealy 

Rosenberger 
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* * * ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES  * * * 


003-92  WINDOW  SHADES  The  San  Francisco  Housing  Authority  is  requesting  quotations  for  the  purchase  and 
delivery  of  window  shades  in  various  sizes. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


November  16,  1992 
One  Year 
San  Francisco 
Materials  Management 

Vivian  Bains-Berry  (415)  554-1257  440  Turk  Street,  San  Francisco,  CA  94102 


OZANAM  CENTER  KITCHEN  EQUIPMENT  CENTER  Purchase  and  install  commercial  grade  kitchen  equipment. 
Estimate:  $40.500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  20,  1992 
N/A 

1175  Howard  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 
Tom  O'Dell  (415)  864-3057 


* * * CONSTRUCTION  * * * 


92-09  SECURITY  IMPROVEMENTS  Construction  of  Pedestrian  Entry  and  Vehicular  Gate.  Estimate:  $45.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  10,  1992  by  2:30  (Due  Date  Extended) 

60  Calendar  Days 

320  & 330  Clementina 

San  Francisco  Housing  Authority 

Harriet  Ihara  (415)  554-1321,  440  Turk  Street,  San  Francisco,  CA  94102 


ARLINGTON  HOTEL  RENOVATION  Seismic  renovation,  handicap  upgrades  and  elevator  modernization  to  existing  four 
(4)  story  single  resident  occupancy  hotel.  Estimate:  $985.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


November  12,  1992  by  2:00  p.m.  (Due  Date  Extended) 

180  Days 

480  Ellis  Street,  San  Francisco 

Mayor's  Office  of  Community  Development  - Asian  Neighborhood  Design 
Curtis  Chong  (415)  982-2959 
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IV  ACCESS  IMPROVEMENTS  Pier  40  public  access  improvements:  wood  deck  and  railing;  bulkhead  interim  access 
improvements:  asphalt,  concrete  and  concrete  pavers;  Townsend  bus  stop:  concrete  pavers,  bollards  and  trees. 

Estimate:  $50-100.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


(Thursday)  November  12,  1992 
90  Calendar  Days 

Vicinity  of  Pier  40,  San  Francisco 
San  Francisco  Redevelopment  Agency 
Bob  Isaacson,  Project  Engineer  (415)  749-2454 
770  Golden  Gate  Avenue,  San  Francisco,  CA  94107 


3140  INFORMAL  Electrical  service  to  natural  gas  dispensing  station,  maintenance  building  (must  possess 
Class  C-10  California  Contractor's  license).  Estimate:  $43.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  13,  1992  by  2 p.m. 

30  Calendar  Days 

S.F.  Airport  - Maintenance  Building 
Airport  - Facilities,  Operation  & Maintenance 
Ronald  Wong  (415)  737-7758 


CHINATOWN  AMERICAN  COOKS'  SCHOOL  ALTERATIONS  Mechanical  and  plumbing  work,  and  interior  finishes  for 
commercial /community  kitchen  facility.  Install  new  exhaust  fan,  new  flooring,  stainless  steel  wall  panels,  new 
grease  trap  and  drain  lines,  and  new  sink  for  commercial /community  kitchen.  Estimate:  $32.400 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


(Friday)  November  13,  1992  by  3 p.m. 

5 Weeks 

1450  Powell  Street  Basement,  San  Francisco 
Mayor's  Dept,  of  Housing  & Development 

Eleanor  Louie  (415)  982-3719  1450  Powell  Street,  San  Francisco,  CA  94133 


SAN  FRANCISCO  INSTITUTE  ON  AGING  Provide  casework,  mi  11  work  and  related  construction.  Estimate:  $69.700 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


(Monday)  November  16,  1992  by  2:00  p.m. 

4 Weeks 

3600  Geary  Boulevard,  San  Francisco 

San  Francisco  Institute  on  Aging  - Mayor's  Office  of  Community  Development 
Martin  Chin  (415)  399-9302 

Tsang  Architecture,  580  Washington  Street,  San  Francisco,  CA  94111 


7086E  NORTH  SHORE  PUMPING  STATION  DRY  HEATHER  PUMPS  CONTROL  IMPROVEMENTS  Replace  the  adjustable  frequency 
drive  controls  on  four  (4)  sewage  pumps.  Estimate:  $334.170 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  550-2750  Room  265,  City  Hall,  San  Francisco,  CA  94102 
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6078Q  MARKET  STREET;  DAVIS  STREET  TO  DRUMM  STREET:  ER  WORK  Reconstruct  brick  sidewalks.  Estimate:  $96.450 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
30  Calendar  Days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8750  City  Hall,  Room  265,  San  Francisco,  CA  94102 


1239H  ISLAIS  CREEK  PUMP  STATION  AND  SOUTHEAST  WATER  POLLUTION  CONTROL  PLANT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  WET  HEATHER  EFFLUENT  LINE 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


November  18,  1992  (Due  Date  Extended) 

365  Calendar  Days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  431-9430  City  Hall,  Room  265,  San  Francisco,  CA  94102 


6507E  PRECITA  PARK  PLAY  AREA  REHABILITATION  Replace  play  area  equipment  and  site  furniture,  grading  and 
paving,  construct  concrete  walls  and  curbs,  modify  irrigation  and  drainage  system,  install  chain  link  fencing  and 
landscape  planting  and  maintenance.  Estimate:  $170.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


November  18,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

(415)  554-8285  City  Hall,  Room  265,  San  Francisco,  CA  94102 


7058E  TRAFFIC  SIGNAL  IMPROVEMENTS,  CONTRACT  21  - VARIOUS  LOCATIONS  Furnish  and  install  traffic  signals  and 
related  electrical  work.  Estimate:  $489.994 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


November  18,  1992 
140  Calendar  Days 
San  Francisco 
Public  Works 

Hin  Lok  King  (415)  431-9430  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5231A  INVERTEBRATE,  ZOOLOGY  & GEOLOGY  HING/MINERAL  HALL  SEISMIC  UPGRADE  Seismic  upgrade  and  renovations  to 
existing  structure.  Includes  demolition,  earthwork,  concrete,  structural  steel,  plaster  and  drywall,  finishes, 
electrical  and  mechanical  work. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


November  18,  1992  by  2:30  a.m. 

185  Calendar  Days 

California  Academy  of  Sciences,  Golden  Gate  Park,  San  Francisco 

Academy  of  Sciences 

Glen  Angell  (415)  750-7276 

California  Academy  of  Sciences,  Golden  Gate  Park,  San  Francisco,  CA  94118 
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3187  EMERGENCY  PAVEMENT  REPAIR  Must  possess  an  active  Class  A California  Contractor's  license.  There  will  be 
a pre-bid  conference  on  November  18.  1992  at  10:00  a.m.  at  Bldo.  676.  McDonnell  Road  (Engineering  Bldg.). 

San  Francisco  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  25,  1992  by  2 p.m. 

One  Year 
S.F.  Airport 

Airport  - Facilities  Operation  & Maintenance 
Adlai  Jew  (415)  737-7744 


2582  DRYDOCK  AND  OVERHAUL  THE  FIREBOAT  "GUARDIAN"  This  work  consists  of  furnishing  all  labor,  equipment  and 
materials  and  the  performance  of  all  incidental  work  necessary  to  complete  the  awarded  bid  items  for  the  1992 
drydock  and  overhaul  of  Fi reboat  "Guardian".  There  will  be  a pre-bid  conference  on  November  10.  1992  at 
10:00  a.m.  at  the  Office  of  the  Chief  Harbor  Engineer.  Suite  3100.  Ferry  Bldo.  Estimate:  $80.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  24,  1992  by  2:00  p.m. 

14  Days 

Contractor's  Drydock 
Port  of  San  Francisco 

Skip  Zeller  (415)  274-0552  Ferry  Bldg,  Suite  3100,  San  Francisco,  CA  94111 


WD-2140  BAY  DIVISION  PIPELINE  NO.  4 BACKFILLING  OF  PIPE  AND  MISCELLANEOUS  REPAIRS  The  work  consists  of 
backfilling  the  exposed  pipe  sections  of  Bay  Division  Pipeline  No.  4,  furnishing  and  installing  new  treated 
lumber  for  the  retaining  walls,  constructing  chain  link  fence  and  metal  beam  guard  railing,  hydro-seeding  and 
other  miscellaneous  work.  Estimate:  $93,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  24,  1992 
100  Calendar  Days 

Edmonds  Road  near  Edgewood  Road  in  San  Mateo  County 
Water  Department  - U.E.B. 

Bernie  C.  Ancheta  (415)  554-3207  1145  Market  St.,  San  Francisco,  CA  94103 


MOCHD  PROJECT,  JAPANESE  CULTURAL  & COMMUNITY  CENTER  Floor  leveling  and  carpeting,  security  gate,  exit  plan 
signs,  intercom  system,  and  other  alternate  bids.  There  will  be  a pre-bid  walk-throuah  on  Monday. 

November  17.  1992  at  3:00  p.m.  at  the  Japanese  Cultural  and  Community  Center.  1840  Sutter  Street. 

San  Francisco.  Attendance  for  General  and  Sub-contractors  is  mandatory.  Estimate:  $35.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


(Monday)  November  30,  1992  by  3:30  p.m. 

3 Months 

1840  Sutter  Street,  San  Francisco 

Japanese  Cultural  and  Community  Center  - Mayor's  Office  of  Housing 

Wayne  Osaki , Architect  (415)  922-9197 

1900  Sutter  Street,  Suite  #10,  San  Francisco,  CA  94115 
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50Z1Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA,  VARIOUS  LOCATIONS  Construct  12"  and  15"  VCP 
sewer,  VCP  side  sewer  connections  and  concrete  manholes,  remove  8"  and  14"  VCP  sewers  and  concrete  manholes, 
clean  and  televise  sewer,  televise  side  sewers,  repair  and/or  replace  defective  side  sewers  and  line  existing  - 
15"  sewer  with  cured-in-place  pipe.  Estimate:  $332.668 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  2,  1992 
60  Calendar  Days 
San  Francisco 
Public  Works 

P.  T.  Law  (415)  554-8375  City  Hall,  Room  265,  San  Francisco,  CA  94102 


5026Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  - SOUTH  MARKET  AREA,  VARIOUS  LOCATIONS  (C-8)  Construct  12  and 
15-inch  diameter  VCP  sewer,  10-inch  diameter  VCP  culvert  and  concrete  manholes,  remove  existing  sewers  and 
manholes  and  replace  existing  storm  water  inlets  with  catchbasins.  Estimate:  $383.430 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT : 


December  2,  1992 
60  Calendar  Days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325  City  Hall,  Room  265,  San  Francisco,  CA  94102 


HH-633  REPLACE  AND  REPAIR  TROLLEY  POLES  The  work  includes,  but  is  not  limited  to  major  work  detailed  in  the 
plans  and  specifications  such  as:  removal  of  existing  trolley  poles  foundations,  furnishing  and  installing  new 

steel  trolley  poles,  furnishing,  installing  and  removing  temporary  wood  poles,  installing  streetlight  bracket 
arms  and  luminaires,  transferring  and  installing  existing  pole  appurtenances  onto  new  poles,  furnishing  and 
installing  new  traffic  signals,  restoring  pavement,  traffic  control  and  other  incidental  work.  There  will  be  a 
pre-bid  conference  on  November  10.  1992  at  10:00  a.m.  at  2640  Geary  Blvd..  San  Francisco.  Estimate:  $540.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  8,  1992 
180  Calendar  Days 

Various  Locations  in  San  Francisco 

Utilities  Engineering  Bureau 

Contract  Administration  (415)  554-0789 

1145  Market  Street,  6th  Floor,  San  Francisco,  CA  94103 


2217Q  LAGUNA  HONDA  HOSPITAL  EARTHQUAKE  DAMAGE  REPAIRS  - CLARENDON  HALL,  SOUTH  WING  Repair  of  earthquake  damage 
to  floors,  walls  and  ceilings,  mechanical,  plumbing  and  electrical  work,  and  reinforced  concrete  work  for  seismic 
strengthening.  There  will  be  a pre-bid  conference  on  November  19.  1992  at  2:30  p.m.  at  the  entrance  to  Clarendon 
Hall.  South  Wing.  Laouna  Honda  Hospital.  375  Laauna  Honda  Blvd..  San  Francisco.  Estimate:  $386.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 
200  Calendar  Days 
San  Francisco 
Publ i c Works 

Linda  Alonso  (415)  557-4779  City  Hall,  Room  265,  San  Francisco,  CA  94102 
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CONSULTANTS 


RFP  167-92  HIV  PREVENTION  & NEEDLE  EXCHANGE  FOR  INJECTION  DRUG  USERS  The  AIDS  Office,  Department  of  Public 
Health  is  seeking  proposals  to  provide  HIV  prevention  and  needle  exchange  services  for  injection  drug  users  in 
San  Francisco.  Further  information  regarding  the  services  solicited,  eligibility  requirements  and  instructions 
to  apply  are  available  from  the  AIDS  Office.  Estimate:  $138.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARMENT: 

CONTACT: 


November  9,  1992  by  12:00  Noon 

Up  to  48  Months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health,  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


LEGISLATIVE  ANALYSIS  AND  ADVOCACY  SERVICES  The  purpose  of  the  contract  is  to  analyze  proposed  legislation 
affecting  the  Transporation  Authority  and  to  develop  strategies  for  advancing  legislative  actions  beneficial  to 
the  Authority  and  its  programs.  Estimate:  $25.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


November  9,  1992 
6 Months 

Sacramento  and  San  Francisco 

San  Francisco  County  Transportation  Authority 

Carmen  C.  Clark  (415)  554-7742 

City  Hall,  Room  255,  San  Francisco,  CA  94102 


RFP  ECONOMIC  CONSULTANT  Consultant  will  evaluate  the  financial  and  economic  implications  of  various  land  use 
development  scenarios  for  the  Port  of  San  Francisco,  and  will  develop  a Microcomputer  Model  to  measure  the 
implications.  Estimate:  $75.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  13,  1992  by  4:00  p.m. 

One  Year 

Port  of  San  Francisco  - Ferry  Building 

Port  of  San  Francisco 

Paul  Osmundson  (415)  274-0546 

Ferry  Building,  #3100,  San  Francisco,  CA  94111 


MULTI-DISCIPLINARY  ASSESSMENT  & CASE  MANAGEMENT  INSTRUMENT  FOR  HIGH  RISK  JUVENILE  OFFENDERS  Development  and 
design  of  a multi-disciplinary  assessment  instrument  for  high  risk  juvenile  offenders.  Design  a classification 
system  based  on  youth's  needs  and  risk  levels,  train  a multi-disciplinary  team  to  conduct  assessments  and  develop 
service  plans,  analyze  probation  services  workload  management.  Design  MIS  for  assessment/caseload  management 
information.  Estimate  $90.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  20,  1992 
One  Year 

Primarily  at  Juvenile  Probation  Department 
Juvenile  Probation  Department 
Cheyenne  Bell,  J.D.  (415)  753-7860 
375  Woodside  Avenue,  San  Francisco,  CA  94127 
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ARCHAEOLOGICAL  SERVICES  Preconstruction  archival  research,  monitoring  excavations  during  construction, 
assistance  in  planning  and  coordination  for  discoveries  and  preparation  of  reports  for  various  projects  on  an 
as-needed  basis  for  three  years.  Estimate:  $250.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  20,  1992 
3 Years 
San  Francisco 
Publ i c Works 

Bob  Jew  (415)  431-9430  1550  Evans  Avenue,  San  Francisco,  CA  94124 


GOLDEN  GATE  PARK  PLANNING  AND  DESIGN  SERVICES  Prepare  studies  and  design  services  on  an  ongoing  basis  for 
three  (3)  years  for  the  Golden  Gate  Park  Bond  Projects.  The  services  required  include  hydrology,  horticulture, 
geotechnical  engineering,  irrigation,  lake  design,  auto  CADD  scanning  and  drafting,  landscape  architecture, 
surveying  and  support  services.  There  will  be  a pre-proposal  conference  on  November  10.  1992  at  10:00  a.m.  in 
the  4th  floor  conference  room,  1680  Mission  Street.  San  Francisco.  Estimate:  $1.000.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  23,  1992 
3 Years 
San  Francisco 
Public  Works 

Shannon  Maloney  (415)  554-8213  1680  Mission  Street,  4th  Floor,  San  Francisco,  CA  94103 


170-92  CYTOLOGY  SERVICES  The  contractor  is  to  provide  cytology  medical  services  in  the  form  of  Pap  Smears, 
Biopsies  and  Chlamydia  test.  Services  at  designated  Health  Department  sites  in  San  Francisco.  Service  to 
include  pick-up,  evaluation,  appropriate  documentation  and  reporting.  Estimate:  $70.530 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


November  23,  1992  by  12:00  Noon 

12  Months,  with  the  possibility  of  3 One-Year  Extensions  thereafter 
San  Francisco 
Publ i c Heal th 

Stephen  Purser  (415)  554-2563  101  Grove  Street,  Room  115,  San  Francisco,  CA  94102 


RFP  171-92  STREET  OUTREACH  HIV  PREVENTION  FOR  HIGH  RISK  YOUTH  (AESOP)  The  AIDS  Office'  Department  of  Public 
Health  is  seeking  proposals  to  provide  street  outreach  HIV  prevention  targeting  high  risk  youth  in  San  Francisco, 
as  part  of  a national  collaborative  evaluation  project  (AESOP).  Further  information  regarding  the  services 
solicited,  eligibility  requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office. 

E^tim^tg:  $109.150 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


November  23,  1992  by  12:00  Noon 

Up  to  48  Months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 
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RFP  #M^9Z  1992/93  SLIAG  COST  REPORT  The  Department  of  Public  Health  is  seeking  a consulting  firm  to  prepare 

LIMA  and  IRCA  subvention  cost  reports  conforming  to  State  and  Federal  guidelines  for  San  Francisco  General 
Hospital  Medical  Center  and  8 District  Health  Centers  to  claim  Federal  funds  under  the  SLIAG  Program  and  respond 
to  any  questions  and  audits  from  State  and  Federal  agencies.  There  will  be  a pre-proposal  conference  on 
November  12.  1992  from  2:00-3:00  p.m.  at  the  Deot.  of  Public  Health.  101  Grove  Street.  Room  302.  San  Francisco. 
CA  94102. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  30,  1992,  Noon 
One  Year 

S.F.  General  Hospital  & 8 District  Health  Centers 
Public  Health 

Paula  Ferland  (415)  206-6681 

1001  Potrero  Avenue,  Building  10,  Ward  15,  Room  1516,  San  Francisco,  CA  94110 


RFP  172-92  RYAN  WHITE  CARE  APPLICATIONS  The  AIDS  Office,  Department  of  Public  Health  is  seeking  Applications 
for  Ryan  White  Comprehensive  AIDS  Resources  Emergency  (CARE)  Act  Funds.  CARE  Applications  will  be  accepted  on  or 
before  December  4,  1992,  for  some  continuing  services  which  are  being  re-bid,  and  for  new  services  in  the 
following  categories: 


*Amounts  Available  for  New  Services 


Primary  Care  (includes  Substance  Abuse  Treatment)  $500,000 

Housing  (includes  Residential  Substance  Abuse  Treatment)  $975,000 

Other  Health  Care  $650,000 

Psychosocial  Support  $350,000 

Eligibility  $0 

Case  Management  $250,000 


This  RFP  will  also  solicit  proposals  for  $326,100  of  Housing  Opportunities  for  People  with  AIDS  (HOPWA)  Act 
funds,  to  be  administered  by  the  San  Francisco  Redevelopment  Agency.  These  funds  will  support  lease  and  rental 
assistance  programs  only.  Eligible  applicants  must  be  nonprofit  or  public  organizations.  For  specific 
information  about  services  solicited  and  for  application  instructions,  RFPs  are  available  from  the  AIDS  Office, 
25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  beginning  November  9,  1992.  For  general  information,  please  call 
554-9000 . There  will  be  a pre-proposal  conference  on  November  17  through  19.  1992  at  the  AIDS  Office.  25  Van 
Ness  Avenue.  5th  Floor.  San  Francisco. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  4,  1992  by  12:00  Noon 

Up  to  48  Months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


174-92  SMOKE  FREE  SCHOOLS  Develop  and  institutionalize  a tobacco  prevention  curriculum  in  at  least  12 
non-public  K-8  elementary  schools,  as  well  as  develop  and  implement  a 100%  smoke  free  policy  in  all  areas  of  the 
schools.  There  will  be  a pre-proposal  conference  on  November  18.  1992  at  10:00  a.m.  at  1540  Market  Street. 

Suite  250.  San  Francisco.  CA  94102.  Estimate:  $60.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  11,  1992 

Up  to  24  Months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Mele  Smith  (415)  554-9154  1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 
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173-92  CHILDCARE  NETWORK  Implement  a network  of  childcare  providers  to  provide  training  and  technical 
assistance  to  at  least  30  licensed  Childcare  Providers  in  the  development  and  implementation  of  an  age 
appropriate  tobacco  use  prevention  curriculum  for  children  under  age  six.  There  will  be  a pre-proposal 
conference  on  November  20.  1992  at  10:00  a.m.  at  1540  Market  Street.  Suite  250.  San  Francisco.  CA  94102 
Estimate:  $60.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  11,  1992 

Up  to  24  Months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Susana  Hennessey  (415)  554-9153  1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  Winter,  1992 
or  early  Spring,  1993  for  decorating  Civic  Auditorium  for  the  1993  Summer  POPS  Concerts  to  take  place  in  July  and 
August,  1993.  This  is  an  advance  announcement  of  the  Art  Commission's  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information,  contact  the  department  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
N/A 

Civic  Auditorium,  San  Francisco 
Art  Commission 

Joanne  Chow  Winship  (415)  554-9671,  25  Van  Ness  Avenue,  San  Francisco,  CA  94102 


* * * CONCESSION/LEASE  & OTHER  SERVICE  AGREEMENTS  * * * 


PARKING  LOT  LEASE  The  Port  of  San  Francisco  will  accept  sealed  bids  for  a one-year  lease  for  the  operation  of 
two  surface  parking  lots  consisting  of  approximately  39,800  sq  ft.  of  Seawall  Lot  324  and  24,565  sq.  ft.  of 
Seawall  Lot  322:  Prospective  bidders  must  have  at  least  one  year  of  experience  operating  parking  lots  with  not 

less  than  250  spaces.  There  will  be  a pre-bid  conference  on  Thursday.  November  19.  1992  at  2:00  p.m.  at  the  Port 
Commission  Room.  3rd  Floor.  Ferry  Building.  The  minimum  acceptable  monthly  bid  is  $32.180. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


Tuesday,  December  1,  1992 
One  Year 

SWL  324  and  322;  by  the  Embarcadero  & Vallejo  Street 
Port  of  San  Francisco 

Diane  Art  (415)  274-0510  Ferry  Building,  Suite  3100,  San  Francisco,  CA  94111 


SERVICE  AGREEMENTS  — TWO  DOOR-TO  DOOR  SHUTTLE  SERVICE  AGREEMENTS  Request  for  proposals  for  2 door-to-door 
shuttle  and  service  agreements  to  provide  door-to-door  shuttle  service  between  S.F.  Airport  and  6 Bay  Area 
Counties.  There  will  be  a pre-proposal  conference  on  November  18.  1992.  at  10:00  a.m.  at  the  North  Terminal  VIP 
Room  at  the  Airport.  Estimate:  $10.000  per  year  for  each  agreement 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


N/A 

Two  Years  with  Two  One-Year  Options 
S.F.  Airport 

Airport  - Business  and  Finance 
Ronald  Gonzales  (415)  876-2365 
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CAFE  ESPRESSO  AT  SFO  Host  International  Inc.,  the  operator  of  food  and  beverage  facilities  at 

S.F.  Airport,  will  accept  proposals  for  the  sublease  operation  of  the  Cafe  Espresso,  adjacent  to  Gate  84  on 

Pier  F of  the  North  Terminal  at  S.F.  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday  January  15,  1992 
12  Years 

San  Francisco  International  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


OPERATOR  ASSISTED  LONG  DISTANCE  SERVICE  Minimum  acceptable  commission:  $.035  per  passenger. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Will  be  set  at  a later  date. 
Two-Year  Term  with  One-Year  Option 
San  Francisco  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


FOREIGN  CURRENCY  EXCHANGE  LEASE  Lease  to  operate  two  (2)  foreign  currency  exchange  facilities  in  the 
International  Terminal.  The  sites  are  491  square  feet  located  on  the  second  level,  and  a 110  square  foot 
facility  located  on  the  first  level.  A pre-bid  conference  will  be  held  on  Dpcember  2.  1992  at  10  a.m.  in 
Coryference  Room  509-A,  5th  Floor.  International  Terminal  at  the  Airport.  Minimum  Bid:  $500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

4 Years  with  a 2-Year  Option 
International  Term<=>.Vt , S.F.  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


NOTICE 

City  ancJ  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 


Page  11 


SSBIO  JSJjJ 


i 'JcjLiinrjOQ  ssauTsng  o/d  dtat'- 

Adyyaii  cjnana 
NDsariH  3Nyr 


p ON  liuuad 
VO  'OOSpUBJJ  UBS 
piBd  eSEjsod  s n 

IIBVM  SSBIO  JSJy 

pajjosajd 


20Lt^6  VO ‘OOSPUBJJ  UBS 
m ^!0  ‘OLZ  luoou 

UJBJSOJd  }U8UUdO|8A8Q  SS8U!Sng  /^UOUIl^ 

lueuiijedaa  Oujseiiojnd 

OOSIOUBJJ  UBS  io  Ajunoo  pUB  AlO 


INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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SAN  FRANCISCO 
PUBLIC  LIBRARY 


Bid  and  Contract  Opportunities 


Volume  IX,  No.  20 


November  13,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE  BUYER 


4741  26  ea  IBM  7855  V.32  Modem  Model  #010  (Stand  Alone  Version)  11-16-92  J.  Fong 

4746  2 ea  Gilian  Industrial  Hygiene  Pack  (DIHP)  Kit  11-16-92  G.  Rosenberger 

4748  1 ea  Computer,  Gateway  2000  486DX2/50  ISA,  Intel  80486DX2/50  Mhz,  etc.  11-17-92  J.  Fong 

4749  2 ea  CPR  Training  Manikins  (Laerdal);  5 ea  Resusci-Junior  w/Case  11-18-92  J.  Fong 

4750  2 ea  Gateway  25Mhz  486SX  Desktop  PC;  2 ea  Microtek  MS-II  Scanner,  etc.  11-18-92  J.  Fong 

4751  P.C.  System  for  HRC;  Lease/Financing  w/Option  to  Purchase  11-18-92  B.  Tison 

4705  Meat,  Poultry  & Fish  for  the  Month  of  December,  1992  11-19-92  T.  Byars 

4706  Fresh  Fruit  and  Vegetables  for  the  Month  of  December,  1992  11-19-92  T.  Byars 

4756  263  pr  Shoes,  Men's  Basketball,  White  Style  No.  916  11-19-92  J.  Sealy 

4757  8 dz  Blanket,  Fire,  Safety  Type,  Maroon,  Junkin  SAF  100-2  11-19-92  J.  Sealy 

4754  50  ea  Pawl,  Notching,  Controller,  Byrne  & Co.  #P-10,  G.E.  #6710550  11-20-92  T.  Fiore 

4761  1 ea  Speed  Bender,  1/2"  to  2"  Conduit,  Greenlee  Model  555R,  Model  23802  11-23-92  R.  Fleming 

4762  1 ea  Mower,  4-Wheel,  Rotary,  15"  Steering  Wheel,  etc.  11-23-92  R.  Fleming 

4763  1 ea  Table  Saw,  Delta,  Model  34-765;  1 ea  Splitter  #34  for  Table  Saw  11-23-92  R.  Low 

4764  150  ea  Brushes,  DC  Motor,  Type  R310,  General  Electric  Part  or  Equal  11-23-92  B.  Murphy 

4765  50  ea  Net,  Tennis;  50  ea  Net  Tie  Downs;  10  ea  Hand  Rings,  Aluminum,  etc.  11-23-92  C.  Crawford 

4766  Coveralls,  Chemical  Resistant,  Dupont  Tyvek  Non-sparking  "Durafab"  11-23-92  R.  Low 

4767  22  ea  Street  Lighting  Standard  25  Feet  Galvanized  Steel,  etc.  11-23-92  R.  Low 

4768  11  ea  Furnish:  Mobile  Radio  Aircraft  VHF,  Exicom  Model  No.  835  Dashmount  11-23-92  R.  Fleming 

4769  1 ea  Brake,  Hydraulic  with  Standard  Features,  Chicago  Model  No.  HSB-1014  11-23-92  R.  Fleming 

4770  Trident  Measuring  Element  (U.M.E.),  H.P.  Model  w/Cubic  Feet  Register  11-23-92  B.  Murphy 

4777  3 ea  Backhoe,  Case,  Model  580K,  as  per  Specs,  or  Equal  11-23-92  C.  Chavez 

4771  1 ea  ADCADD  ; 1 ea  ASG  Core;  1 ea  ASG  Electrical;  1 ea  Plant  Design  Pkg.  11-24-92  J.  Fong 

4772  1 ea  DOS  Software;  1 ea  DiskExpress  II;  1 ea  Lotus  Freelance;  1 ea  Stacker  11-24-92  J.  Fong 

4773  30  ea  shunt,  WABCO  #20359-2000;  60  ea  Coil,  WABCO  #19365-2000  11-24-92  R.  Low 

4774  1 Refrigeration  Recovery  System:  Pinnacle  Model  1000  CAB  (2-Piece  Unit)  11-24-92  R.  Fleming 

4775  1 ea  Flange  Facer,  FF24,  Climax  Machine  Tools,  or  Equal  11-24-92  R.  Fleming 

4635  Repair  of  Fire  Damaged  Coaches  (Date  Extended)  12-04-92  J.  Wong 

583  Lease  Financing  with  Option  to  Purchase  11-18-92  B.  Tison 

8851 lA  Dairy  Products  and  Eggs  11-20-92  T.  Byars 


• • * ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES  • * * 


OZANAM  CENTER  KITCHEN  EQUIPMENT  CENTER  Purchase  and  install  commercial  grade  kitchen  equipment. 
Estimate:  S40.500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  20,  1992 
N/A 

1175  Howard  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 
Tom  O'Dell  (415)  864-3057 


• • * CONSTRUCTION  * • • 


7086E  NORTH  SHORE  PUMPING  STATION  DRY  HEATHER  PUMPS  CONTROL  IMPROVEMENTS  Replace  the  adjustable  frequency 
drive  controls  on  four  (4)  sewage  pumps.  Estimate:  $334.170 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


November  18,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

Ramsis  Attia  (415)  550-2750 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


6078Q  MARKET  STREET;  DAVIS  STREET  TO  DRUMM  STREET:  ER  WORK  Reconstruct  brick  sidewalks.  Estimate:  $96.450 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
30  Calendar  Days 
San  Francisco 
Public  Works 

Joe  Ovadia  (415)  554-8750 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


1239H 


ISLAIS  CREEK  PUMP  STATION  AND  SOUTHEAST  HATER  POLLUTION  CONTROL  PLANT  IMPROVEMENTS  - CONTRACT  1 - 
PRIMARY  DISINFECTION  SYSTEM  AND  HET  HEATHER  EFFLUENT  LINE 


BIO  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


November  18,  1992  (Due  Date  Extended) 
365  Calendar  Days 
San  Francisco 
Publ i c Works 

Ramsis  Attia  (415)  431-9430 


City  Hall,  Room  265,  San  Francisco,  CA  94102 
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6507E  PRECITA  PARK  PLAY  AREA  REHABILITATION  Replace  play  area  equipment  and  site  furniture,  grading  and 
paving,  construct  concrete  walls  and  curbs,  modify  irrigation  and  drainage  system,  install  chain  link  fencing  and 
landscape  planting  and  maintenance.  Estimate:  $170.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

(415)  554-8285  City  Hall,  Room  265,  San  Francisco,  CA  94102 


7058E  TRAFFIC  SIGNAL  IMPROVEMENTS,  CONTRACT  21  - VARIOUS  LOCATIONS  Furnish  and  install  traffic  signals  and 
related  electrical  work.  Estimate:  $489.994 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992 
140  Calendar  Days 
San  Francisco 
Public  Works 

Hin  Lok  King  (415)  431-9430  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5231A  INVERTEBRATE,  ZOOLOGY  & GEOLOGY  HING/MINERAL  HALL  SEISMIC  UPGRADE  Seismic  upgrade  and  renovations  to 
existing  structure.  Includes  demolition,  earthwork,  concrete,  structural  steel,  plaster  and  drywall,  finishes, 
electrical  and  mechanical  work. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  18,  1992  by  2:30  a.m. 

185  Calendar  Days 

California  Academy  of  Sciences,  Golden  Gate  Park,  San  Francisco 

Academy  of  Sciences 

Glen  Angel  1 (415)  750-7276 

California  Academy  of  Sciences,  Golden  Gate  Park,  San  Francisco,  CA  94118 


3187  EMERGENCY  PAVEMENT  REPAIR  Must  possess  an  active  Class  A California  Contractor's  license.  There  will  be 
a pre-bid  conference  on  November  18.  1992  at  10:00  a.m.  at  Bldo.  676.  McDonnell  Road  (Enaineerino  Blda.). 

San  Francisco  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  25,  1992  by  2 p.m. 

One  Year 
S.F.  Airport 

Airport  - Facilities  Operation  & Maintenance 
Adlai  Jew  (415)  737-7744 


2582  DRYDOCK  AND  OVERHAUL  THE  FIREBOAT  "GUARDIAN"  This  work  consists  of  furnishing  all  labor,  equipment  and 
materials  and  the  performance  of  all  incidental  work  necessary  to  complete  the  awarded  bid  items  for  the  1992 
drydock  and  overhaul  of  Fi reboat  "Guardian".  Estimate:  $80.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  24,  1992  by  2:00  p.m. 

14  Days 

Contractor's  Drydock 
Port  of  San  Francisco 

Skip  Zeller  (415)  274-0552  Ferry  Bldg,  Suite  3100,  San  Francisco,  CA  94111 
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HD-2140  BAY  DIVISION  PIPELINE  NO.  4 BACKFILLING  OF  PIPE  AND  MISCELLANEOUS  REPAIRS  The  work  consists  of 
backfilling  the  exposed  pipe  sections  of  Bay  Division  Pipeline  No.  4,  furnishing  and  installing  new  treated 
lumber  for  the  retaining  walls,  constructing  chain  link  fence  and  metal  beam  guard  railing,  hydro-seeding  and 
other  miscellaneous  work.  Estimate:  $93.000 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


November  24,  1992 
100  Calendar  Days 

Edmonds  Road  near  Edgewood  Road  in  San  Mateo  County 
Water  Department  - U.E.B. 

Bernie  C.  Ancheta  (415)  554-3207 

1145  Market  St.,  San  Francisco,  CA  94103 


MOCHD  PROJECT,  JAPANESE  CULTURAL  & COMMUNITY  CENTER  Floor  leveling  and  carpeting,  security  gate,  exit  plan 
signs,  intercom  system,  and  other  alternate  bids.  There  will  be  a pre-bid  walk-throuah  on  Monday. 

November  17.  1992  at  3:00  p.m.  at  the  Japanese  Cultural  and  Community  Center.  1840  Sutter  Street. 

San  Francisco.  Attendance  for  General  and  Sub-contractors  is  mandatory.  Estimate:  $35.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT; 


(Monday)  November  30,  1992  by  3:30  p.m. 

3 Months 

1840  Sutter  Street,  San  Francisco 

Japanese  Cultural  and  Community  Center  - Mayor's  Office  of  Housing 

Wayne  Osaki , Architect  (415)  922-9197 

1900  Sutter  Street,  Suite  #10,  San  Francisco,  CA  94115 


5021Q  EARTHQUAKE  DAMAGED  SEWER  REPUCEMENT  SOUTH  OF  MARKET  AREA,  VARIOUS  LOCATIONS  Construct  12"  and  15"  VCP 
sewer,  VCP  side  sewer  connections  and  concrete  manholes,  remove  8"  and  14"  VCP  sewers  and  concrete  manholes, 
clean  and  televise  sewer,  televise  side  sewers,  repair  and/or  replace  defective  side  sewers  and  line  existing  - 
15"  sewer  with  cured-i n-place  pipe.  Estimate:  $332.668 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


December  2,  1992 
60  Calendar  Days 
San  Francisco 
Publ i c Works 

P.  T.  Law  (415)  554-8375 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


50260  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  - SOUTH  MARKET  AREA,  VARIOUS  LOCATIONS  (C-8)  Construct  12  and 
15-inch  diameter  VCP  sewer,  10-inch  diameter  VCP  culvert  and  concrete  manholes,  remove  existing  sewers  and 
manholes  and  replace  existing  storm  water  inlets  with  catchbasins.  Estimate:  $383.430 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT; 

CONTACT: 


December  2,  1992 
60  Calendar  Days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

City  Hall,  Room  265,  San  Francisco,  CA  94102 
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HH-833  REPLACE  AND  REPAIR  TROLLEY  POLES  The  work  includes,  but  is  not  limited  to  major  work  detailed  in  the 
plans  and  specifications  such  as:  removal  of  existing  trolley  poles  foundations,  furnishing  and  installing  new 

steel  trolley  poles,  furnishing,  installing  and  removing  temporary  wood  poles,  installing  streetlight  bracket 
arms  and  luminaires,  transferring  and  installing  existing  pole  appurtenances  onto  new  poles,  furnishing  and 
installing  new  traffic  signals,  restoring  pavement,  traffic  control  and  other  incidental  work.  Estimate:  $540.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  8,  1992 
180  Calendar  Days 

Various  Locations  in  San  Francisco 

Utilities  Engineering  Bureau 

Contract  Administration  (415)  554-0789 

1145  Market  Street,  6th  Floor,  San  Francisco,  CA  94103 


PRECITA  CENTER  REHABILITATION  Renovation  and  repairs  of  existing  facility  to  include  the  following: 

1.  Install  rubber  matting  in  weight  room  (labor/material). 

2.  Install  carpeting  in  upstairs  After-school  Program  room/offices. 

3.  Repair  drinking  fountain. 

4.  Add  lighting  to  main  entrance  hallway. 

5.  Add  facility  area  lighting. 

6.  Repair  fire  door,  gym  windows,  door  hardware. 

7.  Replace  handrails  on  exterior  front  stairs. 

8.  Add  rubber  stair  tread  to  interior  second  floor  stairs. 

Estimate:  $14.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  15,  1992 
2 Weeks 

534  Precita  Avenur,  San  Francisco,  CA  94110 
Mayor's  Office  of  Housing  and  Community  Development 

Jason  Gallegos  (415)  206-7758  534  Precita  Avenue,  San  Francisco,  CA  94110 


2Z17Q  LAGUNA  HONDA  HOSPITAL  EARTHQUAKE  DAMAGE  REPAIRS  - CLARENDON  HALL,  SOUTH  WING  Repair  of  earthquake 
damage  to  floors,  walls  and  ceilings,  mechanical,  plumbing  and  electrical  work,  and  reinforced  concrete  work  for 
seismic  strengthening.  There  will  be  a pre-bid  conference  on  November  19.  1992  at  2:30  p.m.  at  the  entrance  to 
Clarendon  Hall.  South  Wing.  Lacuna  Honda  Hospital.  375  Laouna  Honda  Blvd..  San  Francisco.  Estimate:  S386.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 
200  Calendar  Days 
San  Francisco 
Public  Works 

Linda  Alonso  (415)  557-4779  City  Hall,  Room  265,  San  Francisco,  CA  94102 


2123Q  SPRECKLES  TEMPLE  OF  MUSIC  - GOLDEN  GATE  PARK  - EARTHQUAKE  REPAIR  AND  SEISMIC  STRENGTHENING  Realign, 
patch  and  replace  stone,  construct  concrete  strengthening  elements,  including  core  drilling  columns,  new  roof  and 
floor  slabs,  shotcrete  walls  and  new  upper  and  lower  stages,  providing  disabled  access  and  preservation  of 
historically  significant  materials.  There  will  be  a pre-bid  conference  on  December  2.  1992  at  10:00  a.m.  at 
SprecklesJemple  of  Music.  Music  Concourse.  Golden  Gate  Park.  San  Francisco.  Estimate:  $2.000.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 
450  Calendar  Days 
San  Francisco 
Public  Works 

Don  Alameida  (415)  557-4761  City  Hall,  Room  265,  San  Francisco,  CA  94102 
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HH-832  HETCH  HETCHY  WATER  AND  POWER  CONTRACT  NO.  HH-832,  SAN  JOAQUIN  PIPELINE  NO.  2.  SEGMENT  3 The  work 
consists  of  removing  the  existing  deteriorating  interior  cement  mortar  lining  and  furnishing  and  applying  a new 
1/2-inch  thick  cement  mortar  lining  on  the  interior  surface  of  the  61-inch  diameter  pipe.  The  length  of  the 
repair  is  estimated  to  be  five  (5)  miles.  There  will  be  a pre-bid  conference  on  November  25.  1992  at  10:00  a.m. 
2640  Geary  Blvd..  San  Francisco.  Estimate:  $1.5  Million 


BID  DUE; 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


December  22,  1992 
90  Calendar  Days 

San  Joaquin  Pipeline  - Stanislaus  County 
Hetch  Hetchy 

Contract  Administration  (415)  554-0789 
1155  Market  Street,  San  Francisco,  CA  94103 


* » • CONSULTANTS  • * * 


MULTI-DISCIPLINARY  ASSESSMENT  & CASE  MANAGEMENT  INSTRUMENT  FOR  HIGH  RISK  JUVENILE  OFFENDERS  Development  and 
design  of  a multi-disciplinary  assessment  instrument  for  high  risk  juvenile  offenders.  Design  a classification 
system  based  on  youth's  needs  and  risk  levels,  train  a multi-disciplinary  team  to  conduct  assessments  and  develop 
service  plans,  analyze  probation  services  workload  management.  Design  MIS  for  assessment/caseload  management 
information.  Estimate  $90.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


November  20,  1992 
One  Year 

Primarily  at  Juvenile  Probation  Department 
Juvenile  Probation  Department 
Cheyenne  Bell,  J.D.  (415)  753-7860 
375  Woodside  Avenue,  San  Francisco,  CA  94127 


ARCHAEOLOGICAL  SERVICES  Preconstruction  archival  research,  monitoring  excavations  during  construction, 
assistance  in  planning  and  coordination  for  discoveries  and  preparation  of  reports  for  various  projects  on  an 
as-needed  basis  for  three  years.  Estimate:  $250.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


November  20,  1992 

3 Years 

San  Francisco 

Publ i c Works 

Bob  Jew  (415)  431-9430 

1550  Evans  Avenue,  San  Francisco,  CA  94124 
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GOLDEN  GATE  PARK  PLANNING  AND  DESIGN  SERVICES  Prepare  studies  and  design  services  on  an  ongoing  basis  for 
three  (3)  years  for  the  Golden  Gate  Park  Bond  Projects.  The  services  required  include  hydrology,  horticulture, 
geotechnical  engineering,  irrigation,  lake  design,  auto  CADD  scanning  and  drafting,  landscape  architecture, 
surveying  and  support  services.  Estimate:  $1.000.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  23,  1992 
3 Years 
San  Francisco 
Public  Works 

Shannon  Maloney  (415)  554-8213  1680  Mission  Street,  4th  Floor,  San  Francisco,  CA  94103 


170-92  CYTOLOGY  SERVICES  The  contractor  is  to  provide  cytology  medical  services  in  the  form  of  Pap  Smears, 
Biopsies  and  Chlamydia  test.  Services  at  designated  Health  Department  sites  in  San  Francisco.  Service  to 
include  pick-up,  evaluation,  appropriate  documentation  and  reporting.  Estimate:  $70.530 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  23,  1992  by  12:00  Noon 

12  Months,  with  the  possibility  of  3 One-Year  Extensions  thereafter 
San  Francisco 
Public  Health 

Stephen  Purser  (415)  554-2563  101  Grove  Street,  Room  115,  San  Francisco,  CA  94102 


RFP  171-92  STREET  OUTREACH  HIV  PREVENTION  FOR  HIGH  RISK  YOUTH  (AESOP)  The  AIDS  Office,  Department  of  Public 
Health  is  seeking  proposals  to  provide  street  outreach  HIV  prevention  targeting  high  risk  youth  in  San  Francisco, 
as  part  of  a national  collaborative  evaluation  project  (AESOP).  Further  information  regarding  the  services 
solicited,  eligibility  requirements  and  instructions  to  apply  are  available  from  the  AIDS  Office. 

Estimate:  $109.150 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


November  23,  1992  by  12:00  Noon 

Up  to  48  Months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


RFP  #175-92  1992/93  SLIAG  COST  REPORT  The  Department  of  Public  Health  is  seeking  a consulting  firm  to  prepare 

LIMA  and  IRCA  subvention  cost  reports  conforming  to  State  and  Federal  guidelines  for  San  Francisco  General 
Hospital  Medical  Center  and  8 District  Health  Centers  to  claim  Federal  funds  under  the  SLIAG  Program  and  respond 
to  any  questions  and  audits  from  State  and  Federal  agencies. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


November  30,  1992,  Noon 
One  Year 

S.F.  General  Hospital  & 8 District  Health  Centers 
Public  Health 

Paula  Ferland  (415)  206-6681 

1001  Potrero  Avenue,  Building  10,  Ward  15,  Room  1516,  San  Francisco,  CA  94110 
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RFP  172-92  RYAN  WHITE  CARE  APPLICATIONS  The  AIDS  Office,  Department  of  Public  Health  is  seeking  Applications 
for  Ryan  White  Comprehensive  AIDS  Resources  Emergency  (CARE)  Act  Funds.  CARE  Applications  will  be  accepted  on  or 
before  December  4,  1992,  for  some  continuing  services  which  are  being  re-bid,  and  for  new  services*  in  the 
following  categories: 


*Amounts  Available  for  New  Services 


Primary  Care  (includes  Substance  Abuse  Treatment)  $500,000 

Housing  (includes  Residential  Substance  Abuse  Treatment)  $975,000 

Other  Health  Care  $650,000 

Psychosocial  Support  $350,000 

Eligibility  $0 

Case  Management  $250,000 


This  RFP  will  also  solicit  proposals  for  $326,100  of  Housing  Opportunities  for  People  with  AIDS  (HOPWA)  Act 
funds,  to  be  administered  by  the  San  Francisco  Redevelopment  Agency.  These  funds  will  support  lease  and  rental 
assistance  programs  only.  Eligible  applicants  must  be  nonprofit  or  public  organizations.  For  specific 
information  about  services  solicited  and  for  application  instructions,  RFPs  are  available  from  the  AIDS  Office, 

25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  beginning  November  9,  1992.  For  general  information,  please  call 
554-9000.  There  will  be  pre-proposal  conferences  on  November  17  through  19.  1992  at  the  AIDS  Office.  25  Van  Ness 
Avenue.  5th  Floor.  San  Francisco.  Please  see  RFP  for  times. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  4,  1992  by  12:00  Noon 

Up  to  48  Months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


174-92  SMOKE  FREE  SOWOLS  Develop  and  institutionalize  a tobacco  prevention  curriculum  in  at  least  12 
non-public  K-8  elementary  schools,  as  well  as  develop  and  implement  a 100%  smoke  free  policy  in  all  areas  of  the 
schools.  There  will  be  a pre-proposal  conference  on  November  18.  1992  at  10:00  a.m.  at  1540  Market  Street. 

$V i tg-25Q-._ S.gn. ,.F r^n q.i..s.g.<Lu_CA  .,94102. Estimate: $60.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


December  11,  1992 

Up  to  24  Months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Mele  Smith  (415)  554-9154  1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 


173-92  CHILDCARE  NETWORK  Implement  a network  of  childcare  providers  to  provide  training  and  technical 
assistance  to  at  least  30  licensed  Childcare  Providers  in  the  development  and  implementation  of  an  age 
appropriate  tobacco  use  prevention  curriculum  for  children  under  age  six.  There  will  be  a pre-proposal 
conference  on  November  20.  1992  at  10:00  a.m.  at  1540  Market  Street.  Suite  250.  San  Francisco.  CA  94102 
Estimate: $60.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  11,  1992 

Up  to  24  Months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Susana  Hennessey  (415)  554-9153  1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 
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ANNUAL  AUDIT  OF  FOOD  AND  BEVERAGE  SERVICE  AGREEMENT  RFP  for  the  audit  of  food  and  beverage  services  is  to 
provide  an  assessment  of  quality,  service,  and  pricing  currently  offered  at  food  and  beverage  facilities  at 
S.F.  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  14,  1992 
3 Years 
S.F.  Airport 

Airport  - Business  and  Finance 

David  Dunn  (415)  876-2365  - for  copies  of  the  RFP 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  Winter,  1992 
or  early  Spring,  1993  for  decorating  Civic  Auditorium  for  the  1993  Summer  POPS  Concerts  to  take  place  in  July  and 
August,  1993.  This  is  an  advance  announcement  of  the  Art  Commission's  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information,  contact  the  department  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
N/A 

Civic  Auditorium,  San  Francisco 
Art  Commission 

Joanne  Chow  Winship  (415)  554-9671,  25  Van  Ness  Avenue,  San  Francisco,  CA  94102 


* * * CONCESSION/LEASE  & OTHER  SERVICE  AGREEMENTS  * * » 


PARKING  LOT  LEASE  The  Port  of  San  Francisco  will  accept  sealed  bids  for  a one-year  lease  for  the  operation  of 
two  surface  parking  lots  consisting  of  approximately  39,800  sq  ft.  of  Seawall  Lot  324  and  24,565  sq.  ft.  of 
Seawall  Lot  322:  Prospective  bidders  must  have  at  least  one  year  of  experience  operating  parking  lots  with  not 

less  than  250  spaces.  There  will  be  a pre-bid  conference  on  Thursday.  November  19.  1992  at  2:00  p.m.  at  the  Port 
Commission  Room.  3rd  Floor.  Ferry  Building.  The  minimum  acceptable  monthly  bid  is  $32.180. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  December  1,  1992 
One  Year 

SWL  324  and  322;  by  the  Embarcadero  & Vallejo  Street 
Port  of  San  Francisco 

Diane  Art  (415)  274-0510  Ferry  Building,  Suite  3100,  San  Francisco,  CA  94111 


SERVICE  AGREEMENTS  — TWO  DOOR-TO-DOOR  SHUTTLE  SERVICE  AGREEMENTS  Request  for  proposals  for  2 door-to-door 
shuttle  and  service  agreements  to  provide  door-to-door  shuttle  service  between  S.F.  Airport  and  6 Bay  Area 
Counties.  There  will  be  a pre-proposal  conference  on  November  18.  1992.  at  10:00  a.m.  at  the  North  Terminal  VIP 
Room  at  the  Airport.  Estimate:  $10.000  per  year  for  each  agreement 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

Two  Years  with  Two  One-Year  Options 
S.F.  Airport 

Airport  - Business  and  Finance 
Ronald  Gonzales  (415)  876-2365 
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CAFE  ESPRESSO  AT  SFO  Host  International  Inc.,  the  operator  of  food  and  beverage  facilities  at 

S.F.  Airport,  will  accept  proposals  for  the  sublease  operation  of  the  Cafe  Espresso,  adjacent  to  Gate  84  on 

Pier  F of  the  North  Terminal  at  S.F.  Airport. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


Friday,  January  15,  1992 
12  Years 

San  Francisco  International  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


OPERATOR  ASSISTED  LONG  DISTANCE  SERVICE  Minimum  acceptable  commission:  $.035  per  passenger. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Will  be  set  at  a later  date. 
Two-Year  Term  with  One-Year  Option 
San  Francisco  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


FOREIGN  CURRENCY  EXCHANGE  LEASE  Lease  to  operate  two  (2)  foreign  currency  exchange  facilities  in  the 
International  Terminal.  The  sites  are  491  square  feet  located  on  the  second  level,  and  a 110  square  foot 
facility  located  on  the  first  level.  A pre-bid  conference  will  be  held  on  December  2.  1992  at  10  a.m.  in 
Conference  Room  509-A.  5th  Floor.  International  Terminal  at  the  Airport.  Minimum  Bid:  $500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

4 Years  with  a 2-Year  Option 
International  Terminal,  S.F.  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 
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NOTICE 


City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 
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City  and  County  of  San  Francisco  doC'  DEPI 

PURCHASING  DEPARTMENT  nov  1 9 1992 

1 SAN  FRANCISCO 

Room  270,  City  Hall  public  library 

I San  Francisco,  CA  94102 

Contract  Opportunities 

Volume  IX,  No.  21 

November  20,  1992 

The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION.  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

BID  # DESCRIPTION 

DATE  DUE  BUYER 

4761  1 ea  Speed  Bender,  1/2"  to  2"  Conduit,  Greenlee  Model  555R,  Model  23802  11-23-92 

4762  1 ea  Mower,  4-Wheel , Rotary,  15"  Steering  Wheel,  etc.  11-23-92 

4763  1 ea  Table  Saw,  Delta,  Model  34-765;  1 ea  Splitter  #34  for  Table  Saw  11-23-92 

4764  150  ea  Brushes,  DC  Motor,  Type  R310,  General  Electric  Part  or  Equal  11-23-92 

4765  50  ea  Net,  Tennis;  50  ea  Net  Tie  Downs;  10  ea  Hand  Rings,  Aluminum,  etc.  11-23-92 

4766  Coveralls,  Chemical  Resistant,  Dupont  Tyvek  Non-sparking  "Durafab"  11-23-92 

4767  22  ea  Street  Lighting  Standard  25  Feet  Galvanized  Steel,  etc.  11-23-92 

4768  11  ea  Furnish:  Mobile  Radio  Aircraft  VHF,  Exicom  Model  No.  835  Dashmount  11-23-92 

4769  1 ea  Brake,  Hydraulic  with  Standard  Features,  Chicago  Model  No.  HSB-1014  11-23-92 

4770  Trident  Measuring  Element  (U.M.E.),  H.P.  Model  w/Cubic  Feet  Register  11-23-92 

4777  3 ea  Backhoe,  Case,  Model  580K,  as  per  Specs,  or  Equal  11-23-92 

4771  1 ea  ADCADD  ; 1 ea  ASG  Core;  1 ea  ASG  Electrical;  1 ea  Plant  Design  Pkg.  11-24-92 

4772  1 ea  DOS  Software;  1 ea  DiskExpress  II;  1 ea  Lotus  Freelance;  1 ea  Stacker  11-24-92 

4773  30  ea  shunt,  WABCO  #20359-2000;  60  ea  Coil,  WABCO  #19365-2000  11-24-92 

4774  1 Refrigeration  Recovery  System:  Pinnacle  Model  1000  CAB  (2-Piece  Unit)  11-24-92 

4775  1 ea  Flange  Facer,  FF24,  Climax  Machine  Tools,  or  Equal  11-24-92 

4785  234  pr  Shoes:  Men's  Work,  6"  Lumberjack,  Tomis  #220  11-24-92 

4789  3 ea  Compaq  Prolinea  4/33  Model  120/W+,  Part  #141700-005;  3 HP  LaserJet  IV  11-25-92 

4790  1 ea  Sangamo  ST-Q121  Quantum  Electronic  Meter,  240V  3 Phase,  etc.  11-25-92 

4791  266,000  sf  Hydromulch/Hydroseed,  Prepared  Seedbed  11-25-92 

4792  20,000  Pink,  60,000  Green,  200,000  Goldenrod  #9  Business  Reply  Envelopes  11-25-92 

4793  24  ea  Tactical  Assault  Vests  (Model  TAV)  Non-ball istic.  Eagle  Industries  11-30-92 

4794  6 ea  Radios,  MT  1000  Series,  UHF  (HI)  470-500  MHZ  w/Battery,  Motorola  11-30-92 

4798  2 ea  Physical  Fitness  System,  Climbing  Machine,  Versa  Climber,  9 ft.  Model  12-01-92 

4801  30  ea  Overbed  Table,  Simmons  #131596  12-01-92 

4804  6 ea  Table,  Tennis  (Ping  Pong),  Galvanized  Steel,  "Jay  O'Day  #300P"  12-01-92 

4805  21  dz  Jeans:  Men's  Western  Type,  100%  Cotton,  Coarse  Weave,  Blue  Denim  12-01-92 

4811  1 ea  Range,  cooking,  black  with  back  splash.  Viking  12-02-92 

4806  1 ea  KEW  Contractor  pressure  washer  w/self  contained  11  hp  generator  etc  12-03-92 

4807  2 ea  Washer,  high  pressure,  5 gpm  portable,  2320  psi  etc.  12-03-92 

4809  5 ea  Dell  486/P25  PC,  486SX/25  processor;  8MB  Ram  etc.  12-03-92 


R.  Fleming 
R.  Fleming 
R.  Low 

B.  Murphy 

C.  Crawford 
R.  Low 

R.  Low 
R.  Fleming 
R.  Fleming 

B.  Murphy 

C.  Chavez 
J.  Fong 
J.  Fong 
R.  Low 

R.  Fleming 
R.  Fleming 
J.  Sealy 
J.  Fong 
R.  Low 
C.  Crawford 
J.  Louie 
J.  Sealy 
R.  Low 
R.  Fleming 
T.  Byars 
C.  Mack 
J.  Sealy 
C.  Crawford 

B.  Fleming 

C.  Crawford 
J.  Fong 


4635 


I 


Repair  of  Fire  Damaged  Coaches  (Date  Extended) 

4808  2 ea  Seagate  Elite  2 ST42400N  2.4GB  SCSI  disk  drive  etc. 

584  Lease  Financing  Vans  and  Various  Equipment 

585  Lease  Financing  Police  Cars 

586  Insert,  Seat  Back,  Fiberglass 


12-04-92  J.  Wong 

12-09-92  J.  Fong 

11-30-92  B.  Tison 

11- 30-92  B.  Tison 

12- 04-92  R.  Low 


* * * ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES  * * * 


OZANAM  CENTER  KITCHEN  EQUIPMENT  CENTER  Purchase  and  install  commercial  grade  kitchen  equipment. 
Estimate:  S40.500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  20,  1992 
N/A 

1175  Howard  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 
Tom  O'Dell  (415)  864-3057 


* * * CONSTRUCTION  * * * 


3187  EMERGENCY  PAVEMENT  REPAIR  Must  possess  an  active  Class  A California  Contractor's  license. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


November  25,  1992  by  2 p.m. 

One  Year 
S.F.  Airport 

Airport  - Facilities  Operation  & Maintenance 
Adlai  Jew  (415)  737-7744 


2582  DRYDOCK  AND  OVERHAUL  THE  FIREBOAT  "GUARDIAN"  This  work  consists  of  furnishing  all  labor,  equipment  and 
materials  and  the  performance  of  all  incidental  work  necessary  to  complete  the  awarded  bid  items  for  the  1992 
drydock  and  overhaul  of  Fireboat  "Guardian".  Estimate:  $80.000 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  24,  1992  by  2:00  p.m. 

14  Days 

Contractor's  Drydock 
Port  of  San  Francisco 

Skip  Zeller  (415)  274-0552,  Ferry  Bldg,  Suite  3100,  San  Francisco,  CA  94111 


HD-2140  BAY  DIVISION  PIPELINE  NO.  4 BACKFILLING  OF  PIPE  AND  MISCELLANEOUS  REPAIRS  The  work  consists  of 
backfilling  the  exposed  pipe  sections  of  Bay  Division  Pipeline  No.  4,  furnishing  and  installing  new  treated 
lumber  for  the  retaining  walls,  constructing  chain  link  fence  and  metal  beam  guard  railing,  hydro-seeding  and 
other  miscellaneous  work.  Estimate:  $93.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  24,  1992 
100  Calendar  Days 

Edmonds  Road  near  Edgewood  Road  in  San  Mateo  County 
Water  Department  - U.E.B. 

Bernie  C.  Ancheta  (415)  554-3207,  1145  Market  St.,  San  Francisco,  CA  94103 


MOCHD  PROJECT,  JAPANESE  CULTURAL  & COMMUNITY  CENTER  Floor  leveling  and  carpeting,  security  gate,  exit  plan 
signs,  intercom  system,  and  other  alternate  bids.  Bid  packages  cannot  be  picked  up  after  12:00  noon  on  November 
24 , 1 992 . There  will  be  another  pre-bid  walk-throuah  on  Tuesday.  November  24.  1992  at  12:00  noon  at  1840  Sutter 
Street.  San  Francisco.  Attendance  for  general  and  sub-contractors  is  mandatory.  Estimate:  $35.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Monday,  November  30,  1992  by  3:30  p.m. 

3 Months 

1840  Sutter  Street,  San  Francisco 

Japanese  Cultural  and  Community  Center  - Mayor's  Office  of  Housing 

Wayne  Osaki , Architect  (415)  922-9197 

1900  Sutter  Street,  Suite  #10,  San  Francisco,  CA  94115 


5021Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA,  VARIOUS  LOCATIONS  Construct  12"  and  15"  VCP 
sewer,  VCP  side  sewer  connections  and  concrete  manholes,  remove  8"  and  14"  VCP  sewers  and  concrete  manholes, 
clean  and  televise  sewer,  televise  side  sewers,  repair  and/or  replace  defective  side  sewers  and  line  existing  - 
15"  sewer  with  cured-in-place  pipe.  Estimate:  $332.668 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  2,  1992 
60  Calendar  Days 
San  Francisco 
Public  Works 

P.  T.  Law  (415)  554-8375 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


5026Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  - SOUTH  MARKET  AREA,  VARIOUS  LOCATIONS  (C-6)  Construct  12  and 
15-inch  diameter  VCP  sewer,  10-inch  diameter  VCP  culvert  and  concrete  manholes,  remove  existing  sewers  and 
manholes  and  replace  existing  storm  water  inlets  with  catchbasins.  Estimate:  $383.430 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  2,  1992 
60  Calendar  Days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


HH-833  REPLACE  AND  REPAIR  TROLLEY  POLES  The  work  includes,  but  is  not  limited  to  major  work  detailed  in  the 
plans  and  specifications  such  as:  removal  of  existing  trolley  poles  foundations,  furnishing  and  installing  new 

steel  trolley  poles,  furnishing,  installing  and  removing  temporary  wood  poles,  installing  streetlight  bracket 
arms  and  luminaires,  transferring  and  installing  existing  pole  appurtenances  onto  new  poles,  furnishing  and 
installing  new  traffic  signals,  restoring  pavement,  traffic  control  and  other  incidental  work.  Estimate:  $540.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  8,  1992 
180  Calendar  Days 

Various  Locations  in  San  Francisco 

Utilities  Engineering  Bureau 

Contract  Administration  (415)  554-0789 

1145  Market  Street,  6th  Floor,  San  Francisco,  CA  94103 
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CHARITY  CULTURAL  SERVICES  CENTER  - 1992  MOCD-FUNDED  BUILDING  REHABILITATION  Renovate  existing  heaters, 
partition  old  balcony  to  provide  new  program  area.  Provide  new  trench  drain  in  Men's  Room  and  hot  water  to  wash 
basins.  Vinyl  flooring  on  first  floor  distressed  areas.  Renovate  storage  room  into  program  area.  There  will  be 
a pre-bid  conference  on  Monday.  November  30.  1992  at  10:00  a.m.  at  the  Charity  Cultural  Service  Center. 

827  Stockton  St..  San  Francisco.  Estimate:  $20.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  December  11,  1992  by  Noon 
45  Days 

827  Stockton  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 

Lark  (415)  989-6400  (415)  989-6400  57  Post  Street,  Suite  512,  San  Francisco,  CA  94104 


PRECITA  CENTER  REHABILITATION  Renovation  and  repairs  of  existing  facility  to  include  the  following: 

1.  Install  rubber  matting  in  weight  room  (labor/material). 

2.  Install  carpeting  in  upstairs  After-school  Program  room/offices. 

3.  Repair  drinking  fountain. 

4.  Add  lighting  to  main  entrance  hallway. 

5.  Add  facility  area  lighting. 

6.  Repair  fire  door,  gym  windows,  door  hardware. 

7.  Replace  handrails  on  exterior  front  stairs. 

8.  Add  rubber  stair  tread  to  interior  second  floor  stairs.  Estimate:  $14.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  15,  1992 
2 Weeks 

534  Precita  Avenur,  San  Francisco,  CA  94110 
Mayor's  Office  of  Housing  and  Community  Development 

Jason  Gallegos  (415)  206-7758  534  Precita  Avenue,  San  Francisco,  CA  94110 


2217Q  LAGUNA  HONDA  HOSPITAL  EARTHQUAKE  DAMAGE  REPAIRS  - CLARENDON  HALL,  SOUTH  WING  Repair  of  earthquake 
damage  to  floors,  walls  and  ceilings,  mechanical,  plumbing  and  electrical  work,  and  reinforced  concrete  work  for 
seismic  strengthening.  Estimate:  $386.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 
200  Calendar  Days 
San  Francisco 
Public  Works 

Linda  Alonso  (415)  557-4779  City  Hall,  Room  265,  San  Francisco,  CA  94102 


2123Q  SPRECKLES  TEMPLE  OF  MUSIC  - GOLDEN  GATE  PARK  - EARTHQUAKE  REPAIR  AND  SEISMIC  STRENGTHENING  Realign, 
patch  and  replace  stone,  construct  concrete  strengthening  elements,  including  core  drilling  columns,  new  roof  and 
floor  slabs,  shotcrete  walls  and  new  upper  and  lower  stages,  providing  disabled  access  and  preservation  of 
historically  significant  materials.  There  will  be  a pre-bid  conference  on  December  2.  1992  at  10:00  a.m.  at 
Spreckles  Temple  of  Music.  Music  Concourse.  Golden  Gate  Park.  San  Francisco.  Estimate:  $2.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 
450  Calendar  Days 
San  Francisco 
Public  Works 

Don  Alameida  (415)  557-4761  City  Hall,  Room  265,  San  Francisco,  CA  94102 
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HH-832  HETCH  HETCHY  HATER  AND  POWER  CONTRACT  NO.  HH-832,  SAN  JOAQUIN  PIPELINE  NO.  2,  SEGMENT  3 The  work 
consists  of  removing  the  existing  deteriorating  interior  cement  mortar  lining  and  furnishing  and  applying  a new 
1/2-inch  thick  cement  mortar  lining  on  the  interior  surface  of  the  61-inch  diameter  pipe.  The  length  of  the 
repair  is  estimated  to  be  five  (5)  miles.  There  will  be  a pre-bid  conference  on  November  25.  1992  at  10:00  a.m. 
at  2640  Geary  Blvd..  San  Francisco.  Estimate:  $1.5  Million 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992 
90  Calendar  Days 

San  Joaquin  Pipeline  - Stanislaus  County 
Hetch  Hetchy 

Contract  Administration  (415)  554-0789 
1155  Market  Street,  San  Francisco,  CA  94103 


WALDEN  HOUSE  REHABILITATION  PROJECT  20  minute  fire  door  assemblies  and  spring  loaded  hinges  at  all  bedrooms; 
compartmental ization  of  the  corridors;  1 hour  fire  separation  at  entry  lobby;  2 hour  fire  rated  wall  between 
lobby  area  and  dining  room;  new  1 hour  wall  separating  stair  from  lobby  at  first  floor.  There  will  be  a 
pre-bid  conference  on  December  16.  1992  at  9:30  a.m.  at  815  Buena  Vista  West.  San  Francisco  - MANDATORY. 
Estimate: $70,000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  23,  1992 
90  Days 

815  Buena  Vista  West,  San  Francisco 
MOCD 

Mr.  Arturo  Carrillo  (Walden  House)  (415)  554-1100  Ext.  179 
520  Townsend  Street,  San  Francisco,  CA  94103 


5394A  CANDLESTICK  PARK  RENOVATIONS.  PHASE  8A  - SEAT  ADDITIONS  AND  IMPROVEMENTS  Seat  additions,  gate 
modifications,  main  level  concourse  modifications,  restroom  construction  and  waterproofing.  There  will  be  a 
pre-bid  conference  on  December  8.  1992  at  9:00  a.m.  in  the  Candlestick  Park  Conference  Room.  Estimate:  $2.400.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  30,  1992 
To  March  21,  1993 
San  Francisco 
Public  Works 

Ernie  Ramilo  (415)  557-4769 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


7089E  CIVIC  CENTER  PLAY  AREA  Remove  or  relocate  site  trees  and  furniture,  grading  and  fine  grading, 
supplying  play  equipment,  rubber  tile  surfacing  at  play  area,  benches,  metal  fencing  and  gates,  redwood  headers, 
constructing  concrete  and  cobblestone  paving,  painting  and  modifying  existing  irrigation  system. 

Estimate:  $167.185 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  30,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285 

City  Hall,  Room  265,  San  Francisco,  CA  94102 
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* * * CONSULTANTS  * * * 


DSS-078  IN-HOME  SUPPORTIVE  SERVICES  In-Home  Supportive  Services  (IHSS)  are  designed  to  include  services 
pursuant  to  the  State  Department  of  Social  Services  (SDSS)  MPP  Division  30,  Chapter  700,  to  provide  assistance  to 
those  eligible  aged,  blind  and  disabled  individuals  who  are  unable  to  remain  safely  in  their  homes  without 
assistance.  IHSS  is  an  alternative  to  out  of  home  care.  Services  are  limited  by  the  availability  of  funds. 

There  will  be  a pre-proposal  conference  on  December  3.  1992  at  2:00  p.m.  at  Born  Auditorium.  170  Otis  Street. 

San  Francisco.  Estimate:  $9.8  Million 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 

March  1,  1993  to  June  30,  1994  (16  Months) 
In-home 

San  Francisco  Department  of  Social  Services 

Edgardo  Moncada  (415)  557-6521 

P.O.  Box  7988,  San  Francisco,  CA  94120 


THIRD  PARTY  ADMINISTRATOR  FOR  WORKERS'  COMPENSATION  The  City  and  County  of  San  Francisco  Employees'  Retirement 
System  is  seeking  a qualified  Third  Party  Administrator  to  manage  approximately  3200  of  the  City's  Workers' 
Compensation  Claims.  Estimated  start-up  date:  May  1,  1993.  To  obtain  an  RFP,  FAX  your  request  to 

(415)  552-7880.  Requests  may  also  be  mailed  to  the  department  contact  listed  below.  There  will  be  a 
pre-proposal  conference  on  December  14,  1992  at  10:00  a.m.  at  1155  Market  Street.  2nd  Floor.  San  Francisco. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  4,  1993  by  Noon 

Approximately  Three  Years  with  Annual  Renewal 

Within  the  San  Francisco  Bay  Area,  to  be  provided  by  contractor 

City  & County  San  Francisco  Employees'  Retirement  System 

Rudolph  Hernandez  (415)  554-1580 

1155  Market  St.,  2nd  Floor,  San  Francisco,  CA  94103 


RFP  #175-92  1992/93  SLIAG  COST  REPORT  The  Department  of  Public  Health  is  seeking  a consulting  firm  to  prepare 

LIMA  and  IRCA  subvention  cost  reports  conforming  to  State  and  Federal  guidelines  for  San  Francisco  General 
Hospital  Medical  Center  and  8 District  Health  Centers  to  claim  Federal  funds  under  the  SLIAG  Program  and  respond 
to  any  questions  and  audits  from  State  and  Federal  agencies. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


November  30,  1992  by  Noon 
One  Year 

S.F.  General  Hospital  & 8 District  Health  Centers 
Public  Health 

Paula  Ferland  (415)  206-6681 

1001  Potrero  Avenue,  Building  10,  Ward  15,  Room  1516,  San  Francisco,  CA  94110 


Page  6 


RFP  17Z-92  RYAN  WHITE  CARE  APPLICATIONS  The  AIDS  Office,  Department  of  Public  Health  is  seeking  Applications 
for  Ryan  White  Comprehensive  AIDS  Resources  Emergency  (CARE)  Act  Funds.  CARE  Applications  will  be  accepted  on  or 
before  December  4,  1992,  for  some  continuing  services  which  are  being  re-bid,  and  for  new  services*  in  the 
following  categories: 

*Amounts  Available  for  New  Services 


Primary  Care  (includes  Substance  Abuse  Treatment)  $500,000 

Housing  (includes  Residential  Substance  Abuse  Treatment)  $975,000 

Other  Health  Care  $650,000 

Psychosocial  Support  $350,000 

Eligibility  $0 

Case  Management  $250,000 


This  RFP  will  also  solicit  proposals  for  $326,100  of  Housing  Opportunities  for  People  with  AIDS  (HOPWA)  Act 
funds,  to  be  administered  by  the  San  Francisco  Redevelopment  Agency.  These  funds  will  support  lease  and  rental 
assistance  programs  only.  Eligible  applicants  must  be  nonprofit  or  public  organizations.  For  specific 
information  about  services  solicited  and  for  application  instructions,  RFPs  are  available  from  the  AIDS  Office, 
25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  beginning  November  9,  1992.  For  general  information,  please  call 
554-9000.  Please  see  RFP  for  times. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  4,  1992  by  12:00  Noon 

Up  to  48  Months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld,  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 


174-92  SMOKE  FREE  SCHOOLS  Develop  and  institutionalize  a tobacco  prevention  curriculum  in  at  least  12 
non-public  K-8  elementary  schools,  as  well  as  develop  and  implement  a 100%  smoke  free  policy  in  all  areas  of  the 
schools.  Estimate:  $60.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT : 
CONTACT: 


December  11,  1992 

Up  to  24  Months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Mele  Smith  (415)  554-9154 

1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 


173-92  CHILDCARE  NETWORK  Implement  a network  of  childcare  providers  to  provide  training  and  technical 
assistance  to  at  least  30  licensed  Childcare  Providers  in  the  development  and  implementation  of  an  age 
appropriate  tobacco  use  prevention  curriculum  for  children  under  age  six.  Estimate:  $60.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  11,  1992 

Up  to  24  Months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Susana  Hennessey  (415)  554-9153 

1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 
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ANNUAL  AUDIT  OF  FOOD  AND  BEVERAGE  SERVICE  AGREEMENT  RFP  for  the  audit  of  food  and  beverage  services  is  to 
provide  an  assessment  of  quality,  service,  and  pricing  currently  offered  at  food  and  beverage  facilities  at 
S.F.  Airport. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


December  14,  1992 
3 Years 
S.F.  Airport 

Airport  - Business  and  Finance 

David  Dunn  (415)  876-2365  - for  copies  of  the  RFP 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  Winter,  1992 
or  early  Spring,  1993  for  decorating  Civic  Auditorium  for  the  1993  Summer  POPS  Concerts  to  take  place  in  July  and 
August,  1993.  This  is  an  advance  announcement  of  the  Art  Commission's  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information,  contact  the  department  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
N/A 

Civic  Auditorium,  San  Francisco 
Art  Commission 

Joanne  Chow  Winship  (415)  554-9671 

25  Van  Ness  Avenue,  San  Francisco,  CA  94102 


* * * CONCESSION/LEASE  & OTHER  SERVICE  AGREEMENTS  * * * 


PARKING  LOT  LEASE  The  Port  of  San  Francisco  will  accept  sealed  bids  for  a one-year  lease  for  the  operation  of 
two  surface  parking  lots  consisting  of  approximately  39,800  sq  ft.  of  Seawall  Lot  324  and  24,565  sq.  ft.  of 
Seawall  Lot  322:  Prospective  bidders  must  have  at  least  one  year  of  experience  operating  parking  lots  with  not 

less  than  250  spaces. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  Oecember  1,  1992 
One  Year 

SWL  324  and  322;  by  the  Embarcadero  & Vallejo  Street 
Port  of  San  Francisco 
Diane  Art  (415)  274-0510 

Ferry  Building,  Suite  3100,  San  Francisco,  CA  94111 


SERVICE  AGREEMENTS  — TVO  DOOR-TO-DOOR  SHUTTLE  SERVICE  AGREEMENTS  Request  for  proposals  for  2 door-to-door 
shuttle  and  service  agreements  to  provide  door-to-door  shuttle  service  between  S.F.  Airport  and  6 Bay  Area 
Counties.  Estimate:  SlO.OOO  per  year  for  each  agreement 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

Two  Years  with  Two  One-Year  Options 
S.F.  Airport 

Airport  - Business  and  Finance 
Ronald  Gonzales  (415)  876-2365 
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PARKING  GARAGE  OPERATOR  MANAGEMENT  AGREEMENT  - ST.  MARY'S  SQUARE  GARAGE  On  behalf  of  the  Department  of  Parking 
and  Traffic  of  the  City  and  County  of  San  Francisco,  the  Director  of  Parking  and  Traffic  of  the  City  and  County 
of  San  Francisco,  the  Director  of  Property  will  receive  sealed  bids  to  operate  the  parking  garage  at  St.  Mary's 
Square  Garage,  433  Kearny  Street,  San  Francisco,  California,  under  a Management  Agreement.  The  Invitation  for 
Bid,  Bid  Form,  Prequalification  Questionnaire,  Management  Agreement,  Human  Rights  Commission  Affidavit  and 
Questionnaires,  together  with  the  Declaration  of  Compliance  (bid  package)  may  be  obtained  from  the  Director  of 
Property  at  25  Van  Ness,  Suite  #400,  San  Francisco  CA  94102,  on  November  9,  1992  through  November  30,  1992. 
There  will  be  a $50  non-ref undable  charge  at  the  time  the  bid  packet  is  purchased. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Monday,  December  14,  1992  by  2:00  p.m. 

N/A 

St.  Mary's  Square  Garage,  San  Francisco 

Real  Estate  Department  and  Department  of  Parking  & Traffic 

Anthony  J.  DeLucchi  (415)  554-9850 

25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 


CAFE  ESPRESSO  AT  SFO  Host  International  Inc.,  the  operator  of  food  and  beverage  facilities  at 

S.F.  Airport,  will  accept  proposals  for  the  sublease  operation  of  the  Cafe  Espresso,  adjacent  to  Gate  84  on 

Pier  F of  the  North  Terminal  at  S.F.  Airport. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT; 
CONTACT : 


Friday,  January  15,  1992 
12  Years 

San  Francisco  International  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


OPERATOR  ASSISTED  LONG  DISTANCE  SERVICE  Minimum  acceptable  commission:  $.035  per  passenger, 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


Will  be  set  at  a later  date. 
Two-Year  Term  with  One-Year  Option 
San  Francisco  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


FOREIGN  CURRENCY  EXCHANGE  LEASE  Lease  to  operate  two  (2)  foreign  currency  exchange  facilities  in  the 
International  Terminal.  The  sites  are  491  square  feet  located  on  the  second  level,  and  a 110  square  foot 
facility  located  on  the  first  level.  A pre-bid  conference  will  be  held  on  December  2.  1992  at  10  a.m.  in 
Conference  Room  509-A.  5th  Floor.  International  Terminal  at  the  Airport.  Minimum  Bid:  $500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

4 Years  with  a 2-Year  Option 
International  Terminal,  S.F.  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS.  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A nx)re  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fourorfive  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  laterthan  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall 
San  Francisco,  CA  94102 


documents  dept, 
NOV  3 0 1992 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


Bid  and  Contract  Opportunities 


Volume  IX,  No.  22 


November  27,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # DESCRIPTION 


DATE  DUE  BUYER 


4793 

4794 
4798 


4805 
4811 

4806 

4807 
4809 
4635 
4813 

4817 

4818 

4819 

4820 

4808 

4821 
4823 

4834 

4835 
586 

588 

589 
591 

593 

594 

595 

596 

590 


24  ea  Tactical  Assault  Vests  (Model  TAV)  Non-ball istic,  Eagle  Industries  11-30-92  J.  Sealy 

6 ea  Radios,  MT  1000  Series,  UHF  (HI)  470-500  MHZ  w/Battery,  Motorola  11-30-92  R.  Low 

2 ea  Physical  Fitness  System,  Climbing  Machine,  Versa  Climber,  9 ft.  Model  12-01-92  R.  Fleming 

30  ea  Overbed  Table,  Simmons  #131596  12-01-92  T.  Byars 

6 ea  Table,  Tennis  (Ping  Pong),  Galvanized  Steel,  "Jay  O'Day  #300P"  12-01-92  C.  Mack 

21  dz  Jeans:  Men's  Western  Type,  100%  Cotton,  Coarse  Weave,  Blue  Denim  12-01-92  J.  Sealy 

1 ea  Range,  Cooking,  Black  with  Back  Splash,  Viking  12-02-92  C.  Crawford 

1 ea  KEW  Contractor  Pressure  Washer  w/Self  Contained  11  hp  Generator,  etc.  12-03-92  B.  Fleming 

2 ea  Washer,  High  Pressure,  5 gpm  Portable,  2320  psi , etc.  12-03-92  C.  Crawford 

5 ea  Dell  486/P25  PC,  486SX/25  Processor;  8MB  Ram,  etc.  12-03-92  J.  Fong 

Repair  of  Fire  Damaged  Coaches  (Date  Extended)  12-04-92  J.  Wong 

1 ea  Cargo  Container  12-04-92  C.  Crawford 

1 ea  Field  Rake  with  Field  Finisher  with  Heavy  Duty  Filter  12-07-92  C.  Crawford 

2,000  Mini  KEY-BAK  Return  for  Airport  Badges,  Model  #51,  Clip  Back  12-08-92  R.  Fleming 

1 Gerber  Signmaker  IVB-Model  #SMC-4,  with  Multiline  Capability  12-08-92  R.  Fleming 

400  ea  Vest,  Safety,  Logo  Vest  "One  Size",  Doublet  Mfg.  Model  A 12-08-92  G.  Rosenberger 

2 ea  Seagate  Elite  2 ST42400N  2.4GB  SCSI  Disk  Drive,  etc.  12-09-92  J.  Fong 

1 ea  Accusonic  Model  7410  Flowmeter  Spare  Parts  - Transceiver,  etc.  12-09-92  R.  Low 

50  rl  Chain  Link  Fence,  9 Gauge,  6'  x 50'  12-09-92  R.  Low 

906  pr  Firefighter  Gloves  - Shelby  Model  5009,  Tan  Pigskin  Glove  12-11-92  J.  Sealy 

1 ea  Personal  Computer,  etc.  12-11-92  C.  Crawford 

Insert,  Seat  Back,  Fiberglass  12-04-92  R.  Low 

50  ft. /Aerial  Lift/Service  Body  Truck  12-11-92  C.  Chavez 

Vans,  Pick-Up  Trucks  & Cars  12-11-92  C.  Chavez 

Folder,  Kraft  12-11-92  J.  Louie 

Motorcycles  (Police)  12-11-92  C.  Chavez 

Pick-up  Trucks  & Vans  (Lease/Purchase)  12-11-92  C.  Chavez 

Automobiles  & Pick-ups  (Lease/Purchase)  12-11-92  C.  Chavez 

Vans  with  Special  Handicap  Equipment  12-11-92  C.  Chavez 

Microwave  Radio  12-14-92  J.  Fong 


* * • ADDITIONAL  MATERIAL.  EQUIPMENT  AND  SUPPLIES  * • * 


OZANAM  CENTER  KITCHEN  EQUIPMENT  CENTER  Purchase  and  install  commercial  grade  kitchen  equipment. 
Estimate:  $40.500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


December  20,  1992 
N/A 

1175  Howard  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 
Tom  O'Dell  (415)  864-3057 


* * * CONSTRUCTION  * * * 


5021Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA,  VARIOUS  LOCATIONS  Construct  12"  and  15"  VCP 
sewer,  VCP  side  sewer  connections  and  concrete  manholes,  remove  8"  and  14"  VCP  sewers  and  concrete  manholes, 
clean  and  televise  sewer,  televise  side  sewers,  repair  and/or  replace  defective  side  sewers  and  line  existing  - 
15"  sewer  with  cured-in-place  pipe.  Estimate:  $332.668 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  2,  1992 
60  Calendar  Days 
San  Francisco 
Public  Works 

P.  T.  Law  (415)  554-8375 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


5026Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  - SOUTH  MARKET  AREA,  VARIOUS  LOCATIONS  (C-8)  Construct  12  and 
15-inch  diameter  VCP  sewer,  10-inch  diameter  VCP  culvert  and  concrete  manholes,  remove  existing  sewers  and 
manholes  and  replace  existing  storm  water  inlets  with  catchbasins.  Estimate:  $383.430 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


December  2,  1992 
60  Calendar  Days 
San  Francisco 
Public  Works 

Henry  Anderson  (415)  554-8325 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


HH-833  REPLACE  AND  REPAIR  TROLLEY  POLES  The  work  includes,  but  is  not  limited  to  major  work  detailed  in  the 
plans  and  specifications  such  as:  removal  of  existing  trolley  poles  foundations,  furnishing  and  installing  new 

steel  trolley  poles,  furnishing,  installing  and  removing  temporary  wood  poles,  installing  streetlight  bracket 
arms  and  luminaires,  transferring  and  installing  existing  pole  appurtenances  onto  new  poles,  furnishing  and 
installing  new  traffic  signals,  restoring  pavement,  traffic  control  and  other  incidental  work.  Estimate:  $540.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  8,  1992 
180  Calendar  Days 

Various  Locations  in  San  Francisco 

Utilities  Engineering  Bureau 

Contract  Administration  (415)  554-0789 

1145  Market  Street,  6th  Floor,  San  Francisco,  CA  94103 
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CHARITY  CULTURAL  SERVICES  CENTER  - 1992  MOCO-FUNDED  BUILDING  REHABILITATION  Renovate  existing  heaters, 
partition  old  balcony  to  provide  new  program  area.  Provide  new  trench  drain  in  Men's  Room  and  hot  water  to  wash 
basins.  Vinyl  flooring  on  first  floor  distressed  areas.  Renovate  storage  room  into  program  area. 

Estimate:  $20.000 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  December  11,  1992  by  Noon 
45  Days 

827  Stockton  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 

Lark  (415)  989-6400  (415)  989-6400  57  Post  Street,  Suite  512,  San  Francisco,  CA  94104 


PRECITA  CENTER  REHABILITATION  Renovation  and  repairs  of  existing  facility  to  include  the  following: 

1.  Install  rubber  matting  in  weight  room  (labor/material). 

2.  Install  carpeting  in  upstairs  After-school  Program  room/offices. 

3.  Repair  drinking  fountain. 

4.  Add  lighting  to  main  entrance  hallway. 

5.  Add  facility  area  lighting. 

6.  Repair  fire  door,  gym  windows,  door  hardware. 

7.  Replace  handrails  on  exterior  front  stairs. 

8.  Add  rubber  stair  tread  to  interior  second  floor  stairs.  Estimate:  $14.000 


BID  DUE: 

DURATION: 

LOCATION; 

DEPARTMENT: 

CONTACT: 


December  15,  1992 
2 Weeks 

534  Precita  Avenur,  San  Francisco,  CA  94110 
Mayor's  Office  of  Housing  and  Community  Development 

Jason  Gallegos  (415)  206-7758  534  Precita  Avenue,  San  Francisco,  CA  94110 


3145  FEDERAL  IMMIGRATION  SERVICES  LOCKER  ROOM  AND  RESTROOMS  Must  possess  Class  B California  Contractor's 
license.  There  will  be  a pre-bid  conference  on  December  8.  1992  at  10:00  a.m.  at  Bldo.  676.  McDonnell  Road 
(Enoineerina  Blda.)  at  San  Francisco  Airport.  (Attendance  is  Mandatory.)  Estimate:  $385.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  15,  1992 
120  Calendar  Days 

International  Terminal  at  S.F.  Airport 
Facilities  - Operations  and  Maintenance 
William  Canales  (415)  737-7823 


2217Q  LAGUNA  HONDA  HOSPITAL  EARTHQUAKE  DAMAGE  REPAIRS  - CLARENDON  HALL,  SOUTH  WING  Repair  of  earthquake 
damage  to  floors,  walls  and  ceilings,  mechanical,  plumbing  and  electrical  work,  and  reinforced  concrete  work  for 
seismic  strengthening.  Estimate:  $386.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 
200  Calendar  Days 
San  Francisco 
Public  Works 

Linda  Alonso  (415)  557-4779  City  Hall,  Room  265,  San  Francisco,  CA  94102 


Page  3 


2123Q  SPRECKLES  TEMPLE  OF  MUSIC  - GOLDEN  GATE  PARK  - EARTHQUAKE  REPAIR  AND  SEISMIC  STRENGTHENING  Realign, 
patch  and  replace  stone,  construct  concrete  strengthening  elements,  including  core  drilling  columns,  new  roof  and 
floor  slabs,  shotcrete  walls  and  new  upper  and  lower  stages,  providing  disabled  access  and  preservation  of 
historically  significant  materials.  There  will  be  a pre-bid  conference  on  December  2.  1992  at  10:00  a.m.  at 
Soreckles  Temple  of  Music.  Music  Concourse.  Golden  Gate  Park.  San  Francisco.  Estimate:  $2.000.000 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


December  16,  1992 
450  Calendar  Days 
San  Francisco 
Public  Works 

Don  Alameida  (415)  557-4761  City  Hall,  Room  265,  San  Francisco,  CA  94102 


92009  CALIFORNIA  PALACE  OF  THE  LEGION  OF  HONOR  - ASBESTOS  ABATEMENT  Remove  asbestos-containing  materials  and 
perform  related  demolition  in  an  historically  significant  building  under  conditions  designed  to  protect  the 
building,  its  site,  contents  and  finishes.  There  will  be  a ore-bid  conference  on  December  3.  1992  at  9:30  a.m. 
at  the  Florence  Gould  Theater.  California  Palace  of  the  Legion  of  Honor.  Lincoln  Park.  Attendance  is  Mandatory, 
Estimate:  $950.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  17,  1992  by  2:00  p.m. 

60  Days 

California  Palace  of  the  Legion  of  Honor,  Lincoln  Park 
Fine  Arts  Museums  of  San  Francisco 

Deborah  Frieden  (415)  750-3612  233  Post  Street,  6th  Floor,  San  Francisco,  CA  94108 


HH-832  HETCH  HETCHY  HATER  AND  POWER  CONTRACT  NO.  HH-832,  SAN  JOAQUIN  PIPELINE  NO.  2,  SEGMENT  3 The  work 
consists  of  removing  the  existing  deteriorating  interior  cement  mortar  lining  and  furnishing  and  applying  a new 
1/2-inch  thick  cement  mortar  lining  on  the  interior  surface  of  the  61-inch  diameter  pipe.  The  length  of  the 
repair  is  estimated  to  be  five  (5)  miles.  Estimate:  $1.5  Million 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992 
90  Calendar  Days 

San  Joaquin  Pipeline  - Stanislaus  County 
Hetch  Hetchy 

Contract  Administration  (415)  554-0789 
1155  Market  Street,  San  Francisco,  CA  94103 


1950  LIGHTING  AND  ELECTRICAL  SERVICE,  NORTH  ACCESS  ROAD  AND  VICINITY  Must  possess  a Class  C-10  California 
Contractor's  license.  A pre-bid  conference  will  be  held  on  December  15.  1992  at  2:00  o.m.  in  Building  676. 
McDonnell  Road  (Engineering  Building)  Attendance  is  mandatory.  Estimate:  $420.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


December  22,  1992  before  2:00  p.m. 

N/A 

San  Francisco  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Carlos  Tanquilut  (415)  737-7727 
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WALDEN  HOUSE  REHABILITATION  PROJECT  20  minute  fire  door  assemblies  and  spring  loaded  hinges  at  all  bedrooms; 
compartmental i zati on  of  the  corridors;  1 hour  fire  separation  at  entry  lobby;  2 hour  fire  rated  wall  between 
lobby  area  and  dining  room;  new  1 hour  wall  separating  stair  from  lobby  at  first  floor.  There  will  be  a 
pre-bid  conference  on  December  16.  1992  at  9:30  a.m.  at  815  Buena  Vista  West.  San  Francisco  - MANDATORY. 
Estimate:  $70.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  23,  1992 
90  Days 

815  Buena  Vista  West,  San  Francisco 
MOCD 

Mr.  Arturo  Carrillo  (Walden  House)  (415)  554-1100  Ext.  179 
520  Townsend  Street,  San  Francisco,  CA  94103 


5394A  CANDLESTICK  PARK  RENOVATIONS,  PHASE  8A  - SEAT  ADDITIONS  AND  IMPROVEMENTS  Seat  additions,  gate 
modifications,  main  level  concourse  modifications,  restroom  construction  and  waterproofing.  There  will  be  a 
pre-bid  conference  on  December  8.  1992  at  9:00  a.m.  in  the  Candlestick  Park  Conference  Room.  Estimate:  $2.400.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  30,  1992 
To  March  21,  1993 
San  Francisco 
Public  Works 

Ernie  Ramilo  (415)  557-4769 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


7089E  CIVIC  CENTER  PLAY  AREA  Remove  or  relocate  site  trees  and  furniture,  grading  and  fine  grading, 
supplying  play  equipment,  rubber  tile  surfacing  at  play  area,  benches,  metal  fencing  and  gates,  redwood  headers, 
constructing  concrete  and  cobblestone  paving,  painting  and  modifying  existing  irrigation  system. 

Estimate:  $167.185 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  30,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285,  City  Hall,  Room  265,  San  Francisco,  CA  94102 


* * * CONSULTANTS  * * * 


555  ELLIS  STREET  LOW  INCOME  HOUSING  - FUNDED  BY  the  SAN  FRANCISCO  REDEVELOPMENT  AGENCY  Architectural 
Consultants  requested  for  a 38-unit  5 story  apartment  building  in  San  Francisco.  Estimated  construction  cost  is 
$4  million.  Consultants  requested  include:  Soilds  Engineer,  Structural  Engineer,  Mechanical  Engineer, 

Electrical  Engineer  and  Landscape  Architect.  Schematic  drawings  are  available  for  review  from  the  architect, 
Asian  Neighborhood  Design.  Estimate:  $ Varies  by  Category 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  9,  by  2 p.m. 

Project  Duration  - December  12,  1992-August  1994+ 
Project  - 555  Ellis  Street,  San  Francisco 
Asian  Neighborhood  Design  and  S.F.  Redevelopment  Agency 
Harry  Wong,  Principal  Architect  (415)  982-2959 
80  Fresno  St.,  San  Francisco,  CA  94133 
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DSS-078  IN-HOME  SUPPORTIVE  SERVICES  In-Home  Supportive  Services  (IHSS)  are  designed  to  include  services 
pursuant  to  the  State  Department  of  Social  Services  (SDSS)  MPP  Division  30,  Chapter  700,  to  provide  assistance  to 
those  eligible  aged,  blind  and  disabled  individuals  who  are  unable  to  remain  safely  in  their  homes  without 
assistance.  IHSS  is  an  alternative  to  out  of  home  care.  Services  are  limited  by  the  availability  of  funds. 

There  will  be  a pre-proposal  conference  on  December  3.  1992  at  2:00  p.m.  at  Born  Auditorium.  170  Otis  Street. 

San  Francisco.  Estimate:  $9.8  Million 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 

March  1,  1993  to  June  30,  1994  (16  Months) 
In-home 

San  Francisco  Department  of  Social  Services 

Edgardo  Moncada  (415)  557-6521 

P.O.  Box  7988,  San  Francisco,  CA  94120 


THIRD  PARTY  ADMINISTRATOR  FOR  WORKERS'  COMPENSATION  The  City  and  County  of  San  Francisco  Employees'  Retirement 
System  is  seeking  a qualified  Third  Party  Administrator  to  manage  approximately  3200  of  the  City's  Workers' 
Compensation  Claims.  Estimated  start-up  date:  May  1,  1993.  To  obtain  an  RFP,  FAX  your  request  to 

(415)  552-7880.  Requests  may  also  be  mailed  to  the  department  contact  listed  below.  There  will  be  a 
pre-proposal  conference  on  December  14.  1992  at  10:00  a.m.  at  1155  Market  Street.  2nd  Floor.  San  Francisco. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  4,  1993  by  Noon 

Approximately  Three  Years  with  Annual  Renewal 

Within  the  San  Francisco  Bay  Area,  to  be  provided  by  contractor 

City  & County  San  Francisco  Employees'  Retirement  System 

Rudolph  Hernandez  (415)  554-1580 

1155  Market  St.,  2nd  Floor,  San  Francisco,  CA  94103 


RFP  172-92  RYAN  WHITE  CARE  APPLICATIONS  The  AIDS  Office,  Department  of  Public  Health  is  seeking  Applications 
for  Ryan  White  Comprehensive  AIDS  Resources  Emergency  (CARE)  Act  Funds.  CARE  Applications  will  be  accepted  on  or 
before  December  4,  1992,  for  some  continuing  services  which  are  being  re-bid,  and  for  new  services’*  in  the 
following  categories: 


^Amounts  Available  for  New  Services 


Primary  Care  (includes  Substance  Abuse  Treatment)  $500,000 

Housing  (includes  Residential  Substance  Abuse  Treatment)  $975,000 

Other  Health  Care  $650,000 

Psychosocial  Support  $350,000 

Eligibility  $0 

Case  Management  $250,000 


This  RFP  will  also  solicit  proposals  for  $326,100  of  Housing  Opportunities  for  People  with  AIDS  (HOPWA)  Act 
funds,  to  be  administered  by  the  San  Francisco  Redevelopment  Agency.  These  funds  will  support  lease  and  rental 
assistance  programs  only.  Eligible  applicants  must  be  nonprofit  or  public  organizations.  For  specific 
information  about  services  solicited  and  for  application  instructions,  RFPs  are  available  from  the  AIDS  Office, 
25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  beginning  November  9,  1992.  For  general  information,  please  call 
554-9000.  Please  see  RFP  for  times. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


December  4,  1992  by  12:00  Noon 

Up  to  48  Months,  depending  on  pending  legislation,  available  funds  and  results  of  evaluations 
San  Francisco 

Department  of  Public  Health  AIDS  Office 
Judith  Weld.  RFP  Coordinator  (415)  554-9044 

AIDS  Office,  25  Van  Ness  Avenue,  5th  Floor,  San  Francisco,  CA  94102 
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174-92  SMOKE  FREE  SCHOOLS  Develop  and  institutionalize  a tobacco  prevention  curriculum  in  at  least  12 
non-public  K-8  elementary  schools,  as  well  as  develop  and  implement  a 100%  smoke  free  policy  in  all  areas  of  the 
schools.  Estimate:  $60.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  11,  1992 

Up  to  24  Months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Mele  Smith  (415)  554-9154 

1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 


173-92  CHILDCARE  NETWORK  Implement  a network  of  childcare  providers  to  provide  training  and  technical 
assistance  to  at  least  30  licensed  Childcare  Providers  in  the  development  and  implementation  of  an  age 
appropriate  tobacco  use  prevention  curriculum  for  children  under  age  six.  Estimate:  $60.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


December  11,  1992 

Up  to  24  Months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Susana  Hennessey  (415)  554-9153 

1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 


ANNUAL  AUDIT  OF  FOOD  AND  BEVERAGE  SERVICE  AGREEMENT  RFP  for  the  audit  of  food  and  beverage  services  is  to 
provide  an  assessment  of  quality,  service,  and  pricing  currently  offered  at  food  and  beverage  facilities  at 
S.F.  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  14,  1992 
3 Years 
S.F.  Airport 

Airport  - Business  and  Finance 

David  Dunn  (415)  876-2365  - for  copies  of  the  RFP 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  Winter,  1992 
or  early  Spring,  1993  for  decorating  Civic  Auditorium  for  the  1993  Summer  POPS  Concerts  to  take  place  in  July  and 
August,  1993.  This  is  an  advance  announcement  of  the  Art  Commission's  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information,  contact  the  department  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
N/A 

Civic  Auditorium,  San  Francisco 
Art  Commission 

Joanne  Chow  Winship  (415)  554-9671 

25  Van  Ness  Avenue,  San  Francisco,  CA  94102 
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CONCESSION/LEASE  & OTHER  SERVICE  AGREEMENTS 


PARKING  LOT  LEASE  The  Port  of  San  Francisco  will  accept  sealed  bids  for  a one-year  lease  for  the  operation  of 
two  surface  parking  lots  consisting  of  approximately  39,800  sq  ft.  of  Seawall  Lot  324  and  24,565  sq.  ft.  of 
Seawall  Lot  322:  Prospective  bidders  must  have  at  least  one  year  of  experience  operating  parking  lots  with  not 

less  than  250  spaces. 


BID  DUE; 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Tuesday,  December  1,  1992 
One  Year 

SWL  324  and  322;  by  the  Embarcadero  & Vallejo  Street 
Port  of  San  Francisco 

Diane  Artz  (415)  274-0510  Ferry  Building,  Suite  3100,  San  Francisco,  CA  94111 


SERVICE  AGREEMENTS  — TWO  DOOR-TO-DOOR  SHUTTLE  SERVICE  AGREEMENTS  Request  for  proposals  for  2 door-to-door 
shuttle  and  service  agreements  to  provide  door-to-door  shuttle  service  between  S.F.  Airport  and  6 Bay  Area 
Counties.  Estimate:  $10.000  per  year  for  each  agreement 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

Two  Years  with  Two  One-Year  Options 
S.F.  Airport 

Airport  - Business  and  Finance 
Ronald  Gonzales  (415)  876-2365 


PARKING  GARAGE  OPERATOR  MANAGEMENT  AGREEMENT  - ST.  MARY'S  SQUARE  GARAGE  On  behalf  of  the  Department  of  Parking 
and  Traffic  of  the  City  and  County  of  San  Francisco,  the  Director  of  Property  will  receive  sealed  bids  to  operate 
the  5 level,  750  space  parking  garage  at  St.  Mary's  Square  Garage,  433  Kearny  Street,  San  Francisco,  California 
under  a Management  Agreement,  which  grossed  $2,642,504  in  1991.  Pre-qual i fied  bidders  may  submit  bids  to  the 
Director  of  Property,  25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  California  94102,  until  2:00  p.m.  on  Friday, 
Dec.  18,  1992,  to  be  opened  immediately  thereafter.  Prequalification  Questionnaires  are  due  on  Friday,  Dec.  11, 
1992  at  5:00  p.m.  at  the  office  of  the  Director  of  Property,  25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA. 
94102.  The  Invitation  for  Bid,  Bid  Form,  Prequalification  Questionnaire,  Management  Agreement,  Human  Rights 
Commission  Affidavit  and  Questionniares,  together  with  the  Declaration  of  Compliance  (bid  package)  may  be 
obtained  from  the  Director  of  Property  through  December  4,  1992.  There  will  be  a $50  non-ref undable  charge  at 
the  time  the  bid  packet  is  purchased.  A second  pre-bid  meeting  will  be  held  at  2:00  p.m.  on  Friday,  Dec.  4,  1992 
at  25  Van  Ness  Avenue,  Suite  #400,  San  Francisco,  California  94102  to  afford  those  people  unable  to  attend  the 
first  pre-bid  meeting  an  opportunity  to  attend.  The  right  is  reserved  to  reject  any  and  all  bids. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  December  18,  1992  by  2:00  p.m.  (Date  extended) 

N/A 

St.  Mary's  Square  Garage,  San  Francisco 

Real  Estate  Department  and  Department  of  Parking  & Traffic 

Anthony  J.  DeLucchi  (415)  554-9850  , 25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 
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CAFE  ESPRESSO  AT  SFO  Host  International  Inc.,  the  operator  of  food  and  beverage  facilities  at 

S.F.  Airport,  will  accept  proposals  for  the  sublease  operation  of  the  Cafe  Espresso,  adjacent  to  Gate  84  on 

Pier  F of  the  North  Terminal  at  S.F.  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  January  15,  1992 
12  Years 

San  Francisco  International  Airport 
Airport  - Business  and  Finance 
Sandra  Grumpier  (415)  876-2215 


OPERATOR  ASSISTED  LONG  DISTANCE  SERVICE  Minimum  acceptable  commission:  $.035  per  passenger, 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Will  be  set  at  a later  date. 
Two-Year  Term  with  One-Year  Option 
San  Francisco  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


FOREIGN  CURRENCY  EXCHANGE  LEASE  Lease  to  operate  two  (2)  foreign  currency  exchange  facilities  in  the 
International  Terminal.  The  sites  are  491  square  feet  located  on  the  second  level,  and  a 110  square  foot 
facility  located  on  the  first  level.  A pre-bid  conference  will  be  held  on  December  2.  1992  at  10  a.m.  in 
Conference  Room  509-A.  5th  Floor.  International  Terminal  at  the  Airport.  Minimum  Bid:  $500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

4 Years  with  a 2-Year  Option 
International  Terminal,  S.F.  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  orto  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  In  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fourorfive  digit  number  depending  on  the  estimated  dollarvalue  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco  DOCl  IMFNTS  DEPi 

PURCHASING  DEPARTMENT  0 3 1992 

Pitx,  Uall  SAN  FRANCISCO 

Room  270,  City  Hall  public  library 

' San  Francisco,  CA  94102 

I^Bi^nd  Contract  Opportunities 

Volume  IX,  No.  23 

December  4,  1992 

The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

BID  # DESCRIPTION 

DATE  DUE  BUYER 

4817  1 ea  Field  Rake  with  Field  Finisher  with  Heavy  Duty  Filter 

4841  2 ea  16mb  Memory  Upgrade,  #King-b221U,  16  Port  Computone,  etc. 

4818  2,000  Mini  KEY-BAK  Return  for  Airport  Badges,  Model  #51,  Clip  Back 

4819  1 Gerber  Signmaker  IVB-Model  #SMC-4,  with  Multiline  Capability 

4820  400  ea  Vest,  Safety,  Logo  Vest  "One  Size",  Doublet  Mfg.  Model  A 

4808  2 ea  Seagate  Elite  2 ST42400N  2.4GB  SCSI  Disk  Drive,  etc. 

4821  1 ea  Accusonic  Model  7410  Flowmeter  Spare  Parts  - Transceiver,  etc. 

4823  50  rl  Chain  Link  Fence,  9 Gauge,  6'  x 50' 

4840  600,000  ea  Envelopes  - #10  Window,  24  lb.  White  Wove,  Printed  One  Side 

4825  1 ea  Emulsion  Tank  Spray  Trailer,  Diamond  Bilt,  Model  PM230T,  Per  Specs 

4826  1 ea  NAR020  Model  2034,  or  Approved  Equal  Scissors  Lift  with  Trailer 

4827  3 ea  Automobile,  4 Door  Sedan,  1993  Ford  Taurus  or  Equal,  Per  Specs 

4828  Roper  Whitney  - Series  900  Stakes  and  Holder 

4829  350  ft  Spacer  Bar  (12'  Length)  WABCO  #57262-4001 

4830  16  ea  Cover,  Corner,  Rear,  R.H.,  Fiberglass  A.E.  #054-R:  New  Flyer,  etc. 

4831  2 ea  Plate,  Outer,  Carrier  Torque  Converter  M.A.N.  #86-32000-0024,  etc. 

4832  1 ea  Aerator,  Turf,  Riding  with  Adjustable  Core  Spacing,  Ryan  GA30 

4833  4 ea  Mower,  Walk-Behind,  Self-propelled,  4 H.P.,  etc. 

4834  906  pr  Firefighter  Gloves  - Shelby  Model  5009,  Tan  Pigskin  Glove 

4835  1 ea  Personal  Computer,  etc. 

4842  1 ea  Compaq  Notebook  PC  - Compaq  Contura  3/20  Model  40,  etc. 

4844  Pressure  Sensitive,  Scotchlite  Engineering  Grade,  3M  Vinyl  Sheeting 

4847  454  qt  Cleaner,  Graffitti,  (Gel)  So-Safe  #006-G,  12  qt/cs 

4848  133  ea  Elements,  Heater,  CAB  heater-defroster,  ITT  Vulcan  Electric  etc. 

4849  2 ea  Carrier,  Piston,  4th  gear  clutch,  transmission,  MAN  etc. 

4850  1 ea  Stator,  Ref.  #3005,  "Netzsch:  Model  NE150B  etc. 

588  50  ft. /Aerial  Lift/Service  Body  Truck 

589  Vans,  Pick-Up  Trucks  & Cars 

591  Folder,  Kraft 

593  Motorcycles  (Police) 

594  Pick-up  Trucks  & Vans  (Lease/Purchase) 


12-07-92 

12-07-92 

12-08-92 

12-08-92 

12-08-92 

12-09-92 

12-09-92 

12-09-92 

12-09-92 

12-11-92 

12-11-92 

12-11-92 

12-11-92 

12-11-92 

12-11-92 

12-11-92 

12-11-92 

12-11-92 

12-11-92 

12-11-92 

12-14-92 

12-15-92 

12-15-92 

12-15-92 

12-15-92 

12-15-92 

12-11-92 

12-11-92 

12-11-92 

12-11-92 

12-11-92 


C.  Crawford 
J.  Fong 
R.  Fleming 
R.  Fleming 
G.  Rosenberger 
J.  Fong 
R.  Low 
R.  Low 
J.  Louie 
C.  Chavez 
C.  Chavez 
C.  Chavez 
R.  Fleming 
R.  Low 
B.  Murphy 

B.  Murphy 

C.  Crawford 
C.  Crawford 
J.  Sealy 

C.  Crawford 
J.  Fong 
J.  Wong 
R.  Low 
R.  Low 
R.  Low 

G.  Rosenberger 
C.  Chavez 
C.  Chavez 
J.  Louie 
C.  Chavez 
C.  Chavez 


1 


595  Automobiles  & Pick-ups  (Lease/Purchase) 

596  Vans  with  Special  Handicap  Equipment 

592  Mowers  and  Turf  Vehicles 

590  Microwave  Radio 


12-11-92  C.  Chavez 

12-11-92  C.  Chavez 

12-14-92  C.  Crawford 

12-14-92  J.  Fong 


• * * ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES  * * * 


OZANAM  CENTER  KITCHEN  EQUIPMENT  CENTER  Purchase  and  install  commercial  grade  kitchen  equipment. 
Estimate:  $40.500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  20,  1992 
N/A 

1175  Howard  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 
Tom  O'Dell  (415)  864-3057 


* * * CONSTRUCTION  * * * 


HH-833  REPLACE  AND  REPAIR  TROLLEY  POLES  The  work  includes,  but  is  not  limited  to  major  work  detailed  in  the 
plans  and  specifications  such  as:  removal  of  existing  trolley  poles  foundations,  furnishing  and  installing  new 

steel  trolley  poles,  furnishing,  installing  and  removing  temporary  wood  poles,  installing  streetlight  bracket 
arms  and  luminaires,  transferring  and  installing  existing  pole  appurtenances  onto  new  poles,  furnishing  and 
installing  new  traffic  signals,  restoring  pavement,  traffic  control  and  other  incidental  work.  Estimate:  $540.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  8,  1992 
180  Calendar  Days 

Various  Locations  in  San  Francisco 
Utilities  Engineering  Bureau 

Contract  Administration  (415)  554-0789,  1145  Market  St.,  6th  Floor,  San  Francisco,  CA  94103 


CHARITY  CULTURAL  SERVICES  CENTER  - 1992  MOCD-FUNDED  BUILDING  REHABILITATION  Renovate  existing  heaters, 
partition  old  balcony  to  provide  new  program  area.  Provide  new  trench  drain  in  Men's  Room  and  hot  water  to  wash 
basins.  Vinyl  flooring  on  first  floor  distressed  areas.  Renovate  storage  room  into  program  area.  Est:  $20.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  December  11,  1992  by  Noon 
45  Days 

827  Stockton  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 

Lark  (415)  989-6400  (415)  989-6400  57  Post  Street,  Suite  512,  San  Francisco,  CA  94104 


655  GEARY  STREET  - NEW  ROOF  Remove  existing  roof  layers  and  apply  new  roof.  Estimate:  $17.500 

BID  DUE:  December  14,  1992 

DURATION:  N/A 

LOCATION:  655  Geary  St.  - Career  Resources  Development  Center 

DEPARTMENT:  Mayor's  Office  of  Housing 

CONTACT:  Leila  Riley  (415)  755-8880  655  Geary  St.,  San  Francisco,  CA  94102 
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PRECITA  CE^^■ER  REHABILITATION  Renovation  and  repairs  of  existing  facility  to  include  the  following: 


1.  Install  rubber  matting  in  weight  room  (labor/material). 

2.  Install  carpeting  in  upstairs  After-school  Program  room/offices. 

3.  Repair  drinking  fountain. 

4.  Add  lighting  to  main  entrance  hallway. 

5.  Add  facility  area  lighting. 

6.  Repair  fire  door,  gym  windows,  door  hardware. 

7.  Replace  handrails  on  exterior  front  stairs. 

8.  Add  rubber  stair  tread  to  interior  second  floor  stairs.  Estimate:  $14.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  15,  1992 
2 Weeks 

534  Precita  Avenur,  San  Francisco,  CA  94110 
Mayor's  Office  of  Housing  and  Community  Development 

Jason  Gallegos  (415)  206-7758  534  Precita  Avenue,  San  Francisco,  CA  94110 


3145  FEDERAL  IMMIGRATION  SERVICES  LOCKER  ROOM  AND  RESTROOMS  Must  possess  Class  B California  Contractor's 
license.  There  will  be  a pre-bid  conference  on  December  21.  1992  at  10:00  a.m.  (date  changed)  at  Bldg.  676. 
McDonnell  Road  (Engineering  Bldg.)  at  San  Francisco  Airport.  (Attendance  is  Mandatory.)  Estimate:  $385.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  6,  1992  (due  date  changed) 

120  Calendar  Days 

International  Terminal  at  S.F.  Airport 
Facilities  - Operations  and  Maintenance 
William  Canales  (415)  737-7823 


2Z17Q  LAGUNA  HONDA  HOSPITAL  EARTHQUAKE  DAMAGE  REPAIRS  - CLARENDON  HALL,  SOUTH  WING  Repair  of  earthquake 
damage  to  floors,  walls  and  ceilings,  mechanical,  plumbing  and  electrical  work,  and  reinforced  concrete  work  for 
seismic  strengthening.  Estimate:  $386.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 
200  Calendar  Days 
San  Francisco 
Public  Works 

Linda  Alonso  (415)  557-4779  City  Hall,  Room  265,  San  Francisco,  CA  94102 


Z123Q  SPRECKLES  TEMPLE  OF  MUSIC  - GOLDEN  GATE  PARK  - EARTHQUAKE  REPAIR  AND  SEISMIC  STRENGTHENING  Realign, 
patch  and  replace  stone,  construct  concrete  strengthening  elements,  including  core  drilling  columns,  new  roof  and 
floor  slabs,  shotcrete  walls  and  new  upper  and  lower  stages,  providing  disabled  access  and  preservation  of 
historically  significant  materials.  Estimate:  $2.000.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


December  16,  1992 
450  Calendar  Days 
San  Francisco 
Public  Works 

Don  Alameida  (415)  557-4761  City  Hall,  Room  265,  San  Francisco,  CA  94102 
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92009  CALIFORNIA  PALACE  OF  THE  LEGION  OF  HONOR  - ASBESTOS  ABATEMENT  Remove  asbestos-containing  materials  and  ] 
perform  related  demolition  in  an  historically  significant  building  under  conditions  designed  to  protect  the 
building,  its  site,  contents  and  finishes.  Estimate:  $950.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  17,  1992  by  2:00  p.m. 

60  Days 

California  Palace  of  the  Legion  of  Honor,  Lincoln  Park 
Fine  Arts  Museums  of  San  Francisco 

Deborah  Frieden  (415)  750-3612  233  Post  Street,  6th  Floor,  San  Francisco,  CA  94108 


HH-832  HETCH  HETCHY  WATER  AND  POWER  CONTRACT  NO.  HH-832,  SAN  JOAQUIN  PIPELINE  NO.  2,  SEGMENT  3 The  work 
consists  of  removing  the  existing  deteriorating  interior  cement  mortar  lining  and  furnishing  and  applying  a new 
1/2-inch  thick  cement  mortar  lining  on  the  interior  surface  of  the  61-inch  diameter  pipe.  The  length  of  the 
repair  is  estimated  to  be  five  (5)  miles.  Estimate:  Si. 5 Million 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992 
90  Calendar  Days 

San  Joaquin  Pipeline  - Stanislaus  County 
Hetch  Hetchy 

Contract  Administration  (415)  554-0789  1155  Market  Street,  San  Francisco,  CA  94102 


1950  LIGHTING  AND  ELECTRICAL  SERVICE,  NORTH  ACCESS  ROAD  AND  VICINITY  Must  possess  a Class  C-10  California 
Contractor's  license.  A pre-bid  conference  will  be  held  on  December  15.  1992  at  2:00  p.m.  in  Building  676. 
McDonnell  Road  (Enoineerino  Building).  Attendance  is  mandatory.  Estimate:  $420.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992  before  2:00  p.m. 

N/A 

San  Francisco  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Carlos  Tanquilut  (415)  737-7727 


92-05  REPAIR  OF  EARTHQUAKE  DAMAGE  AND  SEISMIC  RETROFIT  Repair  of  earthquake  damages  and  seismic  retrofit  work 
which  includes  the  strengthening  of  columns  and  footings  as  required.  There  will  be  a pre-bid  conference  on 
December  10,  1992  at  9:00  a.m.  at  Project  CAL  1-21.  320  & 330  Clementina  Towers.  Estimate:  $250.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992  by  2:00  p.m. 

270  Calendar  Days 

321  & 330  Clementina  Street 

San  Francisco  Housing  Authority 

Harriet  Ihara  (415)  554-1321  440  Turk  Street,  San  Francisco,  CA  94102 


92-09A  (Rebid)  SECURITY  IMPROVEMENTS  Construction  of  pedestrian  entry  with  new  unit  intercom  system,  new 
intercom  system  at  both  building  entrances,  vehicular  sliding  gate,  associated  Knox  box  and  pedestrian  gate. 
There  will  be  a pre-bid  conference  on  December  9.  1992  at  9:00  a.m.  at  Project  CAL  1-21,  320  & 330  Clementina 
T owe  rs.  Estimate:  $45.000 


BID  DUE: 

DURATION; 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992  by  2:30  p.m. 

Sixty  (60)  Calendar  Days 

320  & 330  Clementina 

San  Francisco  Housing  Authority 

Harriet  Ihara  (415)  554-1321  440  Turk  Street,  San  Francisco,  CA  94102 
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WALDEN  HOUSE  REHABILITATION  PROJECT  20  minute  fire  door  assemblies  and  spring  loaded  hinges  at  all  bedrooms; 
compartmental ization  of  the  corridors;  1 hour  fire  separation  at  entry  lobby;  2 hour  fire  rated  wall  between 
lobby  area  and  dining  room;  new  1 hour  wall  separating  stair  from  lobby  at  first  floor.  There  will  be  a 
pre-bid  conference  on  December  16.  1992  at  9:30  a.m.  at  815  Buena  Vista  West,  San  Francisco  - MANDATORY. 
Estimate:  $70.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


December  23,  1992 
90  Days 

815  Buena  Vista  West,  San  Francisco 
MOCD 

Mr.  Arturo  Carrillo  (Walden  House)  (415)  554-1100  Ext.  179 
520  Townsend  Street,  San  Francisco,  CA  94103 


5394A  CANDLESTICK  PARK  RENOVATIONS,  PHASE  8A  - SEAT  ADDITIONS  AND  IMPROVEMENTS  Seat  additions,  gate 
modifications,  main  level  concourse  modifications,  restroom  construction  and  waterproofing.  There  will  be  a 
pre-bid  conference  on  December  8.  1992  at  9:00  a.m.  in  the  Candlestick  Park  Conference  Room.  Estimate:  $2,400.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  30,  1992 
To  March  21,  1993 
San  Francisco 
Public  Works 

Ernie  Ramilo  (415)  557-4769 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


7089E  CIVIC  CENTER  PLAY  AREA  Remove  or  relocate  site  trees  and  furniture,  grading  and  fine  grading, 
supplying  play  equipment,  rubber  tile  surfacing  at  play  area,  benches,  metal  fencing  and  gates,  redwood  headers, 
constructing  concrete  and  cobblestone  paving,  painting  and  modifying  existing  irrigation  system. 

Estimate:  $167.185 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  30,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285,  City  Hall,  Room  265,  San  Francisco,  CA  94102 


* * * CONSULTANTS  * * * 


555  ELLIS  STREET  LOW  INCOME  HOUSING  - FUNDED  BY  THE  SAN  FRANCISCO  REDEVELOPMENT  AGENCY  Architectural 
Consultants  requested  for  a 38-unit  5 story  apartment  building  in  San  Francisco.  Estimated  construction  cost  is 
$4  million.  Consultants  requested  include:  Solids  Engineer,  Structural  Engineer,  Mechanical  Engineer, 

Electrical  Engineer  and  Landscape  Architect.  Schematic  drawings  are  available  for  review  from  the  architect, 
Asian  Neighborhood  Design.  Estimate:  $ Varies  by  Category 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  9,  1992  by  2 p.m. 

Project  Duration  - December  12,  1992  - August  1994 
Project  - 555  Ellis  Street,  San  Francisco 
Asian  Neighborhood  Design  and  S.F.  Redevelopment  Agency 
Harry  Wong,  Principal  Architect  (415)  982-2959 
80  Fresno  St.,  San  Francisco,  CA  94133 
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174-92  SMOKE  FREE  SCHOOLS  Develop  and  institutionalize  a tobacco  prevention  curriculum  in  at  least  12 
non-public  K-8  elementary  schools,  as  well  as  develop  and  implement  a 100%  smoke  free  policy  in  all  areas  of  the 
schools.  Estimate:  $60.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  11,  1992 

Up  to  24  Months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Mele  Smith  (415)  554-9154  1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 


173-92  OIILDCARE  NETWORK  Implement  a network  of  childcare  providers  to  provide  training  and  technical 
assistance  to  at  least  30  licensed  Childcare  Providers  in  the  development  and  implementation  of  an  age 
appropriate  tobacco  use  prevention  curriculum  for  children  under  age  six.  Estimate:  $60.000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


December  11,  1992 

Up  to  24  Months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco 
Public  Health 

Susana  Hennessey  (415)  554-9153  1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 


ANNUAL  AUDIT  OF  FOOD  AND  BEVERAGE  SERVICE  AGREEMENT  RFP  for  the  audit  of  food  and  beverage  services  is  to 
provide  an  assessment  of  quality,  service,  and  pricing  currently  offered  at  food  and  beverage  facilities  at 
S.F.  Airport. 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


December  14,  1992 
3 Years 
S.F.  Airport 

Airport  - Business  and  Finance 

David  Dunn  (415)  876-2365  - for  copies  of  the  RFP 


DSS-078  IN-HOME  SUPPORTIVE  SERVICES  In-Home  Supportive  Services  (IHSS)  are  designed  to  include  services 
pursuant  to  the  State  Department  of  Social  Services  (SDSS)  MPP  Division  30,  Chapter  700,  to  provide  assistance  to 
those  eligible  aged,  blind  and  disabled  individuals  who  are  unable  to  remain  safely  in  their  homes  without 
assistance.  IHSS  is  an  alternative  to  out  of  home  care.  Services  are  limited  by  the  availability  of  funds. 
Estimate: $9.8  Million 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 

March  1,  1993  to  June  30,  1994  (16  Months) 

In-home 

San  Francisco  Department  of  Social  Services 

Edgardo  Moncada  (415)  557-6521  P.O.  Box  7988,  San  Francisco,  CA  94120 


ARCHITECHTURAL  SERVICES  - 1993/MOCD  Architect  to  provide  professional  design  service  for  numerous  projects  as 
directed  by  the  San  Francisco  Conservation  Corps.  Services  to  include  landscaping  and  play  structure  design  and 
to  provide  schematic  plans  as  requested  by  the  SFCC.  Estimate:  $25.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  18,  1992 

January  1 , 1993  to  December  31 , 1993 
San  Francisco 

San  Francisco  Conservation  Corps. 

Janet  Gomes/Duke  Dahl  in  (415)  928-7322  Bldg.  Ill,  Ft.  Mason,  San  Francisco,  CA  94123 
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THIRD  PARTY  ADMINISTRATOR  FOR  WORKERS'  COMPENSATION  The  City  and  County  of  San  Francisco  Employees’  Retirement 
System  is  seeking  a qualified  Third  Party  Administrator  to  manage  approximately  3200  of  the  City's  Workers' 
Compensation  Claims.  Estimated  start-up  date:  May  1,  1993.  To  obtain  an  RFP,  FAX  your  request  to 

(415)  552-7880.  Requests  may  also  be  mailed  to  the  department  contact  listed  below.  There  will  be  a 
pre-proposal  conference  on  December  14.  1992  at  10:00  a.m.  at  1155  Market  Street.  2nd  Floor.  San  Francisco. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  4,  1993  by  Noon 

Approximately  Three  Years  with  Annual  Renewal 

Within  the  San  Francisco  Bay  Area,  to  be  provided  by  contractor 

City  & County  San  Francisco  Employees'  Retirement  System 

Rudolph  Hernandez  (415)  554-1580 

1155  Market  St.,  2nd  Floor,  San  Francisco,  CA  94103 


RFP  DSS-078  LIFE  SKILLS  ORIENTATION  TO  HISPANIC  TEENS  RECEIVING  AFDC  To  provide  Life  Skills  Orientation  to 
Hispanic  teens  receiving  AFDC,  who  are  at  risk  of  dropping  out  of  school.  Focus  on  teen  parents.  RFP  Issue  Date 
is  Tuesday.  December  1.  1992.  There  will  be  a pre-proposal  conference  on  Thursday.  December  10.  1992  at 
3:00  p.m..  at  the  Department  of  Social  Services.  170  Otis  Street.  San  Francisco.  8th  Floor  Conference  Room. 
Estimate: $15_J)00. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday,  January  7,  1993 

March  1,  1993  - June  30,  1994  (16  Months) 

Contractor's  Discretion 
Department  of  Social  Services 

Fredrick  Floyd,  D204  (415)  557-5680  P.O.  Box  7988,  San  Francisco,  CA  94120 


176-92  YOUTH  FOR  A TOBACCO  FREE  SAN  FRANCISCO  Coordinate  a network  of  at  least  two  youth  serving 
agencies/groups  to  institutionalize  tobacco-free  messages  in  their  work  with  youth  and  implement  "Youth  Against 
Tobacco  Campaigns"  in  their  neighborhoods.  There  will  be  a pre-proposal  conference  on  December  22.  1992  at 
10:00  a.m.  at  1540  Market  Street.  Suite  250.  San  Francisco.  CA  94102.  Estimate:  $115.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  15,  1993 

Up  to  24  Month,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  Calif. 

Public  Health 

Susana  Hennessey  (415)  554-9153  1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  Winter,  1992 
or  early  Spring,  1993  for  decorating  Civic  Auditorium  for  the  1993  Summer  POPS  Concerts  to  take  place  in  July  and 
August,  1993.  This  is  an  advance  announcement  of  the  Art  Commission's  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information,  contact  the  department  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
N/A 

Civic  Auditorium,  San  Francisco 
Art  Commission 

Joanne  Chow  Winship  (415)  554-9671 

25  Van  Ness  Avenue,  San  Francisco,  CA  94102 
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CONCESSION/LEASE  & OTHER  SERVICE  AGREEMENTS 


SERVICE  AGREEMENTS  — TWO  DOOR-TO-OOOR  SHUTTLE  SERVICE  AGREEMENTS  Request  for  proposals  for  2 door-to-door 
shuttle  and  service  agreements  to  provide  door-to-door  shuttle  service  between  S.F.  Airport  and  6 Bay  Area 
Counties.  Estimate:  $10.000  per  year  for  each  agreement 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

Two  Years  with  Two  One-Year  Options 
S.F.  Airport 

Airport  - Business  and  Finance 
Ronald  Gonzales  (415)  876-2365 


PARKING  GARAGE  OPERATOR  MANAGEMENT  AGREEMENT  - ST.  MARY'S  SQUARE  GARAGE  On  behalf  of  the  Department  of  Parking 
and  Traffic  of  the  City  and  County  of  San  Francisco,  the  Director  of  Property  will  receive  sealed  bids  to  operate 
the  5 level,  750  space  parking  garage  at  St.  Mary's  Square  Garage,  433  Kearny  Street,  San  Francisco,  California 
under  a Management  Agreement,  which  grossed  $2,642,504  in  1991.  Pre-qual i fi ed  bidders  may  submit  bids  to  the 
Director  of  Property,  25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  California  94102,  until  2:00  p.m.  on  Friday, 
December  18,  1992,  to  be  opened  immediately  thereafter.  Prequalification  Questionnaires  are  due  on  Friday, 
December  11,  1992  at  5:00  p.m.  at  the  office  of  the  Director  of  Property,  25  Van  Ness  Avenue,  Suite  400,  San 
Francisco,  CA  94102.  The  Invitation  for  Bid,  Bid  Form,  Prequalification  Questionnaire,  Management  Agreement, 
Human  Rights  Commission  Affidavit  and  Questi onniares , together  with  the  Declaration  of  Compliance  (bid  package) 
may  be  obtained  from  the  Director  of  Property  through  December  4,  1992.  There  will  be  a $50  non-refundable 
charge  at  the  time  the  bid  packet  is  purchased.  The  right  is  reserved  to  reject  any  and  all  bids. 


BIO  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


Friday,  December  18,  1992  by  2:00  p.m.  (Date  extended) 

N/A 

St.  Mary's  Square  Garage,  San  Francisco 

Real  Estate  Department  and  Department  of  Parking  & Traffic 

Anthony  J.  DeLucchi  (415)  554-9850  25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 


CAFE  ESPRESSO  AT  SFO  Host  International  Inc.,  the  operator  of  food  and  beverage  facilities  at 

S.F.  Airport,  will  accept  proposals  for  the  sublease  operation  of  the  Cafe  Espresso,  adjacent  to  Gate  84  on 

Pier  F of  the  North  Terminal  at  S.F.  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  January  15,  1992 
12  Years 

San  Francisco  International  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


OPERATOR  ASSISTED  LONG  DISTANCE  SERVICE  Minimum  acceptable  commission:  $.035  per  passenger 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Will  be  set  at  a later  date. 
Two-Year  Term  with  One-Year  Option 
San  Francisco  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 
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FOREIGN  CURRENCY  EXCHANGE  LEASE  Lease  to  operate  two  (2)  foreign  currency  exchange  facilities  in  the 
International  Terminal.  The  sites  are  491  square  feet  located  on  the  second  level,  and  a 110  square  foot 
facility  located  on  the  first  level.  Minimum  Bid:  $500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

4 Years  with  a 2-Year  Option 
International  Terminal,  S.F.  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriber  or  to  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  in  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES.  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  fouror  five  digit  number  depending  on  the  estimated  dollarvalueof  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION.  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT doo  impmts  dept. 


1 Room  270,  City  Hall 
San  Francisco,  CA  94102 


DEC  1 0 1992 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


l^d  and  Contract  Opportunities 


Volume  IX,  No.  24 


December  11,  1992 


The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 


MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 


BID  # 

DESCRIPTION 

DATE  DUE 

BUYER 

4841 

2 ea  16mb  Memory  Upgrade,  #King-b221U,  16  Port  Computone,  etc. 

12-15-92 

J.  Fong 

4844 

Pressure  Sensitive,  Scotchlite  Engineering  Grade,  3M  Vinyl  Sheeting 

12-15-92 

J.  Wong 

4847 

454  qt  Cleaner,  Graffitti,  (Gel)  So-Safe  #006-G,  12  qt/cs 

12-15-92 

R.  Low 

4848 

133  ea  Elements,  Heater,  CAB  heater-defroster,  ITT  Vulcan  Electric  etc. 

12-15-92 

R.  Low 

4849 

2 ea  Carrier,  Piston,  4th  gear  clutch,  transmission,  MAN  etc. 

12-15-92 

R.  Low 

4850 

1 ea  Stator,  Ref.  #3005,  Netzsch:  Model  NE150B  etc. 

12-15-92 

G.  Rosenbergei 

4875 

1 ea  Controller,  IBM  #5394-01B,  Insurance  Spare;  IBM,  PN:  5394 

12-15-92 

J.  Fong 

4852 

4 ea  Cabinets,  storage,  security,  silver  enamel,  McMaster-Carr 

12-16-92 

R.  Low 

4853 

4 ea  Personal  Computer,  Compaq  Deskpro  4/66i  Model  240  etc. 

12-16-92 

R.  Low 

4854 

50  ea  Boeing  Vertol  P/N:  334-34034-54,  Lear  Siegler  P/N;  SJS-376  etc. 

12-16-92 

R.  Low 

4855 

1 ea  Personal  Computer,  Compaq  Prosignia  486/33  Model  550  etc. 

12-16-92 

R.  Low 

4865 

1 ea  Gateway  2000,  4DX-33V,  Intel  33Mhz,  80486  microprocessor  etc. 

12-16-92 

J.  Fong 

4857 

3 ea  Floor  Machine  20",  electric.  Pacific  Model  #P-20  etc. 

12-21-92 

C.  Mack 

4861 

150  ea  Pulley,  9"  carrying,  base  material  ASTM  A27,  etc. 

12-21-92 

B.  Murphy 

4862 

2 reels.  Cable,  special  purpose,  traffic  signal,  10  conductor  etc. 

12-21-92 

J.  Wong 

4863 

300  roll,  "Band-It"  Banding,  3/4"  wide  C206,  Type  201  etc. 

12-21-92 

J.  Wong 

4864 

1 ea  Tape  Backup  system,  250  MB,  Colorado  EQ#38204Z  etc. 

12-21-92 

J.  Fong 

4866 

1 ea  Medical  records  filing  system.  White  CD700  etc. 

12-21-92 

C.  Mack 

4867 

21  ea  Shelves,  Borroughs/Wilsonstak,  84"  x 36"  x 24"  etc. 

12-21-92 

C.  Mack 

591 

Folders,  Kraft 

12-18-92 

J.  Louie 

592 

Mowers  and  Turf  Vehicles 

12-14-92 

C.  Crawford 

590 

Microwave  Radio 

12-14-92 

J.  Fong 

597 

Tractor  with  Hydraulic  Mower 

12-28-92 

R.  Fleming 

83003 

Bags,  Disposable,  Plastic 

12-28-92 

J.  Louie 

ADDITIONAL  MATERIAL,  EQUIPMENT  AND  SUPPLIES 


OZANAM  CENTER  KITCHEN  EQUIPMENT  CENTER  Purchase  and  install  commercial  grade  kitchen  equipment. 
Estimate:  $40.500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


December  20,  1992 
N/A 

1175  Howard  Street,  San  Francisco 
Mayor's  Office  of  Community  Development 
Tom  O'Dell  (415)  864-3057 


* * * CONSTRUCTION  * * * 


655  GEARY  STREET  - NEW  ROOF  Remove  existing  roof  layers  and  apply  new  roof.  Estimate:  $17.500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  14,  1992 
N/A 

655  Geary  St.  - Career  Resources  Development  Center 
Mayor's  Office  of  Housing 

Leila  Riley  (415)  755-8880  655  Geary  St.,  San  Francisco,  CA  94102 


PRECITA  CENTER  REHABILITATION  Renovation  and  repairs  of  existing  facility  to  include  the  following: 

1.  Install  rubber  matting  in  weight  room  (labor/material). 

2.  Install  carpeting  in  upstairs  After-school  Program  room/offices. 

3.  Repair  drinking  fountain. 

4.  Add  lighting  to  main  entrance  hallway. 

5.  Add  facility  area  lighting. 

6.  Repair  fire  door,  gym  windows,  door  hardware. 

7.  Replace  handrails  on  exterior  front  stairs. 

8.  Add  rubber  stair  tread  to  interior  second  floor  stairs.  Estimate:  $14.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


January  4,  1992  (due  date  extended) 

2 Weeks 

534  Precita  Avenue,  San  Francisco,  CA  94110 
Mayor's  Office  of  Housing  and  Community  Development 

Jason  Gallegos  (415)  206-7758  534  Precita  Avenue,  San  Francisco,  CA  94110 


3145  FEDERAL  IMMIGRATION  SERVICES  LOCKER  ROOM  AND  RESTROOMS  Must  possess  Class  B California  Contractor's 
license.  There  will  be  a pre-bid  conference  on  December  21.  1992  at  10:00  a.m.  (date  changed)  at  Bldo.  676 
McDonnell  Road  (Engineering  Bldg.)  at  San  Francisco  Airport.  Attendance  is  Mandatory.  Estimate:  $385.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT 
CONTACT : 


January  6,  1992  (due  date  changed) 

120  Calendar  Days 

International  Terminal  at  S.F.  Airport 
Facilities  - Operations  and  Maintenance 
William  Canales  (415)  737-7823 
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2217Q  LAGUNA  HONDA  HOSPITAL  EARTHQUAKE  DAMAGE  REPAIRS  - CURENDON  HALL,  SOUTH  WING  Repair  of  earthquake 
damage  to  floors,  walls  and  ceilings,  mechanical,  plumbing  and  electrical  work,  and  reinforced  concrete  work  for 
seismic  strengthening.  Estimate:  $386.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 
200  Calendar  Days 
San  Francisco 
Public  Works 

Linda  Alonso  (415)  557-4779  City  Hall,  Room  265,  San  Francisco,  CA  94102 


2123Q  SPRECKLES  TEMPLE  OF  MUSIC  - GOLDEN  GATE  PARK  - EARTHQUAKE  REPAIR  AND  SEISMIC  STRENGTHENING  Realign, 
patch  and  replace  stone,  construct  concrete  strengthening  elements,  including  core  drilling  columns,  new  roof  and 
floor  slabs,  shotcrete  walls  and  new  upper  and  lower  stages,  providing  disabled  access  and  preservation  of 
historically  significant  materials.  Estimate:  $2.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 
450  Calendar  Days 
San  Francisco 
Public  Works 

Don  Alameida  (415)  557-4761  City  Hall,  Room  265,  San  Francisco,  CA  94102 


92009  CALIFORNIA  PALACE  OF  THE  LEGION  OF  HONOR  - ASBESTOS  ABATEMENT  Remove  asbestos-containing  materials  and 
perform  related  demolition  in  an  historically  significant  building  under  conditions  designed  to  protect  the 
building,  its  site,  contents  and  finishes.  Estimate:  $950.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  17,  1992  by  2:00  p.m. 

60  Days 

California  Palace  of  the  Legion  of  Honor,  Lincoln  Park 
Fine  Arts  Museums  of  San  Francisco 

Deborah  Frieden  (415)  750-3612  233  Post  Street,  6th  Floor,  San  Francisco,  CA  94108 


HH-832  HETCH  HETCHY  HATER  AND  POWER  CONTRACT  NO.  HH-832,  SAN  JOAQUIN  PIPELINE  NO.  2,  SEGMENT  3 The  work 
consists  of  removing  the  existing  deteriorating  interior  cement  mortar  lining  and  furnishing  and  applying  a new 
1 /2-inch  thick  cement  mortar  lining  on  the  interior  surface  of  the  61-inch  diameter  pipe.  The  length  of  the 
repair  is  estimated  to  be  five  (5)  miles.  Estimate:  $1.5  Million 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992 
90  Calendar  Days 

San  Joaquin  Pipeline  - Stanislaus  County 
Hetch  Hetchy 

Contract  Administration  (415)  554-0789  1155  Market  Street,  San  Francisco,  CA  94102 


1950  LIGHTING  AND  ELECTRICAL  SERVICE,  NORTH  ACCESS  ROAD  AND  VICINITY  Must  possess  a Class  C-10  California 
Contractor's  license.  A pre-bid  conference  will  be  held  on  December  15.  1992  at  2:00  p.m.  in  Building  676. 
McDonnell  Road  (Engineering  Building).  Attendance  is  mandatory.  Estimate:  $420.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992  before  2:00  p.m. 

N/A 

San  Francisco  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Carlos  Tanquilut  (415)  737-7727 
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92-05  REPAIR  OF  EARTHQUAKE  DAMAGE  AND  SEISMIC  RETROFIT  Repair  of  earthquake  damages  and  seismic  retrofit  work 
which  includes  the  strengthening  of  columns  and  footings  as  required.  Estimate:  $250.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992  by  2:00  p.m. 

270  Calendar  Days 

321  & 330  Clementina  Street 

San  Francisco  Housing  Authority 

Harriet  Ihara  (415)  554-1321  440  Turk  Street,  San  Francisco,  CA  94102 


92-09A  (Rebid)  SECURITY  IMPROVEMENTS  Construction  of  pedestrian  entry  with  new  unit  intercom  system,  new 
intercom  system  at  both  building  entrances,  vehicular  sliding  gate,  associated  Knox  box  and  pedestrian  gate. 
Estimate:  $45.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


December  22,  1992  by  2:30  p.m. 

Sixty  (60)  Calendar  Days 

320  & 330  Clementina 

San  Francisco  Housing  Authority 

Harriet  Ihara  (415)  554-1321  440  Turk  Street,  San  Francisco,  CA  94102 


WALDEN  HOUSE  REHABILITATION  PROJECT  20  minute  fire  door  assemblies  and  spring  loaded  hinges  at  all  bedrooms; 
compartmental ization  of  the  corridors;  1 hour  fire  separation  at  entry  lobby;  2 hour  fire  rated  wall  between 
lobby  area  and  dining  room;  new  1 hour  wall  separating  stair  from  lobby  at  first  floor.  There  will  be  a 
pre-bid  conference  on  December  16.  1992  at  9:30  a.m.  at  815  Buena  Vista  West.  San  Francisco  - MANDATORY. 
Ej.timaLgj $70.QOQ 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  23,  1992 
90  Days 

815  Buena  Vista  West,  San  Francisco 
Mayors  Office  of  Community  Development 

Mr.  Arturo  Carrillo  (Walden  House)  (415)  554-1100  Ext.  179 
520  Townsend  Street,  San  Francisco,  CA  94103 


5394A  CANDLESTICK  PARK  RENOVATIONS,  PHASE  8A  - SEAT  ADDITIONS  AND  IMPROVEMENTS  Seat  additions,  gate 
modifications,  main  level  concourse  modifications,  restroom  construction  and  waterproofing.  Estimate:  $2.400.000 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


December  30,  1992 
To  March  21,  1993 
San  Francisco 
Public  Works 

Ernie  Ramilo  (415)  557-4769 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


7089E  CIVIC  CENTER  PLAY  AREA  Remove  or  relocate  site  trees  and  furniture,  grading  and  fine  grading, 
supplying  play  equipment,  rubber  tile  surfacing  at  play  area,  benches,  metal  fencing  and  gates,  redwood  headers, 
constructing  concrete  and  cobblestone  paving,  painting  and  modifying  existing  irrigation  system. 

Estimate:  $167.185 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT; 


December  30,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285,  City  Hall,  Room  265,  San  Francisco,  CA  94102 
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93001  SEISMIC  UPGRADE,  RENOVATION  AND  EXPANSION,  CALIFORNIA  PALACE  OF  THE  LEGION  OF  HONOR,  REQUEST  FOR 
QUALIFICATIONS  Pre-qualification  of  bidders.  Bid  documents  will  be  issued  only  to  those  general  contractors 
deemed  to  be  pre-qualified.  Work  to  be  performed  includes  extensive  seismic  upgrade,  restoration  of  80,000  sq  ft 
and  expansion  of  another  40,000  sq  ft.  Contractor  must  demonstrate  qualifications  in  seismically  strengthening 
buildings  on  a large  scale,  renovation  and  restoration  of  historic  buildings,  excavation  and  shoring  under 
existing  buildings  and  implementing  non-standard  construction  techniques  such  as  those  required  in  a museum 
(specialized  security  and  environmental  controls,  protecting  finishes,  etc.)  Prebid  conference  on  December  16. 
1992  at  9:30  a.m.  at  the  California  Palace  of  the  Legion  of  Honor.  Lincoln  Park.  San  Francisco.  Attendance  is 
mandatory. Estimate: $2O,0OO.OQQ 


RFQ  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  8,  1993,  2:00  p.m. 
n/a 

California  Palace  of  the  Legion  of  Honor,  Lincoln  Park 
Fine  Arts  Museums  of  San  Francisco 

Deborah  G.  Frieden  (415)  750-3612,  233  Post  Street,  6th  floor,  San  Francisco,  CA  94108 


141  ASH  WILLIAMS  RESIDENCE  INTERIOR:  Electrical  & plumbing  updating  and  code  corrections.  Structural  & pest 

control  repairs/replacements.  Interior  door  repairs  & replacements.  Installation  of  new  forced  air  furnace, 
water  heater,  water  closets,  grab  bars  & smoke  detector.  Interior  painting  & floor  finishing.  EXTERIOR: 
Replacement  for  tar  & gravel  roofing.  Exterior  painting.  Window  & door  repairs/replacements.  Security  gate  and 
grill  installations  and  code  correction.  Structural  & pest  control  repairs/replacements.  Concrete  repairs. 
Installation  of  rear  yard  wood  fencing.  Clear  overgrowth  & debris  from  rear  yard.  Pre-bid  conference  on 
December  29.  1992  from  1:00  to  3:00  p.m.  at  142  Ashton  Avenue.  Attendance  is  mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  14,  1993,  3:00  p.m. 

Thirty-five  days 

142  Ashton  Avenue,  San  Francisco,  CA  94112 

Mayor's  Office  of  Housing  and  Housing  Conservation  Development  Corporation 

Tom  Watts  (415)  586-8000 

1637  Ocean  Avenue,  San  Francisco,  CA  94112 


EDITH  DYSON  General  code  compliance  repairs,  including  a one  hour  wall  in  garage.  (N)  H/C  water  lines  and 
service,  pest  control  repairs,  modification  of  security  grills,  (N)  bath  and  kitchen  floors,  paint  exterior,  (N) 
fence  & stairs  in  rear  yard.  Walk  through  on  December  23.  1992  from  1:00  to  3:00  p.m.  at  121  Shields  Street.  San 
Francisco.  All  bidders  must  attend  the  walk  through  tour.  Estimate:  $30.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Call  contact  person  for  date 
60  days 

121  Shields  Street,  San  Francisco 
Mayor's  Office  of  Housing 
Hi  1 yard  Wiggins  (415)  554-8904  or  586-8000 
1637  Ocean  Avenue,  San  Francisco,  CA  94102 
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CONSULTANTS 


1 


ANNUAL  AUDIT  OF  FOOD  AND  BEVERAGE  SERVICE  AGREEMENT  RFP  for  the  audit  of  food  and  beverage  services  is  to 
provide  an  assessment  of  quality,  service,  and  pricing  currently  offered  at  food  and  beverage  facilities  at 
S.F.  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  14,  1992 
3 Years 
S.F.  Airport 

Airport  - Business  and  Finance 

David  Dunn  (415)  876-2365  - for  copies  of  the  RFP 


DSS-078  IN-HOME  SUPPORTIVE  SERVICES  In-Home  Supportive  Services  (IHSS)  are  designed  to  include  services 
pursuant  to  the  State  Department  of  Social  Services  (SDSS)  MPP  Division  30,  Chapter  700,  to  provide  assistance  to 
those  eligible  aged,  blind  and  disabled  individuals  who  are  unable  to  remain  safely  in  their  homes  without 
assistance.  IHSS  is  an  alternative  to  out  of  home  care.  Services  are  limited  by  the  availability  of  funds. 
Es^imatg.: $9.8  Million 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  16,  1992 

March  1,  1993  to  June  30,  1994  (16  Months) 

In-home 

San  Francisco  Department  of  Social  Services 

Edgardo  Moncada  (415)  557-6521  P.O.  Box  7988,  San  Francisco,  CA  94120 


ARCHITECTTURAL  SERVICES  - 1993/MOCD  Architect  to  provide  professional  design  service  for  numerous  projects  as 
directed  by  the  San  Francisco  Conservation  Corps.  Services  to  include  landscaping  and  play  structure  design  and 
to  provide  schematic  plans  as  requested  by  the  SFCC.  Estimate:  $25.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  18,  1992 

January  1,  1993  to  December  31,  1993 
San  Francisco 

Mayors  Office  of  Community  Development  and  San  Francisco  Conservation  Corps 

Janet  Gomes/Duke  Dahl  in  (415)  928-7322  Bldg.  Ill,  Ft.  Mason,  San  Francisco,  CA  94123 


THIRD  PARTY  ADMINISTRATOR  FOR  WORKERS'  COMPENSATION  The  City  and  County  of  San  Francisco  Employees'  Retirement 
System  is  seeking  a qualified  Third  Party  Administrator  to  manage  approximately  3200  of  the  City's  Workers' 
Compensation  Claims.  Estimated  start-up  date:  May  1,  1993.  To  obtain  an  RFP,  FAX  your  request  to 

(415)  552-7880.  Requests  may  also  be  mailed  to  the  department  contact  listed  below.  There  will  be  a 
pre-oroposal  conference  on  December  14.  1992  at  10:00  a.m.  at  1155  Market  Street.  2nd  Floor.  San  Francisco. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  4,  1993  by  Noon 

Approximately  Three  Years  with  Annual  Renewal 

Within  the  San  Francisco  Bay  Area,  to  be  provided  by  contractor 

City  & County  San  Francisco  Employees'  Retirement  System 

Rudolph  Hernandez  (415)  554-1580 

1155  Market  St.,  2nd  Floor,  San  Francisco,  CA  94103 


Page  6 


RFP  DSS-078  LIFE  SKILLS  ORIENTATION  TO  HISPANIC  TEENS  RECEIVING  AFDC  To  provide  Life  Skills  Orientation  to 
Hispanic  teens  receiving  AFDC,  who  are  at  risk  of  dropping  out  of  school.  Focus  on  teen  parents.  Estimate: 
$35.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


Thursday,  January  7,  1993 

March  1,  1993  - June  30,  1994  (16  Months) 

Contractor's  Discretion 
Department  of  Social  Services 

Fredrick  Floyd,  D204  (415)  557-5680  P.O.  Box  7988,  San  Francisco,  CA  94120 


ARCHITECTURAL  DESIGN  SERVICES  Various  community  organizations  funded  by  the  Mayor's  Office  of  Community 
Development  are  seeking  design  services  for  the  rehabilitation  of  their  facilities.  The  organizations  are  listed 
below.  All  responses  are  due  on  January  9,  1993  except  the  Boys  Club  of  San  Francisco  and  Mission  Neighborhood 
Center.  Contact  each  organization  separately  for  information  on  pre-bid  conferences.  Each  organization  will 
select  its  own  architect.  Estimate:  Ranges  from  $1,000  to  $6,500. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  9th,  1993 
12  months  or  less 
Various  locations 


Mayor's  Office  of  Community  Development 
Korean  American  Development  Corp. 

Baker  Places 

Women’s  Alcoholism  Center 

St.  Patricks  Day  Care  Center 

Centro  Latino  de  San  Francisco 

People  Place  Services 

Friends  of  the  Mission  Cultural  Center 

Rose  Resnick  Center  for  the  Blind 

SF  Boys  and  Girls  Club  (due  1/11/93) 

Mission  Neighborhood  Center  (due  1/4/93) 


and  the  various  agencies  1 


David  Park 
John  Santoro 
Ruth  Sandford 
Judith  Baker 
Ernest  Ayala 
Lee  Gerdes 
Martha  Jimenez 
Gloria  Young 
Charles  Anderson 
Althea  Despotakis 


(415) 

(415) 

(415) 

(415) 

(415) 

(415) 

(4150 

(415) 

(415) 

(415) 


isted  below 
864-5517 
751-1049 
285-4484 
391-0388 
861-8758 
673-8088 
821-1155 
441-1980 
221-0790 
206-7725 


176-92  YOUTH  FOR  A TOBACCO  FREE  SAN  FRANCISCO  Coordinate  a network  of  at  least  two  youth  serving 
agencies/groups  to  institutionalize  tobacco-free  messages  in  their  work  with  youth  and  implement  "Youth  Against 
Tobacco  Campaigns"  in  their  neighborhoods.  There  will  be  a pre-proDosal  conference  on  December  22.  1992  at 
10:00  a.m.  at  1540  Market  Street.  Suite  250.  San  Francisco.  CA  94102.  Estimate:  $115.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  15,  1993 

Up  to  24  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  CA. 

Public  Health 

Susana  Hennessey  (415)  554-9153  1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 


DECORATE  CIVIC  AUDITORIUM  The  San  Francisco  Art  Commission  will  be  requesting  proposals  in  late  Winter,  1992 
or  early  Spring,  1993  for  decorating  Civic  Auditorium  for  the  1993  Summer  POPS  Concerts  to  take  place  in  July  and 
August,  1993.  This  is  an  advance  announcement  of  the  Art  Commission's  intent  to  contract  for  this  service.  For 
information  about  the  request  for  proposal  (RFP)  prior  to  it  being  issued,  or  for  a copy  of  last  year's  RFP, 
please  call  the  Art  Commission  at  554-9671.  For  further  information,  contact  the  department  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


No  Due  Date,  Advance  Notification  of  Interest  Only 
N/A 

Civic  Auditorium,  San  Francisco 
Art  Commission 

Joanne  Chow  Winship  (415)  554-9671 

25  Van  Ness  Avenue,  San  Francisco,  CA  94102 
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• * * CONCESSION/LEASE  & OTHER  SERVICE  AGREEMENTS  * * * 


SERVICE  AGREEMENTS  - TVO  DOOR-TO-OOOR  SHUTTLE  SERVICE  AGREEMENTS  Request  for  proposals  for  2 door-to-door 
shuttle  and  service  agreements  to  provide  door-to-door  shuttle  service  between  S.F.  Airport  and  6 Bay  Area 
Counties.  Estimate:  $10.000  per  year  for  each  agreement 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

Two  Years  with  Two  One-Year  Options 
S.F.  Airport 

Airport  - Business  and  Finance 
Ronald  Gonzales  (415)  876-2365 


PARKING  GARAGE  OPERATOR  MANAGEMENT  AGREEMENT  - ST.  MARY'S  SQUARE  GARAGE  On  behalf  of  the  Department  of  Parking 
and  Traffic  of  the  City  and  County  of  San  Francisco,  the  Director  of  Property  will  receive  sealed  bids  to  operate 
the  5 level,  750  space  parking  garage  at  St.  Mary's  Square  Garage,  433  Kearny  Street,  San  Francisco,  California 
under  a Management  Agreement,  which  grossed  $2,642,504  in  1991.  Pre-qual i f ied  bidders  may  submit  bids  to  the 
Director  of  Property,  25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  California  94102,  until  2:00  p.m.  on  Friday, 
December  18,  1992,  to  be  opened  immediately  thereafter.  Prequalification  Questionnaires  are  due  on  Friday, 
December  11,  1992  at  5:00  p.m.  at  the  office  of  the  Director  of  Property,  25  Van  Ness  Avenue,  Suite  400,  San 
Francisco,  CA  94102.  The  Invitation  for  Bid,  Bid  Form,  Prequalification  Questionnaire,  Management  Agreement, 
Human  Rights  Commission  Affidavit  and  Questionniares,  together  with  the  Declaration  of  Compliance  (bid  package) 
may  be  obtained  from  the  Director  of  Property  through  December  4,  1992.  There  will  be  a $50  non-ref undable 
charge  at  the  time  the  bid  packet  is  purchased.  The  right  is  reserved  to  reject  any  and  all  bids. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Friday,  December  18,  1992  by  2:00  p.m.  (Date  extended) 

N/A 

St.  Mary's  Square  Garage,  San  Francisco 

Real  Estate  Department  and  Department  of  Parking  & Traffic 

Anthony  J.  DeLucchi  (415)  554-9850  25  Van  Ness  Avenue,  Suite  400,  San  Francisco,  CA  94102 


CAFE  ESPRESSO  AT  SFO  Host  International  Inc.,  the  operator  of  food  and  beverage  facilities  at 

S.F.  Airport,  will  accept  proposals  for  the  sublease  operation  of  the  Cafe  Espresso,  adjacent  to  Gate  84  on 

Pier  F of  the  North  Terminal  at  S.F.  Airport. 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


Friday,  January  15,  1992 
12  Years 

San  Francisco  International  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


OPERATOR  ASSISTED  LONG  DISTANCE  SERVICE  Minimum  acceptable  commission:  $.035  per  passenger 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


Will  be  set  at  a later  date. 
Two-Year  Term  with  One-Year  Option 
San  Francisco  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 
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FOREIGN  CURRENCY  EXCHANGE  LEASE  Lease  to  operate  two  (2)  foreign  currency  exchange  facilities  in  the 
International  Terminal.  The  sites  are  491  square  feet  located  on  the  second  level,  and  a 110  square  foot 
facility  located  on  the  first  level.  Minimum  Bid:  $500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

4 Years  with  a 2-Year  Option 
International  Terminal,  S.F.  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


NOTICE 

City  and  County  of  San  Francisco  is  not  liable  to  any  subscriberorto  any  other  user  for  damages 
or  cost  incurred  in  connection  with  the  utilization  of,  or  any  reliance  upon,  any  information 
contained  in  the  REGISTRY  OF  BID  AND  CONTRACT  OPPORTUNITIES.  The  information 
contained  herein  may  be  subject  to  typographical  error  in  the  transcribing  and  /or  printing  of  its 
contents.  Information  contained  in  this  publication  is  intended  only  as  a notification  to 
subscribers  of  available  bidding  and  contracting  opportunities.  When  discrepancies  occur, 
the  information  contained  In  the  bid  documents  shall  prevail. 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


City  and  County  of  San  Francisco 


Purchasing  Department 

Minority  Business  Development  Program 


December  11,  1992 


Dear  Reader: 

We  are  coming  to  the  end  of  another  year  of  publication  of  our  weekly  procurement 
bulletin.  Bid  and  Contract  Opportunities. 

We  hope  that  you  have  used  the  information  in  our  publication  to  learn  more  about 
contracting  with  the  City  and,  more  importantly,  that  you  have  been  successful  in  using 
the  information  to  win  City  contracts. 

As  the  year  closes,  the  Purchasing  Department  would  like  to  thank  the  many  contracting 
officials  in  the  City  departments  who  advertise  contracts  in  our  newsletter.  This  past 
year  has  seen  an  increase  in  the  number  of  contracts  that  are  being  advertised.  This  is  a 
positive  trend  which  we  hope  will  continue  in  1993. 

Bid  and  Contract  Opportunities  will  not  be  published  during  the  Christmas  and  New 
Year's  holidays.  The  last  issue  for  1992  will  be  December  18th.  The  first  issue  for  1993 
will  be  January  8th. 

The  staff  of  the  Purchasing  Department  wishes  you  ... 

Merry  Cl^C&tmcoy 


And/ 


Happy  hJeMJ  Year! 


Tel.  (415)  554-6749 

Recycled  Paper 


Room  270,  City  Hall 


Fax  (415)  554-6717 


San  Francisco  94102-4685 
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City  and  County  of  San  Francisco 

PURCHASING  DEPARTMENT 

Room  270,  City  Hall  ;■  -q  , j-  iggg 

San  Francisco,  CA  94102 

l^id  and  Contract  Opportunities 

Volume  IX,  No.  25 

December  18,  1992 

The  following  bid  and  contract  information  is  provided  as  a service  to  vendors  and  contractors  wishing  to  bid  on  City  and  County  of 
San  Francisco  contracts  and  quotations.  Bid  documents  for  items  listed  below  are  available  in  Room  270,  City  Hall.  Bids  cannot  be 
mailed  by  phone  request.  To  bid  on  CONSTRUCTION,  CONSULTANTS  OR  CONCESSION/LEASE  contracts,  contact  the  contracting 
official  for  the  department  that  is  offering  the  contract. 

MATERIALS,  SUPPLIES,  EQUIPMENT  AND  SERVICES  - 554-6749 

B?D  # DESCRIPTION 

DATE  DUE  BUYER 

4857  3 ea  Floor  Machine  20",  electric,  Pacific  Model  #P-20  etc. 

4861  150  ea  Pulley,  9"  carrying,  base  material  ASTM  A27,  etc. 

4862  2 reels.  Cable,  special  purpose,  traffic  signal,  10  conductor  etc. 

4863  300  roll,  "Band-It"  Banding,  3/4"  wide  C206,  Type  201  etc. 

4864  1 ea  Tape  Backup  system,  250  MB,  Colorado  EQ#38204Z  etc. 

4866  1 ea  Medical  records  filing  system.  White  CD700  etc. 

4867  21  ea  Shelves,  Borroughs/Wi 1 sonstak , 84"  x 36"  x 24"  etc. 

4869  80  ea  Tee,  Brass,  reducing  2"  x 3/4"  106-323212  Merit  Brass  etc. 

4870  65  ea  Coupling,  Clamp,  pipe,  Flexble,  8"  Rockwell  etc. 

4871  Trident  Unitized  Measuring  Element,  Model  HP  Turbine  w/  cubic  feet  etc. 

4872  1 ea  Trailer,  hydraulic  sling  axle,  70,000  lbs  capacity,  Trail  King 

4888  20  ea  Table,  folding,  laminated  walnut,  36"  x 72"  etc. 

4887  1 ea  Personal  Computer,  Compaq  Deskpro  486S/25M,  Model  120/W  etc. 

4888  1 ea  Electrical  Assembly,  Mechanical  Lift-U  ^0371-0162  etc. 

4889  100  ea  Tip  T/L  2/0  WABCO  )!^22433-2000 

4890  3,200  ft  Tube,  copper,  type  K hard  drawn,  2-hard  type  K etc. 

4891  60  ea  Shunt,  10  3/4"  OAL  P/N:  PANTO-E20800  etc. 

4894  Box,  meter,  17"  x 30",  Quazite,  Charcoal  grey,  no  substitute 
591  Folders,  Kraft 

597  Tractor  with  Hydraulic  Mower 

598  Surgical  Lights 

599  VAX  Computer,  DEC 

601  Low  Pressure  Fire  Hydrants 

83003  Bags,  Disposable,  Plastic 

76176  Fittings,  Water  Works,  Bronze 


12-21-92 

12-21-92 

12-21-92 

12-21-92 

12-21-92 

12-21-92 

12-21-92 

12-22-92 

12-22-92 

12-22-92 

12-22-92 

12-22-92 

12-28-92 

12-28-92 

12-28-92 

12-28-92 

01-08-93 

01-08-93 

12-28-92 

12-28-92 

12-28-92 

12-28-92 

12-28-92 

12-28-92 

01-08-93 


C.  Mack 

B.  Murphy 
J.  Wong 
J.  Wong 
J.  Fong 

C.  Mack 
C.  Mack 
R.  Low 

B.  Murphy 
B.  Murphy 

B.  Fleming 

C.  Crawford 
R . Low 

R.  Low 
R.  Low 
R . Low 
R.  Low 
J.  Wong 
J.  Louie 
R.  Fleming 
R.  Kimball 
R . Low 
J.  Wong 
J.  Louie 
B.  Murphy 


CONSTRUCTION 


HH-832  HETCH  HETCHY  WATER  AND  POWER  CONTRACT  NO.  HH-632,  SAN  JOAQUIN  PIPELINE  NO.  2,  SEGMENT  3 The  work 
consists  of  removing  the  existing  deteriorating  interior  cement  mortar  lining  and  furnishing  and  applying  a new 
1/2-inch  thick  cement  mortar  lining  on  the  interior  surface  of  the  61-inch  diameter  pipe.  The  length  of  the 
repair  is  estimated  to  be  five  (5)  miles.  Estimate:  $1.5  Million 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992 
90  Calendar  Days 

San  Joaquin  Pipeline  - Stanislaus  County 
Hetch  Hetchy 

Contract  Administration  (415)  554-0789  1155  Market  Street,  San  Francisco,  CA  94102 


1950  LIGHTING  AND  ELECTRICAL  SERVICE,  NORTH  ACCESS  ROAD  AND  VICINITY  Must  possess  a Class  C-10  California 
Contractor's  license.  Estimate:  $420.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992  before  2:00  p.m. 

N/A 

San  Francisco  Airport 

Airport,  Facilities,  Operations  and  Maintenance 
Carlos  Tanquilut  (415)  737-7727 


92-05  REPAIR  OF  EARTHQUAKE  DAMAGE  AND  SEISMIC  RETROFIT  Repair  of  earthquake  damage  and  seismic  retrofit  work 
which  includes  the  strengthening  of  columns  and  footings  as  required.  Estimate:  $250.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992  by  2:00  p.m. 

270  Calendar  Days 

321  & 330  Clementina  Street 

San  Francisco  Housing  Authority 

Harriet  Ihara  (415)  554-1321  440  Turk  Street,  San  Francisco,  CA  94102 


92-09A  (Rebid)  SECURITY  IMPROVEMENTS  Construction  of  pedestrian  entry  with  new  unit  intercom  system,  new 
intercom  system  at  both  building  entrances,  vehicular  sliding  gate,  associated  Knox  box  and  pedestrian  gate. 
Estimate: $45.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  22,  1992  by  2:30  p.m. 

Sixty  (60)  Calendar  Days 

320  & 330  Clementina 

San  Francisco  Housing  Authority 

Harriet  Ihara  (415)  554-1321  440  Turk  Street,  San  Francisco,  CA  94102 


WALDEN  HOUSE  REHABILITATION  PROJECT  20  minute  fire  door  assemblies  and  spring  loaded  hinges  at  all  bedrooms; 
compartmental i zati on  of  the  corridors;  1 hour  fire  separation  at  entry  lobby;  2 hour  fire  rated  wall  between 
lobby  area  and  dining  room;  new  1 hour  wall  separating  stair  from  lobby  at  first  floor.  Estimate:  $70,000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  23.  1992 
90  Days 

815  Buena  Vista  West,  San  Francisco 
Mayors  Office  of  Community  Development 

Mr.  Arturo  Carrillo  (Walden  House)  (415)  554-1100  Ext.  179 
520  Townsend  Street,  San  Francisco.  CA  94103 
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jW:M25-97195  OZANAM  CENTER  KITCHEN  EQUIPMENT  CENTER  General  building  rehabilitation  including,  but  not  limited 
to,  purchase  and  installation  of  kitchen  appliance  and  exhaust  system,  including  electrical  and  plumbing  rough-i 
and  finish  hook-up,  and  painting  of  the  building  interior.  Estimate:  $5Z.400 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


December  29  through  January  9,  1993 
6 weeks 

1175  Howard  Street,  San  Francisco 

Mayor's  Office  of  Community  Development  - St.  Vincent  de  Paul  Society 
Tom  O’Dell  (415)  864-3057 


5394A  CANDLESTICK  PARK  RENOVATIONS,  PHASE  8A  - SEAT  ADDITIONS  AND  IMPROVEMENTS  Seat  additions,  gate 
modifications,  main  level  concourse  modifications,  restroom  construction  and  waterproofing.  Estimate:  $2.400.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  30,  1992 
To  March  21,  1993 
San  Francisco 
Public  Works 

Ernie  Ramilo  (415)  557-4769 

City  Hall,  Room  265,  San  Francisco,  CA  94102 


7089E  CIVIC  CENTER  PLAY  AREA  Remove  or  relocate  site  trees  and  furniture,  grading  and  fine  grading,  supplying 
play  equipment,  rubber  tile  surfacing  at  play  area,  benches,  metal  fencing  and  gates,  redwood  headers, 
constructing  concrete  and  cobblestone  paving,  painting  and  modifying  existing  irrigation  system. 

Estimate:  $167.185 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  30,  1992 
120  Calendar  Days 
San  Francisco 
Public  Works 

Sherman  Horn  (415)  554-8285,  City  Hall,  Room  265,  San  Francisco,  CA  94102 


GLENRIDGE  APARTMENTS  (275  UNITS)  - PREQUALIFICATION  OF  CONTRACTORS  The  Glenridge  Residents  Council  is  seeking 
responses  from  contractors  for  the  renovation  of  the  Glenridge  Apartments  in  the  Diamond  Heights  area  of  San 
Francisco.  The  work  will  include,  but  is  not  limited  to,  correcting  dry  rot  and  termite  damage,  replacing  floor 
coverings  (vinyl  and  carpet),  replacing  appliances,  furnaces  and  water  heaters,  interior  and  exterior  painting, 
replacing  exterior  decking,  plumbing  and  electrical  repairs,  cabinet  and  counter  resurfacing,  etc.  Contractors 
must  meet  minimum  qualifications  established  by  the  Council  including  previous  experience  with  rehabilitation 
work,  experience  with  affirmative  action,  and  must  be  based  in  the  bay  area.  Responses  to  this  request  will  be 
reviewed  by  the  directors  of  the  Glenridge  Apartments  Residents  Council  Inc.  and  a short  list  of  contractors  will 
be  selected  for  interviews.  Three  or  more  prequalified  contractors  will  be  invited  to  bid  for  this  work. 
Estimate:  Over  $1  million 


RFQ  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


December  30,  1992,  5:00  p.m. 

12  months 

Diamond  Heights,  San  Francisco 

Redevelopment  Agency  - Glenridge  Residents  Council  Inc. 

Charmaine  Curtis  (415)  863-6572 

c/o  Kirby  Sack  Properties,  650  California  Street,  Suite  2630,  San  Francisco,  CA  94108 


I 

1 
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PRECITA  CENTER  REHABILITATION  Renovation  and  repairs  of  existing  facility  to  include  the  following: 


1.  Install  rubber  matting  in  weight  room  (labor/material). 

2.  Install  carpeting  in  upstairs  After-school  Program  room/offices. 

3.  Repair  drinking  fountain. 

4.  Add  lighting  to  main  entrance  hallway. 

5.  Add  facility  area  lighting. 

6.  Repair  fire  door,  gym  windows,  door  hardware. 

7.  Replace  handrails  on  exterior  front  stairs. 

8.  Add  rubber  stair  tread  to  interior  second  floor  stairs.  Estimate:  $14.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  4,  1992  (due  date  extended) 

2 Weeks 

534  Precita  Avenue,  San  Francisco,  CA  94110 
Mayor's  Office  of  Housing  and  Community  Development 

Jason  Gallegos  (415)  206-7758  534  Precita  Avenue,  San  Francisco,  CA  94110 


3145  FEDERAL  IMMIGRATION  SERVICES  LOCKER  ROOM  AND  RESTROOMS  Must  possess  Class  B California  Contractor's 
license.  There  will  be  a ore-bid  conference  on  December  21.  1992  at  10:00  a.m.  (date  changed)  at  Bldg.  676 
McDonnell  Road  (Engineering  Bldg.)  at  San  Francisco  Airport.  Attendance  is  Mandatory.  Estimate:  $385.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  6,  1992  (due  date  changed) 

120  Calendar  Days 

International  Terminal  at  S.F.  Airport 
Facilities  - Operations  and  Maintenance 
William  Canales  (415)  737-7823 


2123Q  SPRECKLES  TEMPLE  OF  MUSIC  - GOLDEN  GATE  PARK  - EARTHQUAKE  REPAIR  AND  SEISMIC  STRENGTHENING  Realign, 
patch  and  replace  stone,  construct  concrete  strengthening  elements,  including  core  drilling  columns,  new  roof  and 
floor  slabs,  shotcrete  walls  and  new  upper  and  lower  stages,  providing  disabled  access  and  preservation  of 
historically  significant  materials.  Estimate:  $2.000.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  6,  1993  (Date  extended) 

450  calendar  days 
San  Francisco 
Public  Works 

Don  Alameida  (415)  557-4761  Room  265,  City  Hall,  San  Francisco,  CA  94102 


93001  SEISMIC  UPGRADE,  RENOVATION  AND  EXPANSION,  CALIFORNIA  PALACE  OF  THE  LEGION  OF  HONOR,  REQUEST  FOR 
QUALIFICATIONS  Pre-qualification  of  bidders.  Bid  documents  will  be  issued  only  to  those  general  contractors 
deemed  to  be  pre-qual i f i ed . Work  to  be  performed  includes  extensive  seismic  upgrade,  restoration  of  80,000  sq  ft 
and  expansion  of  another  40,000  sq  ft.  Contractor  must  demonstrate  qualifications  in  seismically  strengthening 
buildings  on  a large  scale,  renovation  and  restoration  of  historic  buildings,  excavation  and  shoring  under 
existing  buildings  and  implementing  non-standard  construction  techniques  such  as  those  required  in  a museum 
(specialized  security  and  environmental  controls,  protecting  finishes,  etc.)  Estimate:  $20.000.000 


RFQ  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  8,  1993,  2:00  p.m. 
n/a 

California  Palace  of  the  Legion  of  Honor,  Lincoln  Park 
Fine  Arts  Museums  of  San  Francisco 

Deborah  G.  Frieden  (415)  750-3612,  233  Post  Street,  6th  floor,  San  Francisco,  CA  94108 
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92-10  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  traction  passenger  elevators.  Pre-bid  conference  on 
December  28.  1992  at  10:00  a.m.  CAL  1-18(13).  Mission  Delores.  Estimate:  $275.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  12,  1993  no  later  than  2:00  p.m. 

270  calendar  days 

1855  15th  Street,  San  Francisco 

San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (415)  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


92-11  MODERNIZATION  OF  ELEVATORS  Modernization  of  two  (2)  traction  passenger  elevators.  Pre-bid  conference  on 
December  28.  1992  at  8:30  a.m.  at  CAL  1-19(1).  990  Pacific  Avenue.  San  Francisco.  Estimate:  $250.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT; 

CONTACT: 


January  12,  1993  no  later  than  2:30  p.m. 

210  calendar  days 

990  Pacific  Avenue,  San  Francisco 

San  Francisco  Housing  Authority 

Richard  Fagerberg  (415)  468-3012  or  Harriet  Ihara  (4150  554-1321 
440  Turk  Street,  San  Francisco,  CA  94102 


141  ASH  WILLIAMS  RESIDENCE  INTERIOR:  Electrical  & plumbing  updating  and  code  corrections.  Structural  & pest 

control  repairs/replacements.  Interior  door  repairs  & replacements.  Installation  of  new  forced  air  furnace, 
water  heater,  water  closets,  grab  bars  & smoke  detector.  Interior  painting  & floor  finishing.  EXTERIOR: 
Replacement  for  tar  & gravel  roofing.  Exterior  painting.  Window  & door  repairs/replacements.  Security  gate  and 
grill  installations  and  code  correction.  Structural  & pest  control  repairs/replacements.  Concrete  repairs. 
Installation  of  rear  yard  wood  fencing.  Clear  overgrowth  & debris  from  rear  yard.  Pre-bid  conference  on 
December  29.  1992  from  1:00  to  3:00  p.m.  at  142  Ashton  Avenue.  Attendance  is  mandatory. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


January  14,  1993,  3:00  p.m. 

Thirty-five  days 

142  Ashton  Avenue,  San  Francisco,  CA  94112 

Mayor's  Office  of  Housing  and  Housing  Conservation  Development  Corporation 
Tom  Watts  (415)  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94112 


6683E  RICHMOND,  SUNSET,  MARINA  DISTRICTS  CISTERNS  CONTRACT  2 Construct  underground  reinforced  concrete 
cisterns.  Estimate:  $2.637.930 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  20,  1993 
300  calendar  days 
San  Francisco 
Public  Works 

Bob  Jew,  (415)  431-9430,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


5023Q  EARTHQUAKE  DAMAGED  SEWER  REPLACEMENT  SOUTH  OF  MARKET  AREA  C-6  Replace  1,184  linear  feet  of  existing 
sewers  with  12",  15",  18"  diameter  sewers.  Estimate:  $214.180 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  20,  1993 

60  calendar  days 

San  Francisco 

Public  Works 

P.T.  Law  (415)  554-8325 

Room  265,  City  Hall,  San  Francisco,  CA  94102 
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ED— 2108  8 INCH  DIM  INSTALLATION  IN  POST  STREET  The  work  to  be  performed  under  this  contract  is  located  at 

Dolores  Street,  22nd,  25th  and  Sanchez  Streets  in  San  Francisco.  The  work  consists  of  furnishing  and  installing 
approximately  7700  linear  feet  of  a 36  inch  diameter  by  5/16  inch  plate  welded  pipe  water  main.  Pre-bid 
conference  on  January  7,  1993  at  10:00  a.m.  at  2640  Geary  Street.  San  Francisco.  Estimate:  $313.500 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  26,  1993 

120  calendar  days 

San  Francisco 

Water  Department 

Contract  Administration  (415) 


554-0789,  1145  Market  St.  6th 


floor,  San  Francisco,  CA  94103 


7151E  WATERFRONT  TRANSPORTATION  PROJECTS  - NORTH  EMBARCADERO  CONTRACT  - EMBARCADERO  SURFACE  ROADWAY  AND  F-LINE 
EXTENSION  PROJECT  Demolition,  excavate  and  haul  pavement  and  soil,  place  and  compact  subgrade,  inspect  sewers, 
remove  track,  install  track  drains,  pole  foundations,  boarding  islands,  pullboxes,  conduit,  wiring,  traffic 
signal  system,  street  lighting  system,  light  fixtures  and  poles,  conduits,  ductbanks,  8"  DIP,  10"  VCP  CULVERTS, 
12:  AND  15"  vcp  sewers,  10"  sludge  force  main,  reinforced  concrete  manholes  and  catchbasins,  plane 
asphalt-concrete  wearing  surfaces,  resurface  and  reconstruct  streets,  relocate  utilities,  construct  median 
islands,  sidewalks,  curbs,  driveways  and  handicapped  ramps,  traffic  signs,  etc.  Pre-bid  conference  on  January 
19.  1993  at  Civic  Auditorium.  99  Grove  Street.  San  Francisco  at  10:30  a.m.  Estimate:  $22.187.341 


BID  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


February  17,  1992 
550  calendar  days 
San  Francisco 
Public  Works 

John  Pons  (415)  554-8208,  Room  265,  City  Hall,  San  Francisco,  CA  94102 


EDITH  DYSON  General  code  compliance  repairs,  including  a one  hour  wall  in  garage.  (N)  H/C  water  lines  and 
service,  pest  control  repairs,  modification  of  security  grills,  (N)  bath  and  kitchen  floors,  paint  exterior,  (N) 
fence  & stairs  in  rear  yard.  Walk  through  on  December  23.  1992  from  1:00  to  3:00  p.m.  at  121  Shields  Street.  San 
Francisco.  All  bidders  must  attend  the  walk  through  tour.  Estimate:  $30.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Call  contact  person  for  date 
60  days 

121  Shields  Street,  San  Francisco 
Mayor's  Office  of  Housing 

Hilyard  Wiggins  (415)  554-8904  or  586-8000,  1637  Ocean  Avenue,  San  Francisco,  CA  94102 


• * • CONSULTANTS  * * * 


THIRD  PARTY  ADMINISTRATOR  FOR  WORKERS'  COMPENSATION  The  City  and  County  of  San  Francisco  Employees'  Retirement 
System  is  seeking  a qualified  Third  Party  Administrator  to  manage  approximately  3200  of  the  City's  Workers' 
Compensation  Claims.  Estimated  start-up  date:  May  1,  1993.  To  obtain  an  RFP,  FAX  your  request  to 

(415)  552-7880.  Requests  may  also  be  mailed  to  the  department  contact  listed  below. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  4,  1993  by  Noon 

Approximately  Three  Years  with  Annual  Renewal 

Within  the  San  Francisco  Bay  Area,  to  be  provided  by  contractor 

City  & County  San  Francisco  Employees'  Retirement  System 

Rudolph  Hernandez  (415)  554-1580,  1155  Market  St.,  2nd  Floor,  San  Francisco,  CA  94103 
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JW06-93  BOILER  AND  MACHINERY  INSURANCE  The  San  Francisco  Housing  Authority  is  seeking  quotations  for 
insurance  coverage  for  its  boilers  and  machinery  located  at  various  sites  throughout  San  Francisco.  The  minimum 
limit  of  insurance  is  $500,000.  Estimate:  $13.500 


I 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  4,  1993,  4:00  p.m. 

one  year 

San  Francisco 

San  Francisco  Housing  Authority 

Cordell  Olive  (415)  554-1254,  440  Turk  Street,  San  Francisco,  CA  94102 


RFP  DSS-078  LIFE  SKILLS  ORIENTATION  TO  HISPANIC  TEENS  RECEIVING  AFDC  To  provide  Life  Skills  Orientation  to 
Hispanic  teens  receiving  AFDC,  who  are  at  risk  of  dropping  out  of  school.  Focus  on  teen  parents.  Estimate: 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Thursday,  January  7,  1993 

March  1,  1993  - June  30,  1994  (16  Months) 

Contractor's  Discretion 
Department  of  Social  Services 

Fredrick  Floyd,  D204  (415)  557-5680  P.O.  Box  7988,  San  Francisco,  CA  94120 


DSS-080  HOUSING  SERVICES  TO  SSI  CLIENTS  To  provide  housing  services,  including  placement  and  in-home  visits  to 
400  homeless  SSI  recipients.  Estimate:  $21.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


January  8,  1993 
5 months 
San  Francisco 
Social  Services 

Maggie  Donahue  (415)  557-6333,  P.O.  Box  7988,  San  Francisco,  CA  94120 


DSS-081  REP  PAYEE/CASE  MANAGEMENT  SERVICES  To  provide  representative  payee  and  case  management  services  to 
400  homeless  SSI  recipients.  Estimate:  $160.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  8,  1993 
5 months 
San  Francisco 
Social  Services 

Maggie  Donahue  (415)  557-6333, 


Box  7988,  San  Francisco,  CA  94120 


ARCHITECTURAL  DESIGN  SERVICES  - FIRST  SAN  FRANCISCO  CHILDREN'S  CENTER  Item  A - Ceiling  Demoliton,  Item  B - New 
Suspended  ceiling  system.  Item  C - New  Lighting,  Item  D - Re-paving  Estimate:  $2.000 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT 

CONTACT: 


January  10,  1992 
12  months  or  less 

120  Lathrop  Avenue,  San  Francisco,  CA  94134 

Mayor's  Office  of  Community  Development  - S.  F.  Children's  Center 
Susie  Kim  / Gloria  Roberson  (415)  468-4055 
120  Lathrop  Avenue,  San  Francisco,  CA  94134 
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ARCHITECTURAL  DESIGN  SERVICES  Various  community  organizations  funded  by  the  Mayor's  Office  of  Community 
Development  are  seeking  design  services  for  the  rehabilitation  of  their  facilities.  The  organizations  are  listed 
below.  All  responses  are  due  on  January  9,  1993  except  the  Boys  Club  of  San  Francisco  and  Mission  Neighborhood 
Center.  Contact  each  organization  separately  for  information  on  pre-bid  conferences.  Each  organization  will 
select  its  own  architect.  All  work  to  be  performed  in  San  Francisco.  Estimate:  Ranges  from  $1,000  to  $6.500 


BID  DUE: 

DEPARTMENT: 

CONTACT: 


January  9th,  1993 

Mayor's  Office  of  Community  Development 
Korean  American  Development  Corp. 

Baker  Places 

Women's  Alcoholism  Center 

St.  Patricks  Day  Care  Center 

Centro  Latino  de  San  Francisco 

People  Place  Services 

Friends  of  the  Mission  Cultural  Center 

Rose  Resnick  Center  for  the  Blind 

SF  Boys  and  Girls  Club  (due  1/11/93) 

Mission  Neighborhood  Center  (due  1/4/93) 


and  the  various  agenc 
David  Park 
John  Santoro 
Ruth  Sandford 
Judith  Baker 
Ernest  Ayala 
Lee  Gerdes 
Martha  Jimenez 
Gloria  Young 
Charles  Anderson 
Althea  Despotakis 


ies  listed  below 
(415)  864-5517 
(415)  751-1049 
(415)  285-4484 
(415)  391-0388 
(415)  861-8758 
(415)  673-8088 
(4150  821-1155 
(415)  441-1980 
(415)  221-0790 
(415)  206-7725 


ARCHITECTURAL  DESIGN  SERVICES  FOR  SAN  FRANCISCO  WOMEN’S  CENTER  Architectural  design  services  for 
rehabilitation  of  the  Women's  Center.  Work  is  to  design  a commercial  kitchen.  Pre-bid  conference  on  January  7 
1993  at  3543  18th  Street,  at  10:00  a.m.  Estimate:  $31.000. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


January  14,  1993 
12  months  or  less 
3543  18th  Street 


Mayor's  Office  of  Community  Development  - SF  Women's  Center/The  Women's  Building 
Shoshana  Rosenberg  (415)  431-1180,  3543  18th  Street,  San  Francisco,  CA  94110 


176-92  YOUTH  FOR  A TOBACCO  FREE  SAN  FRANCISCO  Coordinate  a network  of  at  least  two  youth  serving 
agencies/groups  to  institutionalize  tobacco-free  messages  in  their  work  with  youth  and  implement  "Youth  Against 
Tobacco  Campaigns"  in  their  neighborhoods.  There  will  be  a pre-proposal  conference  on  December  22.  1992  at 
10:00  a.m.  at  1540  Market  Street.  Suite  250.  San  Francisco.  CA 94102. Estimate: $115,000 


RFP  DUE: 
DURATION: 
LOCATION: 
DEPARTMENT: 
CONTACT : 


January  15,  1993 

Up  to  24  months,  depending  on  available  funds  and  results  of  evaluations 
1540  Market  Street,  Suite  250,  San  Francisco,  CA. 

Public  Health 

Susana  Hennessey  (415)  554-9153  1540  Market  Street,  Suite  250,  San  Francisco,  CA  94102 


SAN  FRANCISCO  JUVENILE  PROBATION  DEPARTMENT  1993-94  COMMUNITY  BASED  PROGRAMS  The  San  Francisco  Juvenile 
Probation  Department  invites  qualified  non-profit  community-based  agencies  to  submit  proposals  for  the  operation 
of  one  or  more  of  the  following  programs:  A)  Intake  & Shelter  Care  for  Status  Offenders  - $561,600  B)  Home 

Detention  Services  for  delinquent  youth  awaiting  adjudication  - $184,300  C)  A Mentor  Program  - $60,000  D)  A 
Peer  Counseling  Program  - $35,560  E)  Intensive  Home  Based  Supervision  Services  for  high  risk  delinquent  youth  on 
probation  - $ 150,000  (five  target  areas  at  $30,00  each)  Pre-proposal  conference  will  be  held  as  follows:  For 

1 1 em  A:  January  7.  1993  from  2:00  to  4:00  p.m.  For  Items  B through  E:  January  8.  1993  from  2:00  to  4:00  p.m. 

Both  pre-proposal  conferences  will  be  held  at  the  Juvenile  Probation  Dept..  375  Woodside  Ave..  Room  247.  S.F. 


RFP  DUE:  January  29,  1993  by  5:00  p.m. 

DURATION:  July  1,  1993  to  June  30,  1994  (renewable) 

LOCATION:  Community-Based  Program  Site 

CONTACT:  Horst  Bauer  (415)  753-7637,  375  Woodside  Avenue,  #239G,  San  Francisco,  CA  94127 
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CONCESSION/LEASE  & OTHER  SERVICE  AGREEMENTS 


SERVICE  AGREEMENTS  - TWO  DOOR-TO-DOOR  SHUTTLE  SERVICE  AGREEMENTS  Request  for  proposals  for  2 door-to-door 
shuttle  and  service  agreements  to  provide  door-to-door  shuttle  service  between  S.F.  Airport  and  6 Bay  Area 
Counties.  Estimate:  $10.000  per  year  for  each  agreement 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

Two  Years  with  Two  One-Year  Options 
S.F.  Airport 

Airport  - Business  and  Finance 
Ronald  Gonzales  (415)  876-2365 


CAFE  ESPRESSO  AT  SFO  Host  International  Inc.,  the  operator  of  food  and  beverage  facilities  at 

S.F.  Airport,  will  accept  proposals  for  the  sublease  operation  of  the  Cafe  Espresso,  adjacent  to  Gate  84  on 

Pier  F of  the  North  Terminal  at  S.F.  Airport. 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


February  12,  1993  (Revised  due  date) 
12  Years 

San  Francisco  International  Airport 
Airport  - Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


PATIO  RESTAURANT  Host  International  Inc.  operator  of  food  and  beverage  facilities  at  S.F.  Airport,  will  accept 
proposals  for  a sublease  operation  of  a Patio  Restaurant  on  the  Departure  Level  of  the  International  Terminal  at 
San  Francisco  International  Airport. 


RFP  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


April  2,  1993 
12  years 
S.F.  Airport 

Airport,  Business  and  Finance 
Sandra  Crumpler  (415)  876-2215 


OPERATOR  ASSISTED  LONG  DISTANCE  SERVICE  Minimum  acceptable  commission:  $.035  per  passenger 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


Will  be  set  at  a later  date. 
Two-Year  Term  with  One-Year  Option 
San  Francisco  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 


FOREIGN  CURRENCY  EXCHANGE  LEASE  Lease  to  operate  two  (2)  foreign  currency  exchange  facilities  in  the 
International  Terminal.  The  sites  are  491  square  feet  located  on  the  second  level,  and  a 110  square  foot 
facility  located  on  the  first  level.  Minimum  Bid:  $500.000 


BID  DUE: 

DURATION: 

LOCATION: 

DEPARTMENT: 

CONTACT: 


N/A 

4 Years  with  a 2-Year  Option 
International  Terminal,  S.F.  Airport 
Airport  - Business  and  Finance 
Anthony  Alicastro  (415)  876-2365 
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INSTRUCTIONS  FOR  BIDDERS  AND  CONTRACTORS 

The  City  and  County  of  San  Francisco  Purchasing  Department  uses  a competitive  bidding  process  to  purchase  the 
MATERIALS,  SUPPLIES,  EQUIPMENT  and  SERVICES  listed  on  the  front  page  of  our  publication.  To  bid  on  an  item 
listed,  vendors  must  come  to  the  Purchasing  Department,  Room  270,  City  Hall,  in  San  Francisco  to  pick  up  bid 
documents.  Documents  should  be  requested  by  bid  number.  Bids  cannot  be  mailed  by  phone  request. 

A more  detailed  description  or  specification  of  the  commodity  or  service  which  we  are  purchasing  is  shown  on  the  bid 
document  itself.  In  addition,  terms  of  delivery,  general  conditions  which  apply  to  the  purchase  and  other  legal 
requirements  which  the  vendor  must  comply  with  are  a part  of  the  documents.  Vendors  are  encouraged  to  inspect  the 
document  before  submitting  a bid. 

Bids  are  assigned  a three,  four  or  five  digit  number  depending  on  the  estimated  dollar  value  of  the  purchase.  Generally, 
four  digit  bids  are  under  $50,000  and  three  and  five  digit  bids  are  over  $50,000.  Completed  bids  should  be  returned 
in  the  envelope  provided  no  later  than  the  date  and  time  indicated  on  the  bid  form.  Bids  are  opened  publicly  and  vendors 
may  be  present  at  the  opening. 

CONSTRUCTION,  CONSULTANTS  and  CONCESSION/LEASE  contracts  are  administered  and  awarded  by  the 
department  that  is  offering  the  contract.  Contact  the  department  listed  to  obtain  bid  document  and/or  information  on 
bidding  procedures. 


